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de Vail ASPHALT & TARMACGADAM PLANT 
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World leading asphalt & tarmacadam 
errr Oucers road contractors 
Trom this country & oerstas 
easily operated’ two-unit plant , 
wath’. | were shown this mache at work 


@ High efficiency drying 4 








@ Accurate screening 

@ Quick hydraulic erection — 

@ Built-in dust collector : 

@ 2-speed mixing in the twin-shaft ‘Parker 
Pug’ 

@ ‘Synchromix’ bitumen spraying 

@ ‘Parkermatic’ control from desk 












Write for Publication No. 611 on the Starmix 37. After 

studying all the details, you too will be convinced that the 
37 is the most economical, most easily operated and most 
easily serviced ‘black-top’ plant on the market today! 






MOBILITY 


_ £ Towed complete in only two units without 
alee =e elaborate stripping to get it on to the road. 


~~ PARKER PLANT IS BACKED BY THE WORLD- 
WIDE PARKER SERVICE ORGANISATION. 


enevenick PAA IRAC ERR unico VAC UST WORKS, LEICESTER 








LONOON ~ STAFFORD HOUSE, NORFOLK STREET, W.C.2 
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‘We work Under Water. ! 









SR Wea aa and on dry land yy ern 
| @ SURVEYS | , 
| @ CLEARANCE 
@® WELDING 
nn @ CUTTING 


JOINTED 
SECTION 


@ CONSTRUCTIO> : 
@ MAINTENANCE 


Teams of expert Div- 

ing Engineers with 
| specialised equip- 
ment are on hand to 
operate anywhere in 
the United Kingdom 

. ‘ : ... or the world. 

Steel trench sheeting can be driven by hand Under Water Weld- 
ing and Cutting 
Equipment, Diving 


or with a compressed-air-operated jack 
hammer. Far more rapid progress, how- 


STEEL ever, and lower driving costs are obtained Equipment, Welding 

7 : : 3 Generators, Com- 

TRENCH by using one of the lightweight McKiernan- :  pressors, Cox’s Bolt 
Terry double-acting hammers, as illustrated | Gun Equipment and 


Write for full details. 


SHEETING above other plant for HIRE. 


For full details of Sections T2 and T3 and of the U N D E R WA 7 E oa W E L D E R S 


hinge-jointed section L8, please write for List 


Nou _ & REPAIRERS LTD. 
TECHNICAL REPRESENTATIVES THROUGHOUT THE WORLD ROATH BASIN, CARDIFF 


Tel: 2963l-2-3 (after hours: Gobion (Mon) 200, Penarth 58131 or Rhoose 298), 
Scottish Office: 3 Royal Street, Gourock, Renfrewshire. Tel: Gourock 31635. 
(SEES SE ENS TE NO STR SN RRR TS he REE A A 





THE BRITISH STEEL PILING CO. LTD. 


10 HAYMARKET, LONDON, S.W.1 Telephone TRAfalgar 1024 





BSP 193 





make it a ‘‘must!’’—the 


BUILDING & PUBLIC WORKS 
EXHIBITION at 


Belle Vue, Manchester, JULY 5 to [5 


THE INCORPORATED ASSOCIATION of ARCHITECTS and SURVEYORS 
Sponsored by # THE NORTH WESTERN FEDERATION of BUILDING TRADES EMPLOYERS 
Featuring the NEWEST developments and NEW 


PRODUCTS presented under ideal conditions. 
Every facility and service. 





y o™M XN Enquiries to :- 
= EEMORE EXHIBITIONS LTD. 






“ Organization is our Business "' 


LANCASHIRE OFFICE: 
412 TOTTINGTON ROAD, BURY 


Tel: Bury 4335 usnnnSUUnNEGSOGUDEEeEnnnaeeee 


se 298), 
k 31635. 


—$_$——_. 
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ror / WIRE RATE 


immediate / / 35-0° 


| inclusive 


= / WALES 

30 ft ft 

to a 

0ft fy 4 Wy) re) Ts) 
Hy 


- TRANSIT CRANE 


ring with folding jib as illustrated 


VICTORIA 


7531 / F .—losFrr— mor sai i 
(15 lines) / &B Lhe Br Ves 
























UU T EE Ss 

From 22 tons 6 cwts. 

with 30ft. jib to 

2 tons 7 cwts. with | 10ft jib. 
Full lifting capacities on request. 


oe ee ee in % 1 

Rea ETT ets cds: chase oles 
es RAR eee ey SEES 
aes ae SOE bak sees ae 


VALES PLANT REGISTER LTD. 
14 Lower Grosvenor Place, Victoria, 
LONDON, S.W.1 

Victoria}3501 7531,'8080, 9886 (15 lines) 


Watford Works: 
Cow Lane, Garston, Watford 
Garston 3266/7/8 
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Casey’s the | 
sensitive type... 


Yy 
A 
ih Nn 
Medias 


; 

| 

: | 

Sd | es | 
7 

| 

| 





Best wielder of a shovel that ever cleared a site. But at the first 
drop of rain he legs it to shelter like a cricketer into the | 
pavilion. | 
His ‘broken time” and “‘wet money” added up like nobody’s | 
business—hence the extra hand with the brolly. | 
Silly isi’: it, when we could have covered him from head to | 
toe with this PVC set? Just look at it—*Full length Coat, | 
Trousers, Scu’wester—absolutely proof against the worst our 
climate can do—rain, hail, sleet and snow. Far tougher than | 
the best oi! skins and wears much better. | 
PVC Waterprouf Garments can be obtained from our | 
warehouses throughout the country and we also carry stocks | 
of donkey jackets, duffle coats, safety clothing and footwear. 
Why not send a postcard for our fully illustrated and 
descriptive leaflets ? | 


*PVC 

Set of protective clothing. Full 
length coat. Trousers, and 
Sou'wester. 


NORTHIDE 


A main distributor of NORTH PVC gloves and clothing 
rN 
See 


DEPT. C.J. IMPERVIA HOUSE, GEORGE ST. HYDE, CHESHIRE. | 
Also London - Birmingham - Glasgow 


Duffle Coats with Toggle or 
Button Fronts with Hood or 
Deep Collar. Donkey Jackets. 


LIMITED | 
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Reasons 
why you should 
have a 


‘RECORD 
205T 


TOWER 
CRANE 


* LOW COST 
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* FULLY MOBILE 


ee ES ee ee a he 
5 


* SELF ERECTING (Up in 10 mins.) 


CATA eV TT 


* REMOTE CONTROLLED 


* THREE SAFETY DEVICES 
* IMMEDIATE DELIVERY 
* FULL STOCK OF SPARES 


me 


mm i 
ee A Poe 
| o z 


| 
Cy Se 


et 





BATH ROAD, BRISLINGTON 
BRISTOL 4 Phone: Bristol 70321 (4 lines) 


NEWPORT Coronation Road, Cwmbran, 


Elb , . Plymouth 
orp aly — ‘~ Mon. Tel: Cwmbran 3601 (5 lines) 


Tel: Plymouth 42525/6 


EXETER Exwick Road, Exeter 


PORTSMOUTH 25 Fareham Park Road, 
> ritehfiel Tel: Exeter 59561 


Fareham, Hants. Tel: Titchfield 3124-5 


BIRMINGHAM 89-93 Wrentham Street, 
Bristol Street, Birmingham 5 Tel: Midland 5447-8 


6} April 20 1961 


BLAW KNOX 


TRUCK Birra 


ins.) 


i 


Sa Wy 


= ae © 


INDUSTRIAL DIVISION 


&TON HEAD OFFICE 
OErIN GG: 


MALDON : 
t lines) * 


iv Hatfie a 


LONDON 


mbran, 


Therapia Lane, Mitcham Rd., Croydon 
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CONCRETE HANDLING MACHINERY 


pe 
LSZ, 


ICP silaiclmal Tue Com Cr} aru mur dilS) 


Distributors for THE JCB-4 HYDRAULIC EXCAVATOR AND JCB-4L LOADING SHOVEL ° 
COUNTY BULLDOZERS * 


THWAITES DIESEL DUMPERS ° 
PETTER ENGINES * 


i TRACK MARSHALL BULLDOZERS * 


} TRENCHERS * TUNNEY CRANES ° 





BRAY LOADING SHOVELS * SHAWNEE-POOLE REAR DUMPS 
FORDSON TRACTORS * DOE-MUREX WELDERS * ROTARY HOE 
JOHN DEERE CRAWLER SHOVELS AND BULLDOZERS 
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ey 


ay phere is no need to let bad weather 
. 


] 







KFEP Dd. ila can \ hold up outdoor building work 
OUT og - si tases noeonnoeentaaneseesnatsnenncenneetieseen \ 
R r ee Your complete construction can be covered 


i 


Set cn are A oo ae coer eT aan with ‘“Polysash” protective panels (patent 
> Bl . . ° ° . 
HR ' i i i SS] . pending), fixed to ordinary steel scaffolding 


or to prefabricated timber portal frames. 


t ‘ : 7 : Panels range in size from 2’ wide to 6’ wide, 
BO Sun ale ee cen Z and from 4’ long up to 10’ long, and weigh 


approximately $1b. ft. super. 





The frames are made of Canadian Western 
Red Cedar, and a sheet of 500 gauge BCL 
polythene film is held between two frames, 
which are clamped by a unique non-slip 
method to form the panel. The film is re- 
inforced with interwoven slats. Practice has 
proved that panels fixed to a height of 30’ 
have withstood winds up to 50 m.p.h. and 
intermittent gusts of 70 m.p.h. 





= ht 


keep 
on | 
at the 
job a 


**Polysash” panels being erected at 







mrt il 
ie 


teed a 
a le 


Panels are supplied in the form of a kit 
packed in cardboard cartons, or units can 
be supplied prefabricated. 


ii 


Prd 


Orders and enquiries to: 


PERMAFENCE LIMITED 


Beechwood Works 
TAPLOW BUCKS 
Tel: Burnham 1791/4 


Hampton House, Hampton, Middlesex 





200 CYCLE 


Medium Size 


INTERNAL VIBRATOR 


Small Petrol 
Generator 






Diesel Generator 


A 


Small Electric 




















Generator 


ELIMINATING FLEXIBLE SHAFTS 
A size of Vibrator and Generator to 
suit the smallest and largest Contract 


AN ALL-BRITISH MACHINE 
OUTSTANDING ADVANTAGES 


i] 
uj 






Multi-tool 
Electric Generator 












LIGHT BUT VERY POWERFUL + NO FLEXIBLE SHAFT YET EXTREME 





FLEXIBILITY IN OPERATION * SAFE LOW WORKING VOLTAGE 





FREQUENCY OF 12,000 R.P.M. COMBINED WITH LARGE AMPLITUDE «+ 





PROVED EXCEPTIONALLY HIGH COMPACTION OF VERY HARSH MIXES 






+ VIBRATORS CAN OPERATE OVER 200 FEET AWAY FROM GENERATORS 










AVOIDING MOVEMENT OF HEAVY EQUIPMENT 
Now available with hand tools—comprising Grinders/Sanders/Circular Saws/Chain Saws/Planes 


Only 4-Core Cable between Vibrator Switch and Generator 







Send for further details of the full range : 






TRANGFORD, LTD., Belfast and Dublin 
GUNN AND Co., ; Altrincham, Cheshire. 
D. L. DAVIES, Port Talbot, Giam 
. LEWIS CRARSUNER YD, LTD., Burslem, s 
Stok Tre 
LEPH hey | ndustrial Estate, Wetherby, Yorks. 


e-on- 
4 ; CO ners, ENGINEERING SERVICES, York 
132-135 SLOANE STREET, S:W.1 ‘ r Road 
‘ OHN ROULSTONE, LTD., Newcastle upon Tyne 
OTLAND: 39 CAVENDISH STREET. GLASGOW C < TEL EPL r ea . ODERN PLANT SALES, LTD., Oldbury, 
a uy ‘ . °) Birmincham. 
» R. SELWOOD, Chandler's Ford, Hants. 
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There’s something NEW and 
different about this BENFORD Dumper. 


It’s got a four-wheel drive and is 
one of a number tried, tested and job- 
proved for the last eight months on a 
U.K. Motorway contract. Getting about 
on this site has been described as the 
worst within memory. 


Designed by BENFORD for just 
such jobs and conditions) as} these, this 
new Dumper, Series TA, has a genuine 
2-ton payloadand is in production NOW! 


as ry) 


4 
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To suit your;particular needs" Benford Dumpers 
made ,in five{sizes and with a variety of 
ps and attachments. aj 


LOGY 


For Progress in Design 
and Better Value! 





x. a 
>» Ss 
% ¥ ex 


DIESEL ~ DUMPERS SILOS & REVERSING Pie I Pa ab) TILTING DRUM MIXER 








ALITY 


IS THE CLAIM 











































REGD. 


15 or 22> cwt. DIESEL DUMPER 
The dumper that brilliant engineering 
produced for you ! 


You may pay more for the Roughrider than 
for other dumpers, but nowhere will you 
get the staying power, the high quality of 
materials and design that Liner have built 
into this splendid machine. Proof is in the 
low maintenance costs (annual average is 
only £3/10/-) and in the years of staunch 
service your Roughrider will give you. 


NSSNNNNANANNANANANAANANANAANANAANA NANNY 
S 
CONSIDER THE ADVANTAGES 


I Propeller shaft not needing lubrication. 


2 P.R.M. constant mesh change-on-move gear box 
with three forward and reverse speeds. 


3 Small turning circle makes it the ideal machine 
for narrow roads. 


4 All-in-line transmission without belts or chains. 
Height of skip gives easy loading from the mixer. 


6 Low centre of gravity enables the Roughrider 
to operate under extremely adverse conditions. 


7 Guards protect driver and working parts. 
8 Fully floating rear axle. 
9 Patented two-position skip. 


SISILISLILISILLSISSLILLLELSS DANA A by 
w 


S14 
SIILILILISIGISISSISISTIIITOTILIDDAD 


S 
SA NNAAAAAAAAAAAAAAAANAAANAAANANAANNAAAANAAARARAAANR 
HIRE PURCHASE TERMS ONLY 10% DEPOSIT 


THE LINER CONCRETE MACHINERY CO. LTD. 


268, PARK ROAD, GATESHEAD, 8. Phone: 7250! Grams: ‘Liner, Gateshead’ 
London Office: Liner House, Lexden Road, Acton, W.3. Tel: ACOrn 8931 
Also at Birmingham, Manchester, Liverpool, Bristol, 

Leeds, Grantham, Torquay, Edinburgh, Glasgow, Dundee, Belfast, etc, 





Please send full details of the Liner ‘Roughrider’ 


NAME.......... 
ADDRESS... 2scsc)ssss.s: 
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REENHAM 
GREENH 


SELECTED ITEMS FROM STOCK :— 


BATCHING PLANT 


20-ton Portasilo, new 1956. Complete with 
pullwey, aeration unit and _ batch’ counter. 
Repainted and in excellent condition 

14 cu. ft. Road Machines Twin Bucket Swing 
Weighbatcher. Checked over, repaired where 
necessary, shot blasted and repainted 
EXCAVATORS 

19RB, 11000 Series, Skimmer/Backacter and 
Dragline Equipments, Paxman diesel engine. Very 
good condition 

33RB, No. 7791, fitted Dragline and Crowd Shovel 
Equipments. Recent overhaul. Complete with 
large quantity of Spares 

19RB, Skimmer/Backacter Equipment.  First- 
class condition 

19RB, Backacter Equipments. Excellent order, 
each 

Quantity of reconditioned I9RB Skimmer and 
Backacter Buckets from 
33RB Dragline Jib and I}yd. Bucket 

33RB Standard Tracks only 

Reconditioned 33RB Ruston 5VPBN Diesel Engine 


MISCELLANEOUS 

Breco Industrial Passenger Aerial Ropeway, new 
1959. Comprising two terminal stations, four 
intermediate trestles, 15 carriers with chairs and 
buckets for carrying men and materials. Complete 
with driving. gear and tension equipment and 
almost new suspension and driving rope. Excel- 
lent condition’ throughout, and can be inspected 
working on present site until June, 1961. 
Price dismantled and loaded on_ transport 
TOWER CRANES 

Schwing KTK 42W Climbing Tower Crane, luffing 
jib, new 1959. Capacity 28cwt. at 100ft. to 55cewt. 
at 55ft. 

Schwing KTK 28W Climbing Tower Crane, luffing 
jib. New and unused except for demonstration 
purposes. Capacity 28cwt. at 66ft. to 55cwt. at 
33ft. 

Jules Weitz G12 Saddle Jib Tower Crane, new 
1959, suitable for 22ft. radius rail track. Capacity 
l5cewt. at 52ft. 6in. to 50cwt. at 19ft. Excellent 
condition 

Buildmaster 150 Tower Crane, new 1953, suitable 
for 16ft. radius rail track. Capacity 20cwt. at 
59ft. to 50cwt. at 23ft. 

Pingon P20 Climbing Tower Crane, 82ft. jib, 
new Sept., 1958. Capacity 50cwt. at 33ft. to l6cwt. 
at 82ft. Working in London. Excellent condition 
Pingon P60. Tower Crane, 99ft. jib, new April, 
1958. Capacity 100cwt. at 48ft. to 40cwt. at 99ft. 
Working in London. First-class condition 
TRACTOR SHOVELS 

Caterpillar No. 6 Traxcavator, No. 10A 573, with 
2} cu. yd. Bucket. Excellent condition, having 
worked three months since complete overhaul 
Allis-Chalmers HD5G Tractor Shovel, new 1955. 
Very good condition throughout, with recondi- 
tioned tracks, sprockets, idlers, etc. 

Chaseside 700 Loading Shovel, new 1957, 1 cu. yd. 
Bucket. Very good condition 

Chaseside Rope-operated Loading Shovel, petrol 
engine. Well maintained machine formerly owned 
by local authority 


GREENHAM EQUIPMENTS LTD) 


CLAYTON ROAD, RUISLIP ROAD, GREENFORD, MIDDLESEX 


Let’s ring VIKING 3651 


£9,251 


EE mg 


£3,000 
£4,750 


£1,750) 
£950 


£2,500 


a PENN ome 
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£5,500 
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£1005 
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£425 


£140 


£1,750 


£4,950 
£485 


£380 | 

i 

£85 ; 

£125) 

Offers ' 
£550 


£9,251 


RRR yg oe 


£3,000 
£4,750 


£1,750 


£950 
‘ 


? 
a 


£2,500) 


£5,500 


? 





£3,950 








| * 220 b.h.p. 
£150) * 8.6 mp.h. 


£950) * Outperforms all other 
3 tractors of comparable 
cn) size. 


LTD) 


LESEX 











HYVYORAULIC EXCAVERZORS 


RANGE OF 


E 












VL 
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+ EDDISON ” 





DEPOTS: 

BEDFORD Tel: Cardington 206 
BIRMINGHAM Tel: Shirley 3522 
BRECON Tel: 330 


ee Ha 


DARLINGTON Tel: 3258 iS 

DEWSBURY, YORKS. Tel : Heckmondwike 1360 AND Ua aU ‘ 
DISS, NORFOLK Tel: Diss 2688 
DORCHESTER Tel: 57/8 
EDINBURGH Tel: LiBerton 3221 

GLASGOW Tel: Stepps 628 

SRANTHAM Tel:1221/3 

IPSWICH, Tel: 57021 

KINGSTON-ON-THAMES Tel: KINgston 0066/7 

MANCHESTER Tel: Ramsbottom 2521/2 

NEWTON ABBOT, Tel: 1181 

SOUTHAMPTON Tel: Bishop's Waltham 137 





Head Office and Works: BELTON GRANTHAM, LINCS. 


COMM OTESTyTOn SILL 


-uid nou FORK LIFT TRUCKS 


April 20 1961 THE CONTRACT JOURNAL SUPPLEMENT 


AT THE GROSS ROADS? 


FOR SUCCESSFUL OPERATIONS ANYWHERE 
IN GT. BRITAIN 


Worcester 


Upton -on-Severn 


Tewkesbury 


Bicester 


heifer 


— 


Gloucester 


Painswick. 


TURN TO 
M LEY 


(PLANT) LIMITED (A Company of the LUMLEY-SAVILLE Organisation.) 


STRATFORD-ON-AVON LONDON CARDIFF 
Telephone: 4242 (15 lines) Tel: ASHFORD (Middx.) 4191 (10 lines) Tel: CARDIFF 33572/3 
Telex. Birmingham 31633 Telex. London 24117 Telex. Cardiff 49250 


BELFAST Telephone: DUNMURRY 2511 (4 lines) 





Vi Hiti-GONERAGT JOURNAL _207e765 


Maximum Safe Load I5:cwt. £327.10 wis 





SUPPLEMENT 


Specially developed PETTER AVA 1 
single cylinder air cooled diesel gives 
5/6 h.p. at 1,700 r.p.m. Heavy duty Puro- 
lator lubricating oi! filter, replaceable 
paper element air cleaner. Forged steel 
crankshaft with induction hardened bea- 
ting surfaces for maximum bearing life. 


FRAME & CHASSIS 


Massive heavy box section welded steel 
frame gives high torsional rigidity under 
all conditions. Unitized construction with 
mudguards, floor etc., welded integral 
with the frame, avoiding vibration and 
aiding service. 


SMALL TURNING CIRCLE 


Shorter wheelbase makes Nimbus much 
more manoeuvrable, turns easily in 16 ft. 
road without shunting. Finger-tip steering 
an rear wheels. 


THWAITES ENGINEERING CO. LTD. CUBBINGTON ° 


20/4/61 
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3 SPEED GEAR BOX 


Heavy duty 3 speed constant mesh, change- 
on-the move box. 1st 2/24 m.p.h. Top 9/12 
m.p.h. Reverse 2 m.p.h. gives the dumper a 
faster working cycle with more payloads per 
day under all conditions. 


HEAVY DUTY SKIP 


Strongly reinforced skip 5° heavy steel 
plate construction with hand lever 
locking catch. Loading height under 
36”. Capacity 15 cwt. maximum load. 
Water level 16 cu. ft. struck off 18 cu. 
ft. Heaped 22 ev. ft. 


STABILITY 
Low centre of gravity and even weignt dis- 
tribution on all wheels gives better holding 


qualities, higher performance under rough 
site conditions. 


Forward position of operator gives im- 
proved all-round vision. 


9 
T.3. 


LEAMINGTON SPA 
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| from the OUTPUT 
and STA YING POWER of the 


It’s proven fact! Users confirm that Lion III is Boom at 45 
establishing startling new output figures with less Working weight 52,640 Ib. 
downtime and lower costs. That there just isn’t DIGGING RADIUS 99’ 0” 
any other machine in Lion’s size and price range oe 
; , DIGGING HEIGHT 23'6 
which even compares with the Lion for yards 
> \ won per day, or cost per yard won. Lion III DUMPING HEIGHT 16'0’ 
a incorporates every advanced feature known in modern 
| _ - ea iittala aaie DEPTH OF CUT 
excavator practice. Lion III will help your output, (Below ground) 7’ 4” 
your profits to leap ahead ! 


Full Air-Control 


Operator’s hands need not leave HIGH-OUTPUT FEA TURES 
the two main control levers to i More Anti- Friction 
control complete working cycle. WHICH MA KE PRIES TMA N : Maximum transmission Joe 


Operator-fatigue is eliminated; 


the air-control does the work LION Til THE WORLD’S MOST i win oe 
ADVANCED EXCAVATOR’) | 
CRANE OF ITS SIZE. | _ ‘Filly Pump-Lubricated Gearing 


s pump-lubricated. 
Full Range of Front-End Equipments up to 1 cu. yd. 


MCCUE ae) 
Bearing Slewing Ring 
Preloaded, grease-packed and 
sealed; needs no maintenance 
apart from occasional greasing. 


ena shock-loads, eliminates PRIESTMAN BROTHERS LIMITED * HEDON ROAD ® HULL 
Baa TELEPHONE: HULL 75111 - TELEX: HULL 52120 - TELEGRAMS: ‘PRIESTMAN HULL’ 
Parts, Sales and Service Depots at HULL, LONDON, BIRMINGHAM and GLASGOW | 


BCA 





The Simdine Big 3} fits on ; eveiren a 
a standard 7 ton short Hydraulic drive when Hydraulic tilting of the eee res 
of drum which speeds up 


wheel base chassis. agitating drum . 
loading under plant 
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The place 


YOU CAN HIRE CASE TRACTOR‘! 


for CASE | 


Any tough earth-moving job is the place for Case, 


— 


: 
= 
| 


and any one of the depots listed is the place for Case hire. 


It’s a fact that Case crawlers will out-perform other 


try tf 


machines of equivalent size. Prove this for yourself by calling for 
Case equipment from the nearest plant hire depot. 


Meantime, may we send you details of the Case range? 


Leading plant-hire companies know 
that Case performance lives up 


to Case promise 
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Eddison Plant Limited, 
Edinburgh. LiBerton 3221 
Greenham (Plant Hire) Limited, 
Airdrie, Lanarkshire. Airdrie 4141 
Eddison Plant Limited, 

Glasgow. Stepps 628 

George Cohen Sons & Co Ltd, 
Glasgow. Langside 6131 

George Cohen Sons & Co Ltd, 
Newcastle. Newcastle 23313 
Eddison Plant Limited, 
Darlington, Co Durham. Darlington 3258 
George Cohen Sons & Co Ltd, 
Leeds. Pudsey 2241 


Fox Bros (Blackpool) Limited, 
Blackpool. Blackpool 51067/8 


DEPOTS 


Eddison Plant Limited, 

Ramsbottom, Lancashire. Ramsbottom 2521/2 
Greenham (Plant Hire) Limited, 

Astley, Near Manchester. Atherton 1114 


Greenham (Plant Hire) Limited, 
Liverpool. Central 3428 
Greenham (Plant Hire) Ltd, Dukinfield, 
Cheshire. Ashton under Lyne 4312 
J. S. Jones Limited, 
Prestatyn, Flintshire. Prestatyn 405 
A. Barker (Excavators) Limited, 
Scunthorpe, Lincolnshire. Scunthorpe 3817 
Eddison Plant Limited, 
Grantham, Lincolnshire. Grantham 1221/3 
Greenham (Plant Hire) Limited, 
Aldridge, Staffordshire. Aldridge 53344 
Eddison Plant Limited, 
Ipswich, Suffolk. Ipswich 57021 
Eddison Plant Limited, 
Cardington, Beds. Cardington 206 
——— om John Allen & Ford (Oxford) Ltd, 
CASE PN ————————F Oxford. Oxford 78241 
a ww TG. J.R. M. (Plant) Limited, 
——. Harlow, Essex. Harlow 21177/8 


Elstree Engineering Services Ltd, 
Boreham Wood, Herts. Elstree 3261 


Chamberlain Plant Limited, 

Enfield, Middlesex. Howard 4994 
Greenham (Plant Hire) Limited, 

Isleworth, Middlesex. Isleworth 1141 

Arup & Arup Limited, 

Ealing, London W 5. Ealing 4754 

Greenham (Plant Hire) Limited, 

Tottenham, London N 17. Tottenham 6808 
George Cohen Sons & Co Ltd, 

London W 12. Shepherds Bush 2070 
Rowley Plant Co Ltd, 

West Croydon, Surrey. Thornton Heath 5634 
Bristol Plant Hire Limited, 

Cwmbran, Monmouthshire. Cwmbran 3601 


Adept Construction Plant Limited, 
CASE 4 CASE : ceed > Newport, Monmouthshire. Newport 58356 
gp to pn: _—" ——————— = : Plant Services (Dinas Powis) Ltd, 
wa : Glamorgan. Dinas Powis 2341 
Io eeioe” 7 George Cohen Sons & Co Ltd, 
Swansea, Glamorgan. Swansea 71741 


Eddison Plant Limited, 

Cardiff. Cardiff 71354/5 

Messrs W. T. Davies, 

Cardiff. Ely 72852 

South Wales Plant Hire Limited, 
Cardiff. Cardiff 34397 

Nott Brodie & Co Ltd, 

Bristol. Bristol 661245 

Planet Plant Hire, 

Bristol. Bristol 294222 

Eddison Plant Limited, 

Dorchester, Dorset. Dorchester 57/8 
Grange Plant Limited, 

Honiton, Devon. Broadhembury 330/355 


Edward Cuming (Plant) Limited, 
Newton Abbot, Devon. Kingskerswell 3002 


J 


Hl 


ill 


ees 


J. 1. CASE COMPANY LIMITED 


West Drayton, Middx. West Drayton 3221. Stanningley, Leeds. Pudsey 77225 


WORLD LEADERS IN EARTHMOVING TRACTOR DESIGN 


Sole Distributors : Scotland—Scottish Plant Sales Ltd Wales—Wm Lewis (Agricultural House) Ltd 
N Ireland—George Cohen Sons & Co Ltd 
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CONCRETE SPREADERS AND SINGLE-PASS FINISHERS 


incorporating telescopic strut chassis 


RETA EN EN RREET 







The modern strut chassis of Vogele Spreaders and Finishers minimise spare 
part stocking and simplify operation and maintenance. Each machine is 
easily controlled by one operator. 


SPREADER FINISHER 


telescopic strut chassis, simple operation, 





2S a PRES PRESSE ET 














telescopic strut chassis, eight gear operat- 
hydraulic height adjustment, versatility of ion, hydraulic height adjustment, adjustable 
service, excellent manceuvrability, blade screed, excellent manceuvrability, two or 


turnable in 180°, outstanding output capacity. four wheel drive, outstanding output capacity 








Available in Junior and Senior Models. Full details sent on request. 


Burlington Works, Abbey Road, Park Royal, N.W.10. Telephone: ELGar.6777 (4 lines) 


(EQUIPMENT) LTD. 


N 
nN 
~ 
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“Sole Agents in the United Kingdom 


GEORGE COHEN SONS & CO LTD 


THE 

WwooD LANE, LONDON, W.12 Telephone : Shepherds Bush 2070 AND 

And at Stanningley, near Leeds - Kingsbury, near Tamworth - Manchester - « Newcastle 
Southampton - Glasgow - Swansea - Sheffield - Belfast and Bath. | Brea 
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HIRE FROM CAUDLE 12 TON RATCHET 
JACKS 


LORRY MOUNTED GRANES | HEAD and TOE 


AND LOW LOADERS—5 TO 30 TONS LIFT 
COMPLETE WITH 


HANDLES 
BRAND 


CAUDLE LTD. a NEW 


BIRMINGHAM 26. Tel: SHELDON 5171 (5 lines) 
LONDON. Tel: Romford, 43697/8 L. W. VASS LIMITED 


AMPTHILL, BEDFORD. Tel: AMPTHILL 3255-6 


WE LIFT—WE LOAD AND CONVEY 


F coMrBACTORS. PLANT ‘NOW 


IRE IW THE LONDON W AREAS 


OFFICE : 

293 BALLARDS LANE - FINCHLEY - N.12 
Phone: HiLiside 5068-9 

Plant Manager : Mr, E. G. H. Parnell 


CAMBRIDGE OFFICE : WARRINGTON 
Phone: WATERBEACH 57! ROYSTON OFFICE: Phone: ROYSTON 3007 Phone: PENKETH 2095 


COMPLETELY MECHANISED LAYING of HIGH pier witlia 
PRESSURE WELDED STEEL PIPELINES 


Protective coating 
prior to laying 


Bending en route 
to suit terrain 


Through built up areas and restricted wayleaves CJB undertake the laying 
of high pressure welded steel pipelines and use time-saving equipment which 
is unique in this country. Mechanised ditching, welding, field bending and 
line priming and wrapping are all part of CJB facilities which make for a 
more efficient operation and higher daily progress. CJB can point to many 
hundreds of miles of successful pipelines laid in Britain and their record of 

CONSTRUCTORS JOHN BROWN LIMITED avoiding shut-downs at difficult “crossings” is worth examining. 

A member of the John Brown Group 


CJB HOUSE, EASTBOURNE TERRACE, PADDINGTON, LONDON W.2. 
Telephone: AMBASSADOR 8080, Telex: 25356 Cables: CIVANIC, LONDON, also at Manchester, Melbourne and Teheran 
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The “BROOMWADE” 


PD O2 


IS EASILY 
_ HANDLED 


EES oS Em : 
a WLS, 


zt 
So" Som, 


The “BROOMWADE" PD 82 trailer-mounted Air Compressor caeeeiaiaiiae 


is just the job for Builders, Contractors, Utility Companies and RB 440B 

the like. It can be towed behind a car... and it will operate a Pneumatic Breaker 
very wide range of pneumatic tools including light road breakers, Coers 1) ee 
drills, clay spades, chipping and riveting hammers, wire brushes, Soke ene a Pew 
rammers, paint spray guns, paint scalers, hedge cutters, etc. Steel shank 6 ins. x 
Its delivered capacity is 40 cu. ft. of free air per minute at 80 Ib. by as Aone 


ing Swing Stirrup. 
p.s.i. pressure. Overall length is 7’ 10” and overall width only 34”. 


Air Compressors and Pneumatic Tools YOUR BEST INVESTMENT 
Broom & Wade Ltd., P.O. Box No. 7, High Wycombe, Bucks. Telephone : High Wycombe 1630 (10 lines) Telex : 83 - 127 


864 SAS 
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THE BEDFORD TIPPER RANGE 


Normal control TJ 4 x 2 

5 ton, Scu. yd. Dropside wood body 
6 ton, 5cu. yd. Dropside wood body 
7 ton, 6 cu. yd. Fixedside steel body 


Forward control TK 4 x 2 

7 ton, 6 cu. yd., fixed or dropside steel body 

7} ton, 6 cu. yd., fixed or dropside steel body 
Six wheelers 6 x 2 

Bedford-Primrose and Bedford-York 6-wheelers 
for large capacity tipping bodies 


Vauxhall Motors Limited, Luton, Bedfordshire 








Sf 


a 
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Construction sites like battlefields . . . but they don’t worry 
the brand-new Bedford 4 x 4 RSH tipper. Its four-wheel- 
drive gives superb traction . . . its clearances, front, rear 
and underneath are extremely good. It will let you get on 
with the job no matter how bad conditions are. 


Conditions that would defeat a normal truck, the new RSH 
takes with the greatest of ease. Its low ratio transfer box gives 
an additional reduction of 2:1 for the four-wheel-drive. 

And here’s the most important point — the new Bedford 
four-wheel-drive model offers outstanding value for money. 
Consider these prices. Chassis from £1,250. 5 cu. yd. tipper, 
petrol-engined, £1,678: diesel-engined, £1,798. Then consider 
the outstanding specification. 


QUICK FACTS ABOUT THE BEDFORD (RSH) 132” wheelbase 
four-wheel-drive chassis. 

Design based on the famous Bedford 156” wheelbase chassis and backed 
by Bedford’s experience in building nearly 100,000 four-wheel- 

drive models. 

Power unit. Bedford 300 cu. in. petrol engine or Bedford 

300 cu. in. diesel engine. 

Gear Box. Four-speed wide-ratio synchromesh. Low ratio 7.059 :1. 
Transfer Box. Ratios, direct in rear wheel drive; 2:1 reduction in 
four-wheel-drive. 

Drive Axles. Ratio 6.8:1. Ratings, front 7,500 lb; rear 17,000 Ib. 

Tyres. 8.25-20, radial on/off road tread. 

Optional, 9.00-20 radial on/off road tread. 

Frame. Flat-topped frame with five cross members. 
Side members flitched top and bottom. 

Tipping Body. Telehoist 5 cubic yard fixed 

sided all-steel body, with cab guard. 

Full details of the newest Bedford four-wheel-drive 
model from your local Bedford dealer. 








Bedford 


ax 


Tipper 


23,000 ib Gross rating 

























' buy Bedford 


£ 
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_ COLUMN CLAMPS 





| I EBRIC PLANT LTD | SALES - HIRE « SERVICE 


4 The Mead aaa 
Carpenders Park “4 ws. These column clamps are all adjustable to 
Watford, Herts. | Lt Ve columns of different dimensions. Manu- 
Hatch End 622! GO? exes Bes factured from high-grade steel, they are 
oy Pi Ye 4 ~~. indispensable to temporary shuttering and 
casings. 


SALE - HIRE 


Sizes to suit columns from 10’ to 4’ 6” 
All Plant Fully Guaranteed to meet our 


Specification 
J€B4 EXCAVATORS - ROADMAC DUMPERS The finest on the market today— 
PARKER MIXERS - WACKER VIBRATORS and the keenest prices in the field 





CIE SPACE HEATERS - PETTER SPARES Full details from the actual Manufacturers :- AUDAX 


CENTRAL AVENUE, WEST MOLESEY, SURREY Tel: Molesey 607! (8 linea) 











Telephone GRA 3401-3 


ARTHUR FOSTER test uw) LTD. 


STEVENAGE ROAD, EAST HAM, E.6 


ey 


Ta 













{ A three-fold saving—of space, ol ee 
and of erection time! And therefore a big 
saving of cost. Yes, these *Alborough’ Coal 
Bunker Multiples in prefabricated concrete 
are assuredly the perfect Fuel Storers for the 
Housing estate. Individual capacities range 
from 5 to 30 cwts., and Multiples can be of any 
number. They’re neat, unobtrusive, soundly 
constructed with steel bar reinforcements 
for extra strength and long life. 
Write for free illustrated literature. 







FOR HIRE—ERECTION 
PLANT AND TACKLE TO 
LIFT UP 100 TONS 

































A.B.C.D. (Raynes Park) LTD. 34-35 Alpha Road, Surbiton, Surrey 
Telephone: ELMbridge 6591 and 9347 





“CARTRUK” 
“THEY'RE ON SITE EVERYWHERE” 
— Mobile Trailer Vans to suit all applications. 10’, 12’ 18’ and 22’ x 7° 6°. 



















DIVING SPECIALISTS 








DIVERS, 
FROGMEN 
AND PLANT 
HIRED IF 
PREFERRED 


A | rip Roe) smn 
Se ee UNDERWATER semmenoemn 


Immediate and efficient teams available anywhere in the werld. 
For Diving 


Centracts, consult 
MARTIN WELDING AND CUTTING CO. LTD. 


Tel: (day) Dartford 24139 DARTFORD, KENT. (night) Farningham 2482 












Iiustrated 16’ x 7’ 6” Standard Model 


CARTRUK LIMITED, BEEHIVE MILL, STOCKPORT 
Telephone: 5227/8 










% DISTANCE NO PROBLEM 
* LIFTS UP TO 50 TONS * JIBS TO 170 FEET 
*% ‘PHONE BATH 78158 OR 78450 


G. W. SPARROW AND SONS LIMITED 
LOWER BRISTOL ROAD + BATH + SOMERSET 19 TON N.C.K. PENNINE 















50 TON COLES ‘CONQUEROR’ 
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YOU WILL SAVE MORE 


SUPPLEMENT 





MONEY WITH DUMBO 
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Patent Numbers 
“ 764310 & 764311 
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Enquiries to: 


* andis less damage 


j SELF-ERECTING 


HOPPERS 


ne man can load and unload the Dumbo 
by means of the patented Cam and Winch 
loading system and no additional lifting 
device is needed. 


It is of robust, 
steel construction 
3 


prone. 


The patented air 
filter facilitates 
speedy filling and 
obviates waste 
through dusting. 


It is easily 
transportable from 





point to point. 


| BEST FOR BULK | 
12, 20 and 30 ton models available from 
stock, larger sizes made to order. 


— 


Sheldon . Birmingham 26 Bulk Handling Dept . 15 Stanhope Gate . London W.1 
Telephone: SHEldon 2424 (10 lines) Telephone: GROsvenor 3611 (10 lines) 


| ABELSON & CO. (ENGINEERS) LTD | AMALGAMATED LIMESTONE CORP. LTD 





Also at ABELSON . Manchester . Tel: Ardwick 1328 and ABELSON . London 


. Tel: Macaulay 3407 


SCOTLAND : J. & W. Henderson Ltd‘ Upper Quay * ABERDEEN * Tel: CENTRAL 29313 « Johnstons & Paton Ltd * 8 Newton Place * GLASGOW C3 
Tel: DOUGLAS 8114 EIRE: McNeill (Ireland) Ltd « Cloghran «+ Co.-Dublin* = Tel: DUBLIN .371601/2 
NORTHERN IRELAND :: McNeill (Engineering) Ltd * 78 Duncrue Street ‘ BELFAST 3‘ Tel: BELFAST 745211/6: 


Collinstown Cross = 
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ROLLOVER 


Solid forged handle and eye, Gusseted corners, 
Extra thick back plate, All welded—high grade 
steel fabrication, Quick action single shutter. _“Zue 


Test Certificate supplied with each handle. 


The finest on the market today— 
and the 
keenest prices in the field 
All Plant Fully Guaranteed to 
meet our Specification. 


Full details from the actual manufacturers: AUDAX 
CENTRAL AVENUE, WEST MOLESEY, SURREY 
Telephone : Molesey 607! (8 lines) 


Unwersal 
Double-Locking 
AIR HOSE COUPLINGS 


Lowest prices - highest quality! 

DESCRIPTION SIZE AVAILABLE 

37E Tail Piece Fivlele 

40E Male Thread vTielele 

41E Female Thread rieleile 
SOLE DISTRIBUTORS: 


BROWN « TAWSE 


PLANT LTD. 
AMBROSE ST., MANCHESTER 12 | ‘ 
Telephone: EASt 2231 (5 lines) 


Please write for illustrated leaflet and quotations. 


CRIPPS 
SCAMMELL 


HIGHWAYMAN 
25-30 TON 


MACHINERY TRANSPORTERS 
NEW MACHINES : IMMEDIATE DELIVERY EX STOCK! 














SCAMMELL — SALES — SERVICE — SUPPORT 
R.CRIPPS « C°L™- NOTTINGHAM. Tx 71161 


MANCHESTER TEL: TRAFFORD PK. 1658 SHILDON TEL: 26! 
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CONROY LEWIS LIMITED 


CRAFT 
AVAILABLE 
FITTED WITH 
RADAR, 


SURVEYS 
CUTTING 
BLASTING 
WELDING 
CONSTRUCTION 7 ECHO SOUNDING 
DEMOLITION 7 COMPRESSORS 


MAINTENANCE ETC. 
24 HR. SERVICE 


DIVING CONTRACTORS 
Work carried out in any part of the World 


65 HIGH RD., SWAYTHLING 
SOUTHAMPTON 


Works 
56578 


“t 


When the job is 


EARTH MOVING 
SITE PREPARATION 


Write to: 


Wilmslow 
PLANT HIRE CO. LTD. 


BLUE BELL CORNER, MANCHESTER ROAD, WILMSLOW 
CHESHIRE. Telephone : 3421 & 3542 


*“CONTRACTORS’ PLANT SPECIALISTS: 
EXCAVATORS, TRACTORS WITH DOZERS AND SCRAPERS 
TRAXCAVATORS, CRANES, COMPRESSORS, DUMPERS 


SITE CABINS by ASH 


EX-STOCK OR PROMPTEST DELIVERY 


UNIT 
DESIGN 


* 


on 
request 


CHEETHAM 


CN I a i 


Literature f 


Telephone: 5 


HILL 6568 | 


R. ASH & SON LTD., CHEETHAM HILL, MANCHESTER 8 


GRADED CLINKER 


Speciality: Washed and Graded Clinker Filter Media 


Largest Screening Plant in London, output 100,000 tons per annum 


R G. J. PALMER & SONS 


Ferndale Works, Manorway, East Ham, E.6 


DEPOTS AND WHARVES: BARKING, POPLAR ABD KINGSTON-ON-THAMES 


O 


Established 1869 


R 
A 


Ring Albert Dock 3464 (4 lines) i 


| a aime | 
D ASHES & BREEZE ‘+ 
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SGHEDULES 


THE NEW BLAW KNOX ‘VARISPEED’ TRUCKMIXER/AGITATOR 


WITH HYDROSTATIC DRIVE 


4/4; and 6/63 cuble yard sizes. (Patents Pending) 
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Your business is more than competitive— 


He VARIS PEE 


‘VARISPEED’ Truckmixer|/Agitator with hydrostatic drive (ens venaina) 


| 
Design.» 


t 
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... and we do mean you—whatever your personal, 
particular requirements in a truckmixer. 

The Blaw Knox ‘vaRISPEED’ is designed to set high 
standards of performance and it is equipped 

to meet all operating conditions. 

The ‘VARISPEED’ produces consistent concrete 

to any specification, and variable drum 

speeds give a rapid charge—mix—-discharge 

cycle. A total spouting length of 16 ft. 

ensures a wide discharge range. Compact design 
enables the ‘VARISPEED’ to be mounted 

on to short wheelbase chassis whilst maximum 
standardization of parts in the 4/44 and 

6/63 cubic yard units makes for simplified and 


economical fleet maintenance. 


HYDROSTATIC DRIVE: 


The compact Blaw Knox Hydrostatic Drive is lighter than 

a conventional hydraulic drive and a similar saving in 

weight is achieved over independent engine drive. The high 
efficiency hydrostatic pump and motor units require 

lower input horsepower to the transmission for drum rotation. 
Control of drum speed for charging and discharging is by 
means of a single hand lever on the control panel. 


thinks ahead—stays ahead 
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SPEGIFICATIONS 


Rated Capacity of Drum Drum Speeds 


4/44 cu. yd. 204 cu. ft. | 4cu. yd. Variable up Wide range of 
(3.06/3.44m3) (5.78m3) (3.06m3) to 20 rpm discharge speeds 
up to 20 rpm 
is available to meet 
requirements 
of the concrete 
specification 


6/64 cu. yd. 263 cu. ft. | Gcu. yd. | 64 cu. yd.| 64 cu. yd. Variable up ditto up to 
(4.6/4.97m3) (7.4m3) (4.6m3) | (4.97m3) | (4.97m3) to 19 rpm 19 rpm 


DISTRIBUTORS 


‘VAR ISPEED’ sales and service facilities are available in the following areas: 


ALTRINCHAM: A. Gunn & Co. Ltd., Atlantic Street Works, Broadheath 
(ALTRINCHAM 2747) 


BELFAST 1: Robert Kirk Ltd., Exchange Street 
(BELFAST 22611) 


DUBLIN: - J. H. Eames & Son, 56 Great Strand Street 
(DUBLIN 45271 & 73460) 


GLASGOW E.1: J. A. Stewart (Plant) Ltd., Milnbank Work3, Townmill Road 
(BRIDGETON 4441/2) 


LEEDS 9: Power Unit Engineering Ltd., Burmantofts Works, Torre Road 
(LEEDS 21751) 


NEWCASTLE-ON-TYNE 12: Service Engines (Newcastle) Ltd., Great Lim» Road, West Moor 
(NEWCASTLE 665405, 6 & 7) 


a X Blaw Knox Limited, Thorn House, Upper St. Martin's Lane, Landon, W.0.2. 
Telephone: TEMPLE BAR 0381/6 Telegrams: BLAWNOX, LESQUARE, LONDON, 4 








ESSENTIALLY BRITISH 


LUBRICATION 
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In the VICKERS range of hydraulic equipment, you 
will find standard components capable of performing 
almost any operation for mobile machinery, mechani- 
cal handling or specialised applications. 


















In addition to a comprehensive selection of 
Pressure Control Valves, Flow Control Valves, Direc- 
tional Control Valves, Hydraulic Motors and Cylinders, 
there is a series of high-performance pumps for 
2000 r.p.m. and 2000 p.s.i. duty, with deliveries up to 
100 gallons per minute and more. 


VICKERS hydraulic components are manufactured 
in Great Britain by STEIN ATKINSON VICKERS and 
backed by the world-wide VICKERS network of spares 
and servicing facilities. In conjunction with their 
Circuit Design Services and regular Hydraulics 
Schools, the S.A.V. organisation thus represents the 
most comprehensive service in hydraulics available to 
the engineering industry. 


ICKERS$ HYDRAULICS 

















Some of the famous names who 
specify VICKERS Hydraulics 





John Allen Marshall 
OO —_ . Atkinson's Spreaders Matbro 

Laci eh Soe Aveling Barford Michigan 

PN rt ts pai A) ae J. C. Bamford Ransomes 

UTE TNE) ie am Barber-Greene Olding Rubery Owen 

OLYMPIA LOnoon APRIL 20-MAY 4 1961 Bray Shelvoke & Drewry 
Caterpillar Steel Fabricators 
Chaseside Steel s Engineering 
Coventry Climax Stothert & Pitt 
Eagle F. Taylor & Sons 
Euclid Weatherill 
Fowler Whitlock 
1.T.D. Yale & Towne 
Leyland 


STEIN ATKINSON VICKERS....for reliable Hydraulics 


STEIN ATKINSON VICKERS HYDRAULICS LTD. 197 Knightsbridge, London, S.W.7. Telephone: KNightsbridge 9641 


Technical Sales and Service at LONDON - GLASGOW - BIRMINGHAM - LEEDS - MANCHESTER. 





SAS 34 
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Hendrix Dragline Buckets 
are available from 
§ cu. yd. to 40 cu. yd. 


Lima, Hendrix and Rolls-Royce — three names 
known to leading contractors throughout the world. 
Machinery by these famous makers forms part of the 
wide range of contracting equipment sold and serviced 
by Jack Olding, Britain’s leading distributors. With 
equipment from Jack Olding, contractors enjoy two 
distinct advantages :— 


ae 

a 7 bet 

teen pS ee 
— 


* The equipment is always the finest and the most 
up-to-date obtainable. 
* The equipment is backed by the incomparable 
Jack Olding service and parts organization. Modern 
. ’ Rolls - Royce turbo - charged 
service depots throughout the country are operated diesel engines. Replace with 
by a team of trained technicians. Wherever you a Rolls-Royce engine and 
are, Jack Olding service is nearby. — aes a 
When you dig for mineral wealth, or move earth for new gover ce. <= Com 


roads, land development, factories and houses, remem- 
ber it pays to operate with equipment from Jack Olding. 


Jack Olding & Co. Ltd., Hatficld, Herts. 
SCOTLAND: Jack Olding & Co. (Scotland) Ltd. 
Coupar Angus - Perthshire. 










O ton loads 
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GINKUM OUMPER 












Main Distributors for NORFOLK 


RUYMP (PLANT HIRE) LIMITED 


ST. GEORGE’S WHARF, NORWICH, NORFOLK 
rene (oe. Saree 


DEM OWSTRATIONE : SALES: SERVICE» PART EXCHANGES ' HIRE PURLWASE 
VUNG ER UCPC OU NCTE Cre r eC sm Mt LES 
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The answer 


yaa & TRACKED 


CRAWLER 
TRACTORS 





SUPPLEMENT 20/4/61 THE CONTRACT JOURNAL xi a 





ow IBRISTOL 


TRAILER—DUMPERS 


CHEAPEST TO BUY... H. A. SAUNDERS LIMITED 


CHEAPEST TO OPERATE... INDUSTRIAL TRACTOR DIVISION 
836-842 HIGH ROAD, NORTH FINCHLEY, LONDON N.12 


CHEAPEST TO MAINTAIN ° TEL: HILLSIDE 8822 (15 LINES) Grams: Dutrax, London N.12 
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Roap Mac 


BATCHING 
cael PLANTS 
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ROADMAC OFFER A WIDE VARIETY OF 
BATCHING PLANTS 


UNIT CONSTRUCTION PERMITS THE 
SIMPLEST, CHEAPEST AND QUICKEST 
ERECTION 


ABSOLUTE QUALITY CONTROL BY ONE MAN 


PLANTS AVAILABLE TO MEET VIRTUALLY 
EVERY REQUIREMENT 
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The RoadMac ‘ Newhaven’ Dry Batcher, having a 90 cu. yd. 
aggregate storage hopper and an 80 ton silo. This is one of 
several plants supplied to the Sussex Ready-Mix Concrete 
Co. Ltd. 


han 











For further details about RoadMac Batching Plants fill in this coupon 
and dispatch it to 

ROAD MACHINES (DRAYTON) LTD., WEST DRAYTON, MIDDLESEX 
Telephone: WEST DRAYTON 3721/6 






ROAD MACHIMES, (0.07.1) LTD. 


WEST DRAYTON, MIDDLESEX 









PCOC OOP OO COCR EOE EOE OOE TESOL OES REEL EEE EOE eeeeeEeeEeEsESEeEDEOEEESeEeetteseseesEseeesesenseseessesenseeeee 


Telephone: WEST DRAYTON 3721/6 SNOSape UNG LRMNaNAEhNnNda pst ndasskbhaptheabdsénneuansbenidebeundinveddbiens wiasbiedadamucsbediccs 
Telegrams: ‘* ROADMACH ” WEST DRAYTON 
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MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 

—E— 

je CE.—Orders for advertising are accepted on @8. 8 A.t.&. AST - IRON SPIGOT and SOCKET PIPING, 
ove nderstanding that the Editor may make any 20,000ft. Steei SCAFFOLD TUBE. mostly new, standard lengths, immediate delivery. 
tN ations in an advertisement to ensure its S,000 DOUBLE COUPLINGS. 16in. bore, 100ft Yin. bore, 200ft. 
alterations "tn ‘the style and standards of “The | 2.000 JOINT PINS. 15in. bore, 100ft. Bin. bore, SOOft. (Screwed Gland). 
et Journal.” The Proprietors reserve the 500 Acrow PROPS. 12in. bore 500ft. Gin. bore, 500ft. 
con to suspend, cancel or refuse an advertisement 1,000 SCAFFOLD BOARDS, as new. 10in. bore, 100ft. 
eth ut stating any reason. No undertaking is given | 100 Steel BARROWS. 7 CAST-IRON FLANGED, mostly new: 
wate an advertisement will be published on any M. SANDERS, LTD., 18-20 and 335 Medlar Street, 1Sin. bore, 11 x 12ft. lengths. 
= ifed date. Communications which are not actual London, S.E.5. Telephone: Rodney 5143. 10in. bore, 300 x 12ft. lengths, Stanton. 
sper s to the advertisement will not be forwarded. The SRTANTED. unlimited cu: a7" aeeeenen 8in. bore, 200ft. in 4/9ft. lengtns 
replies tos reserve the right to open communications ED, unlimited quantities of: \ Sin. bore, 500ft. in 6/9ft. lengths. 
pA bs withhold those not in accordance with this rule. SCAFFOLD TUBE (Steel and Alloy). 4in. bore, 500ft., chiefly 9ft. 
an _ — oe SCAFFOLD FITTINGS (all makes). Also large selection BENDS, SLUICE VALVES. 

CAFFOLDING, etc.. FOR SALE _ from STOCK: Prompt inspection at your convenience. Full details on request. 
S EXCELLENT CONDITION; SCAFFOLD FITTINGS Contact: C. EVANS AND SONS, LTD., FRED WATKINS (ENGINEERING), LTD., 
FULLY RECONDITIONED, or Service, ce aciectes qemraice waee Som, Londoe. oman Coleto'a Gios 

one — v . elephone: ance nes). — reece : 
second-hand conditfon—s0) | aakeouplers. trom. 3/- FIARAGE DOORS made wo yon iui, sac TEEL-FRAMED BUILDINGS, with two 7ft. Gin. x 
Couplers oend Alloy. SCAFFOLDING TUBE and G E DOORS made to your individual require- 15ft. sliding doors, glazed windows. First erected 
Used sien, good condition. Reconditioned SHORING ments. Also CASEMENT WINDOWS, FRONT 1947. First-class condition: (1) 143ft. x 69ft. 
PUTLOG 4 TRENCH STRUTS.—SOULSBY AND CO., GATES, etc. Delivery anywhere.—Send for illustrated x 14ft. Gin. to eaves; (2) 77ft. x 63ft. x 18ft. 
PROPS an Lane, Edgware, Middlesex. _ Telephone: joinery list: UNIVERSAL SUPPLIES (BELVEDERE), to eaves. Both dismantied, marked and lying 
87 Deans “esd (OF 1855) and NORth 4112. LTD., Crabtree Manorway, Belvedere, Kent. Tel.: at Chelmsford 
MILI Hill Erith 32948. NISSENS.—36ft. x 16ft. Nissens, with door and 





se. and ALLOY en ee OR SALE: 6,000 RAILWAY SLEEPERS. fon ee SS nee materials, galvanised 
DF END OO UFITTINGS. In makes S.G.B., Mills, Burton i Grego &. Suitable for silage, road- R. MANNING (BUILDERS), LTD. 

i OUBL i : br » machinery, etc. ——- Write, i ‘ : 
and et Cte tae ete d  PUTLOG phone or call: JOHN HILROY AND CO., 290 Shirley ___ Springfield Lyons, eer ee ee __ 
or pie’ 2/41 each. All. fully overhauled and Road, Southampton. Telephone 76230. EW SITE HUTS, 2in. x 2in. frames, 34in. ship- 





om = P gay ET TT oe lapped weatherboarding, %4in. T. and G. floors, 
in ready for work condition. Cc. it ae ee Cae te SALE: | 34in. boarded and felted roof, Stt. x 6ft., £38 25.; 
PLANT AND BUILDING EQUIPMENT, LTD., also CROSSING TIMBERS re-laying, silage; 10ft. x 8ft., £51 10s.; 12ft. x Bft., £57 15s., delivered. 
Chatfield Road, London, S.W.11. BATtersea 9213. . . Carriage paid 25 miles from London.—H. C. HILL, 
1 atfe c Contact: Burnside Street, Bow, London, €.3. LTD., 68/70 Penge Road, S.£.25. SYDenham 3131/5. 
. EVANS AND SONS, LTD., have in_ stock: _____ Telephone: ADVance 5691 (3 lines). ——$—— —_——$—$————————————— 
C. S00 tons fo gal lg amass FOR SALE. several hundred METAL ROAD SIGNS. ' CSAS Sees CAN. Lin 
500 tons R.S.J.s, AN a CORRUGATED SHEETS folding type, aluminium on_ steel framework. AMMUNITION SHEETS 
500 tons NEW ane i TRACK , Particulars on request: ASTON METAL CO., LTD., Contact: C. EVANS AND SONS, LTD 
100 Rolls SOMMERFE iors. Sicinia a3 Two-Gates, Tamworth, Staffs. Tel.: Tamworth 1322. Burnside Street, Bow, London, €E.3. 
Contact: Burnside ee wae  y can , TARPAULINS for SALE and HIRE. Telephone: ADVance 5691 (3. lines). 
See eee : EDWARD ASH, LTD., ISSEN Type HUTS, 16ft., 24ft. and 30ft. span. 
REASE GUNS, heavy duty, 70 per cent. off list Kent Wharf, Creekside, Deptford, S.E.8. ‘ 


ROMNEY HUTS, 96ft. x 35ft. New and S/H 
a aitiseniekasendetil Nissen and Romney Sheets from stock. Timber Buildings 
Cut to your always avail.—NAYLORS (BILSTON), LTD. (Dept. 7), 
specification. New and _ second-hand material 204 Wolverhampton Street, Bilston. Tel. 41689/42448. 


price, Tecalemit, 29'20z. flexible tube, hexagon Telephone: Tideway 2661/2. 


, hand lever operated, brand-new condition, 60/- ge — Bn 
fea, at 58/-. 20 at 48/-, Hydraulic head, 10/- TEEL SECTIONS and PLATE, etc. 
) 











extra. available—-TEMPLE MILLS (STEEL), LTD., Temple jr F a . 
CROMWELL CO., Newport, Mon. 59045. Mills Lane, Stratford, E.15. Maryland 2660/7754 pRevowmns LIMESTONE. all ereden, Sry 
RECEIVERS, 12ft. Qin. x TOR SALE Ni : "- . or tarr up to ons per day, or gra 
‘OR SALE, Two AIR . GOURLAY OR SALE, NISSEN HUTS, 36ft. x 16ft., black, iron- smaller sizes available, delivered to site. 
Bh. Sin. dis, tie. eee, a. ' sheeted, £60 each.—F. JAMES AND SONS, | GEORGE DAVIS (HAULAGE), LTD. 
1 Westbourne Road, Neath 2733. Newport Pagnell. Telephone 18 and 19. | 2 Bosworth Road, Nottingham. Telephone 84819. 
DAL ovissex SECTIONAL BUILDINGS 


: 


500 tons STEEL 


Sound S/H R.S.J. and ANGLES, etc. 
New stock rusty M.S.R. 


Immediate delivery from stock 


A. F. SIMPSON, LTD., 
68/70 Penge Road, London, S.E.25. 
Telephone: SYDenham 3131/5 


PILE DRIVING - DIVING 


Piling Work carried out afloat and on 
shore in London and Home Counties. 


Crane Barges and Heavy Lifting 
Equipment for hire. 


Diving carried out with expert divers 
using modern equipment. 


Underwater Cutting and Welding 
Work a speciality. 


PILING AND PLANT HIRE 
CO. (KENT) LTD. 


Abbeydale Road, Wembley, Middlesex 
Perivale 4471/73 


INTERWOVEN FENCING 
CHESTNUT FENCING 
FENCE POSTS 


WINDER & CO. eco rnoovers [D), 


63 Avonmore Avenue 
ALL 1522 LIVERPOOL 18 


NEW TARPAULINS 


EXACT SIZES ONLY 
JUTE, 1602z. before green wax proofing: 12ft. x 
Qft. each 82/6, 15ft. x 12ft. each 132/6, 
18ft. x W2ft. each 152/6, 21ft. x 15ft. each 


° 
9 Sy re 
‘\ 
Tr 
S ws 
/6. 
160z. before green chemical proofing: 
. x Oft. each 97/-, 15ft. x 12ft. each 
149/6, 18ft. x 12ft. each 168/6, 21ft. x 15ft. 
each 237/6. 
COTTON DUCK, 140z. before green chemical 
proofing: 12ft. x 9ft. each 104/3, 15ft. x 
12ft. each 162/6, 18ft. x 12ft., each 186/6, 
21ft. x 1S5ft. each 258/6. 
BRAND NEW SHEETS, carriage paid England and 
Wales. Fitted long ropes, brass eyelets and 
Strengthening patches. 
mn ~ 
(7 > 





SPECIAL OFFER OF LARGE Su TUBE 
10in. Tube in lengths up to e 
SCAFFOLDING & PLANT lain. Tube in lengths up to 20f 





Sin. T lengths 
z ANY QUANTITY FROM LONDON STOCK ne Sees and new. We iin Tube in lente cp te att 
; te 
JOHN MACNAMARA & CO. LTD. can offer a continual supply and service of: ~ Tobe te tanuthe = ~ 
BUSH ROAD, DEPTFORD, LONDON, S.E.8. BER. 3275-1435 SCAFFOLD TUBE (Steel and Alloy) All of these sizes can be supplied plain ends or flanged. 
UTLOGS and Also i k ity of 24in. Tube, flanged i 
a a - Alley) ae fungus of alipvasimenat on _™ 
FITTINGS - “H” FRAMES Large stocks of smaller size Tube always available. 


BOARDS + PROPS - STRUTS 
aaciatniin nmamncamiaiatneanion MIDLAND IRON & HARDWARE 


FLOOR CENTRES CO. (Cradley Heath), LTD., 


COLUMN AND BEAM CLAMPS ween — ae ee 
ROAD FORMS Pipes, Cradley Heath Cradley Heath 64364.5-6 


so ‘ , 
“° "ROMNEY For detailed list of above and 
BUILDINGS all other items of stock contact : PODMORE 
=" x35 C. EVANS & SONS LIMITED 
eee BURNSIDE WHARF, BURNSIDE im LADDERS 
large TIMBER BUILDINGS ex stock. y 
r\\ WOOD OR ALUMINIUM 


ie STREET, BOW, LONDON, E.3 
NAYLORS ceustom LTD.2°S. "eiton sean. Telephone: ADVance 569! (3 lines) 
Quality Ladders for all needs. 
Extension 2-piece and 3-piece, 


42448 

all sizes up to 60 ft. extended. 
Pole ladders, Trestles, Steps. 
KEEN PRICES, QUICK DESPATCH 


PODMORE WORKS Ltd 
769-773 GARRATT LANE, 
LONDON, S.W.17. 


Phone :— 
WIMBLEDON 7622 










16ft., 24ft. and 30ft. span, any length. 
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W. A. SKINNER 


Bilston 41689, 
& CO. LTD. 
LONG DITTON, SURREY 


FENCING 


SUPPLIED AND ERECTED IN ANY DISTRICT 
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AILWAY SLEEPERS, sound second-hand, cart road 
quality: 1-49 at 12/3 each; 50-99 at 11/9 each; 
100 and over, 11/3 each. 

TARPAULINS, second-hand, overhauled, with ropes 
and eyelets, 18ft. x 12ft., £6 each; 18ft. x 15ft., 
£6 15s. each. 

—a delivery from stock. 
F. SIMPSON, LYD., 
68/70 Penge Rd., London, S.E.25. S¥YDenham 3131/5. 


HORING PROPS — large quantity for SALE, 
all sizes, reconditioned. Also large quensity 
unused SPLIT JOINT PINS, ready for use, /-. 
Large quantities Steel and Alloy SCAFFOLDING 
TUBES and PUTLOGS and SCAFFOLD FITTINGS. 
SOULSBY AND CO., 87 Deans Lane, Edgware, Middx. 
Tel.; MILt Hill 4644 (or 1855) and NORth 4112. 


F° § SALE AND HIRE, 200 used TRENCH SHEETS, 
12ft., 14ft., 16ft., straight and_redrivable; also 
quantity oot — No. 2 and No. 3 STRUTS. Also all 
types on-Mechanical Equipment, including 
aoe CENTRES PROPS, ROADFORMS, _ etc. 
ANT AND BUILDING EQUIPMENT, LTD., 
a4 Chatheld Road, London, S.W.11. BATtersea 9213. 


ECOND-HAND RAIL in random lengths: 
67/75lb., lengths up to 40ft., good, straight, 
re-usable, approx. 30 tons. 

35lb. miscellaneous sections F.B. Rail, approx. 40 tons. 

Full details from: 
ABELSON AND CO. (ENGINEERS), LTD 
Sheldon, Birmingham, 26. Telephone: SHEldon "2424. 


CAFFOLDING. — Urgentiy WANTED, Steel and 

Alloy SCAFFOLD TUBE and ali types of 
SCAFFOLD COUPLERS. Inquiries for Non-mechanical 
Buliders’' Plant welcomed.—Contact: SCAFFOLDING 
SERVICES, 69 Upton Lane, Forest Gate, London, E.7 
Tel.: Gra. 2002. 


EVANS AND SONS, LTD., offer for SALE/HIRE: 
e RECONDITIONED ROADFORMS: 600 6Gin., Bin. 
and 12in. Standard; 1,500 S'2in., Gin., 8in. and 12in. 
Heavy Duty. Complete with new pins. First-class. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


X GOVERNMENT MILLS 90° SCAFFOLD CLIPS, 
delivered free in quantity within 100 _ miles: 

100 at 2/6 each; 500 at 1/6 each; 1,000 at 1/3 each; 
5,000 at 1/- each.—J. T. LEAVESLEY, LTD., Alrewas, 
Burton-on- Trent, Staffordshire. Tel.: Alrewas 354/5/6. 


YAN Braithwaite SECTIONAL TANKS or 


ANTED, 
LOOSE PLATES, 3isin. to 


Sisin. thick.—-FRED WATKINS ENGINEERING), LTD., 
Coleford, Glos. 


A NT ED, BRICK and CONCRETE 
HARDCORE, any quantity. — R. BARKER 
(PECKHAM), LTD., New Cross 3337. 


CONTRACTORS’ AND BUILDERS’ 


TOOLS 


JOHN MACNAMARA (fiir 
Soon ROAD, LONDON, S8.E.8. 
BERMONDSEY 3275 & 1435 





















(NEW, EX-GOVT.) 


SPECIAL BARGAIN OFFER 
LIMITED QUANTIT 
HIGH- Ae QUALITY 


x) et ae AND ROPED 

Approx. prox. 
1Sft.x 12ft. - £6 SO Zr 1Sft. - £10 
1S5ft.x 15ft. - £7150 24ft. x 18ft. - £14 
tn x ven - £8150 3Oft. x 20ft. - £20 
8ft.x 1Sft. - £9176 30ft. x 30ft. - £29 
immediate delivery — Carriage paid. 
Money refunded if not satisfied. 






RECONDITIONED EX GOVERNMENT 
AND EX RAILWAY TARPAULINS: 


Large quantities in stock; ask for prices. 


MORELAND TRADING Co. Ltd. (Cj) 


25 St. Pancras Way, London, N.W.! 
Telephone: EUSton 5210 and 2383 


YOUNGS 


ALL TYPES SUPPLIED 


FIRST CLASS ERECTION SERVICE 
Phone: ORPINGTON 26641 (3 Lines) 


alow Iwi, 


MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, 


THE CONTRACT JOURNAL 















OR SAL E. 
500 tons re-layable 75ib. per yard F.B. RAILS, 
= — lengths, with fishplates and fishbolts, etc., 


20 CROSSINGS In re-layable 75ib. per yd. F.B. Rai, 
with all necessary fittings. 

100 tons of re-layable 95ib. per yd. rin RAILS, In 
60ft. lengths, with fishplates to su 

2,000 re-layable CHAIRED SLEEPERS, ‘Sultable for 
9S5ib. per yd. B.H. rail. 

EDWARD ASH, LTD., 
Kent Wharf, Creekside, Deptford, London, S.E.8. 


SECOND-HAND SECTIONAL TIMBER BUILDINGS 
24ft. x 12ft., £102; 30ft. x_ 15ft., £138; 40ft. x 
18ft., £192; GOft. x 20ft., £30 Floors extra. 


Delivery included 100 _ miles. Also similar new 
Buildings. Lists.—-UNIVERSAL SUPPLIES, Crabtree 
Manorway, Belvedere, Kent.  Tel.: Erith 32948. 


REFABRICATED STEEL-FRAMED BUILDINGS from 
stock: 30ft., 40Oft., SOft., GOft., 7Sft., 100ft. 
clear spans, and lengths in increments of 12ft. 6in. 
Sheeting may be either asbestos or galvanised.—Write 
for Catalogue Ref. K.104, from THE LILLESHALL Se 
LTD., Oakengates. Telephone: Oakengates 120 


VANS OF BOW are still the BEST BUYERS of all 
your surplus R.S.J.s, ANGLES, Channels, etc. 


Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, E.3. 


Telephone: ADVance 5691 (3 lines). 7 
LEEPERS suitable for peer roads. 
CROSSING TIMBERS from 9ft. to 15ft., size 


12in. x Gin. and 14in. x 7in.—KENNETH SHEPLEY, 
73 Boodle Street, Ashton-under-Lyne, Lancs. Tel. 
ASHton 3338. 


EW ROADFORM PINS ‘for SALE, 5,000 2ft. x 
tin. dia. at 2s. 6d. each; 6,000 2ft. |x Tein. dia. 
at 2s. each.—TEMPLE MILLS (STEEL), LTD., Temple 
Mills Lane, Stratford, £.15. Maryland 2660/7734. 


» OADFORMS.—A large quantity Roadforms are 
available _ for immediate 





DISPOSAL. — Contact: 
CUBITTS FITZPATRICK SHAND, Doncaster By-pass 
Contract, Warmsworth, Doncaster. Doncaster 53293. 


OR SALE, 15 tons new 1'4in. and 1'2in. dia. 
M.S. OFFCUTS, 2/15ft. long, £25 per ton col- 
lected Uxbridge. — Contact: HOWARD FARROW, 
MEAdway 3232. = ; 
OR SALE, 20 tons R.S.J.s, 7in. x 312in., lengths 
9ft. to 12ft., suitable for garage gables. 
K. AND B., LTS. 2 Springfield Lane, Kilburn, N.W.6. 
MAI 2748/357 pect ed 
IGHT Taare STEEL TUBES, “welded, "1 9ft. long, 
4ft. dia., ‘2in. walls, £22 10s. per ton loaded. 
GOURLAY, 1 Westbourne Road, Neath 2733. 








FOR SALE 


SECOND-HAND RAILWAY SLEEPERS. 
making cartroads, scrap storage bins; 
lengths for sleeper boards, fencing 


THOS. W. WARD, LTD., 
Albion Works, Sheffield. 
‘Phone 26311—Ext. 239. 


Suitable for 
also cut to 
posts, etc. 





“azy 


PAINT TRANSFERS 
PERMANENT - FADELESS - EASY FIXING 


for 
CONTRACTORS’ PLANT + TRANSPORT VEHICLES 





4 VERNON PLACE, LONDON, W.C.! 
Phone: HOLBORN 4695 
Grams; GAYSYNS, WESTCENT, LONDON 


FENCING 


YOUNGS or ORPINGTON "0. 


211-215 HIGH ST., ORPINGTON, KENT 


L8 pO 1:1 7-0 th hale 


All Harlow Huts are 
selected tim 
unusually robust for 


=. 


A 











FENCING, TARPAULINS, ETC. 


April 20 1961 





ISSEN-TYPE HUTS for SALE. Prompt dispatch 

of 16ft., 24ft. and 30ft. wide Huts; also Romney 
HUTS, 35ft. wide, and BLISTER HANGARS, 86ft. 6in. 
and 91ft. wide. These buildings are in various lengths 
and comprise steel framework with galvanised corry. 
gated steel sheeting.—Full details from Dept. (128), 
Jj. THORN AND SONS, LTD., Brampton Road, 
Bexleyheath, Kent. Telephone: Bexleyheath 0021, 


YANTED, Sommerfeld TRACK PIERCED STEEL 
PLANKING, Steel end Alloy SCAFFOLDING, 
FITTINGS, SCAFFOLD BOA Large and smali 
quantities permanently ommead. Attractive prices, good 
payments, rapid decisions.—E. H. CHURCH AND Co, 
(EDMONTON), a 68/70 Penge heat S.E.25, 
Tel.: SY¥YDenham 3131 


ANTED, PROPS — STRUTS — BEAM CLAMPs. 
Offer your surplus non-mechanical plant to us, 
We will collect. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, E.3 
___ Telephone: ADVance 5691 (3 lines). 


QLEEPERS for access roads and al’ purposes. 

TIMBERS for shoring, paling and walling. Consult 
us first.—TRACK SUPPLIES AND SERVICES, LTD,, 
Haversham Bank Sidings, Wolverton, Bucks. Tel.: 
Wolverton 2242. 


EVANS AND SONS, LTD., offer for SALE/HIRE: 

« ACROW PROPS—STRUTS—FLOOR CENTRES. 

Large quantities in stock. First-class reconditioned 
order. For information and list, 


Contact: Burnside Street, Bow, London, E.3. 





Telephone: ADVance 5691 (3 lines). 
(ANTED, PROPS, SCAFFOLDING, etc., and 
similar items of Non-Mechanical Builders’ 
Equipment. Sites cleared by arrangement. 


PLANT AND BUILDING EQUIPMENT, LTD., 
a Chatfield Road, London, S.W.11. BATtersea 9213. 


RUSCOTT FENCING, LTD., DORKING, 
SURREY. Telephone 3416. 
All classes of FENCING supplied and erected. 
Specialists in Chain Link. Estimates free. 


ANTED: CORRUGATED STEEL SHEETS, 

Second-hand. Any area. Sites cleared. Prompt 
payment.—J. DUFFY, Bank wen. Clayton, Man- 
chester, 11. Telephone: East ‘3361 


TOR SALE, 300 Acrow No. 3 PROPS, Bft. Gin. 

extending to 13ft. Reconditioned. Price £2 each. 
DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


7 EEL FENCING STAKES, CHAIN LINK, etc, 
. STEPHENS AND SON, LTD., Bath Street, E.C.1. 


Teli: “CLE. 1731 

















FOR SALE, 60 TONS TRENCH SHEETING 


Approx. 9ft. 
to customer's requirements. 
carriage from Manchester. — For 
samples, etc., write or ‘phone: 


long x 4ft. wide x 11/12 gauge or cut 
Price £40 per ton plus 
further details, 


COX AND DANKS, LTD., 
Frederick Road, Salford, 6. Tel.: PENdleton 2481. 


JACKS UP TO 400 TON 
CHAIN BLOCKS UP TO 10 TON 


L. A. WELCH & CO. LTD. 


54 UPPER PARK - LOUGHTON 





We carry 
a large stock 


Sectional 
Buildings 
for 


immediate 
delivery 


Kee salmaaa 


CONTRACTORS’ PLANT DIVISION, 


Wandsworth Road, London, $.W.8. 
Telephone MACaulay 2233. 








= 


- 
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MISCELLANEOUS ITEMS, ETC. 


EW British manufactured ROUNDS for SALE: 
N 16 tons, S-gauge, 15ft. 
Six tons, ‘ain. dia., 16ft. 
10 tons, 3sin. dia., 16/18ft. 
10 tons 716in. dia., 15ft. 
20 tons vale, dia., 15/18ft. 
- Rounds: 
Secon eons mixed diameters and lengths. 
TEMPLE MILLS (STEEL), LTD., 
Temple Millis Lane, Stratford, £.15. 


Telephone: Maryland 2660/7734. 


EVANS AND SONS, LTD., offer for SALE: 
C. RECONDITIONED SCAFFOLD TUBE (Steel and 
Also over 250,000 FITTINGS in_ stock, 
S.G.8., Mills, Norstel, Burton, Big Ben, 
For full detailed list and expert advice, 
Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


TOR SALE, Bellman HANGAR, 175ft. x 95ft.. 

complete with good second-hand sheeting. Erected 
Bristol area. Attractive price for early clearance. 
GEORGE COHEN SONS AND CO., LTD., Wood Lane, 
London, W.12. Tel.: She. 2070—Ext. 18. 


TOR SALE AND HIRE, SKIPS (Circular Tipping 
F and Rollover Concrete Pouring), SPLITHEADS, 
TRESTLES, BEAM CLAMPS, etc. 

PLANT AND BUILDING EQUIPMENT, 
1 Chatfield Road, London, S.W.11. 


7 EVANS AND SONS, LTD., offer for SALE: 
C. NEW STEEL SCAFFOLDING TUBE, 1-29/32in. 
o.d., 1'2in. Ld., Any quantity—immediate 
delivery any area. 
Contact: Burnside Street, Bow, London, €E.3. 
Telephone: ADVance 5691 (3 lines). 


TOR SALE, Large Sectional STEEL FRAMED 

BUILDINGS, 200ft. x 200ft., 300ft. x 100ft., 
175ft. x 90ft.. 100ft. x 30ft. — HACKETT'S 
DISPOSALS, LTD., Ace of Spades Garage, Butley, 
near Macclesfield. Tel.: Prestbury 89643. 
XU17ET GRAVEL PITS can now be filled. No pollution 

guaranteed even with house refuse or factory 
waste. All water purified 

Write Box S.S.394, ‘The Contract Journal." 


AILWAY SLEEPERS.— All grades available for 
R prompt despatch by motor transport to any area. 
Inquiries to: PEART AND CO., LTD., Park Road, 
West Hartlepool. Telephone: Hartlepools 2141. 


J ARSSEN PILING in 1GB, 2 and 2B Section, 
15ft. to 30ft. lengths, for HIRE.—MABEY HIRE 





Alloy). 

including 

Boulton, etc. 
Contact: 


LTD., 
BATtersea 9213. 


8-gauge. 





coO., LTD., S4 Victoria Street, London, S.W.1. 
Tel.: VIC. 8025S and Manchester-Broughton 3959. 
VENTILATING TUBE 
2,000yd. 1S5in. dia. VENTILATING TUBE, 12ft. 
lengths. Flanged. New and unused. Price 12/6 per yd. 
DOWNINGS (BARNSLEY), LTD., 
Doncaster Road, Barnsley, Yorkshire. 
Telephone: Barnsley 3603/4/S. 









PODMORE 
SITE HUTS 


Prompt despatch 
Keen prices 
High quality 

Phone: — i 
WIMbledon 7622 | : 
PODMORE WORKS Ltd., 
769-7173 GARRATT LANE, LONDON, S.W.17 


Pn? al 





TARPAULIN 


JOHN MACNAMAR 


BUSH ROAD, LONDON, 5&.£.8 
BERMONDSEY 3275 & 1435 


& CO, 
LTD. 











EDWARD ASH, LTD. 
FOR 
RAILWAY SLEEPERS 
AND 
CROSSING TIMBERS 


KENT WHARF, GREEKSIDE, DEPTFORD, 8.8.8 
Telephone: TiDeway 2861-2 





elephone: Trentham 5$7331/3 


| 
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OR SALE. 
1955 Dennis-Max TRACTOR UNIT, with Dennis- 
Max Oil Engine, S.A.E. Sth wheel coupling gear, 
9.00 x 20 tyre equipment, one owner, in good 
order, £450. 
New 7'2-ton Ford Trader, 138in. wheelbase, 7 cu. yd. 
Dropside Steel Body, £1,699. 
12cwt. and 1Scwt. Ford PICK-UP TRUCKS, 
£520 and £531. 
CHURCH ROAD aor (SOUTHEND-ON-SEA), 
Imperial Garage, Hadleigh, Essex. 
Tel.: Hadleigh 57271 (6 lines). 


OR SALE, 8 tons S.W.L. GANTRY, height floor 

to underside of beam 160in., span between up- 
rights 126in., width of gantry 96in., overall length 
143in., side frames, 7in. x 3in. channels, carrier beam 
Qin. x Zin. Photo, etc.—F. J. EDWARDS, LTD., 359 
Euston Road, London, N.W.1; or 41 Water Street, 
Birmingham, 3. 


New 





OLLS-ROYCE SERVICE EXCHANGE ENGINES 
for Euclid 15-ton, 22-ton and 27-ton dump trucks. 
Delivered or fitted anywhere in U.K.—TILSLEY AND 
LOVATT, LTD., Diesel Engine Division, Trentham, 
Stoke-on-Trent. Telephone: Trentham 57331/3. 


ANTED, SPARES for Grafton 5-ton Steam Crane: 

Jib, Gears, etc.—Anyone breaking down for 

spares, please contact ROBERT H. CRAWFORD AND 
SON, LTD., Frithville, Boston, Lincs. Sibsey 367. 


'OR SALE, Single Deck A.E.C. DIESEL ‘BUSES, ex 

Shefheld Transport Dept. Smali mileage since 

recondition, certificate fitness, £225 each.—PEARL, 
STREET GARAGE, Sheffield 29139-37529. 


J. URQUHART AND SON, LTD. 
MAIN BEDFORD DEALERS. 
We shail be able to offer EARLY DELIVERY of the 
new Bedford 4 x 4 TIPPER with Telehoist gear and 
body fitted with 300 cu. in. Oil Engine, if your 
orders are placed at once. Fleet user as well as 
normal inquiries invited for the above and other 
Bedford models, on which we can also quote favourable 
delivery dates. Why not give us a ring and let 
us quote you? 
J. URQUHART AND SON, LTD., 
Butts Road, Alton, Hants. 
Telephone: Alton 2838. 











ENGINE RECONDITIONING 


All types, petrol and diesel. Crankshaft grinding 
to 7’ 6” long. Cylinder boring, bearings remetal- 
led. Worn parts reclaimed by metal spraying, 


Mansons (Engineers) Limited 
Kingsbury Road, London, N.W.9. COL. 4641 












GUARANTEED USED TRACTOR/ 
CRAWLER SPARES . 300 TRACTORS 
ALWAYS IN STOCK FOR DISMANT- 
LING . EQUIPMENTS . WINCHES 
TRACKS . ROLLERS . HEADS, ETC. 


SHELTON TRACTOR SPARES LTD. 
BULBY, BOURNE, LINCS. Tel.: EDENHAM 223-4 


FOR SALE 


VICKERS VR180 SPARES: 


iCK Trans- 
missions, Tracks, Dozer 


Engines, 
Equipment. 


WIGHT 


Froxfield. Telephone: Hungerford 207. 





CHE site OFFICES 
> ——— 


WHITLOCK BROS LTD GREAT YELDHAM ESSEX ~ Tel: 305 











YLINDER HEADS. — Caterpillar, inter- 

national, Ruston, Diamond T, 8.M.C., A.E.C. 
Gardner, etc., perfectly repaired’ by our special 
“FUSION WELDING PROCESS,” no matter how 
badly cracked. Finished, machined, tested, standard. 
Also Repairs to Crankcases, Sumps, Differentials, etc. 
Axles, rear and front, reconditioned. Exchange P6, 
RG P4 Heads. Established 40 years. Satisfaction 
guaranteed.—- ANGELL AND WILLIAMS (PECKHAM), 
LTD., Sumner Road, S.E.15. Telephone: RODney 3559. 


‘OR SALE, 1959 Bedford TIPPERS.—A fleet of 
... 20 Model J5S (current type, normal control), 
with 300 cu. in. Bedford Diesel Engines, fitted 
Anthony underfloor gears and 6 cu. yd. Always 
Welding H.D. steel bodies, cab guards, 3:6 plate 
floors, fixed and drop sides, 900 x 20 tyre equipment. 
Average mileage 45,000. Ready for work.—E€. Jj. 
BAKER AND CO. (DORKING), LTD., 55/61 London 
Street, Chertsey. Telephone 2391. 


LLPLANT, LTD., offer a comprehensive REPAIR 

SERVICE in the FIELD or in their DEPOTS on all 
CONTRACTORS’ PLANT. For rapid repairs in the 
Midlands, telephone Birmingham Blackheath 2231, 
and for ‘North London and outlying counties, telephone 
Hertford 2536. Our depots are open for inspection 
at Green Lane, Blackheath, Birmingham, and Amwell 





Lane, St. Margaret's, near Ware. 
YE-ARC, LTD., Albert Dock 4381. Plant Hire 
Division. — Can SUPPLY LIGHTING and 


GENERATOR SETS, STANDS and CABLE and GLOBES, 
with Attendant (if requited) to all parts of the country. 





Speciality: railway, tunnel and bridge work. Speed 
your contracts. 
OR SALE, Bedford-Perkins DIESEL SEMI LOW- 


LOADER ARTICULATOR, recent engine and new 
tyres, £300; Scammell Attachment and 2-16-6 
Scammell Trailer for same, £65 each.—95 Woodhouse 
Road, Intake, Shefheld 29139-37529. 


ANTED, Rolls-Royce Series 109 second-hand 

DIESEL ENGINE. — Reply: TILSLEY AND 
LOVATT, LTD., Newstead Trading Estate, Trentham, 
Stoke-on-Trent. Telephone 57331/3. 


RUSTON 
EXCHANGE 
ENGINE SERVICE 


Consult the Specialists 
Wheatley ¢ Whiteley 


99 Kirkstall Road, Leeds 3 
Tel: 31122 

















COAGH SPECIALISTS 
of the SOUTH 


always have available a 
Large stock of Good Used 


PASSENGER VEHICLES 
many with C.O.F.s 
Ideai for conveyance of staff 
Yearly Road Fund Tax £12.10.0 


BEDFORD 26 str. Coaches from £75 
or suitable for SITE OFFICES, from £50 
‘A.E.C., LEYLAND, etc., 33/35 str. 
from £100 


Let us demonstrate at your premises 


E. |. BAKER & CO. (DORKING) LTD. 


The Coach Works, Farnham Trading Estate, 
Farnham, Surrey. Telephone : 4626/7 












.--.- Obviously not OUR Customer ! 


RUSTON-PAXMAN SERVICE 


ANT DURING WEEK-ENDS OR TO SUIT CUSTOMER’S CONVENIENCE 


TILSLEY & LOVATT LTD. 


ENGINE & PLANT DIVISION NEWSTEAD TRADING ESTATE 





TRENTHAM, STOKE-ON-TRENT, STAFFS 


(9 del ea) 
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USTON POWER TO SERVE YOU. 
From stock: SERVICE EXCHANGE ENGINES, 
Types VRON, VROHN, VRHN, VQBN, VPHN, 


YEN, VCBN, and PAXMAN RANGE. 

Full range of ENGINES from 10RB to 110RB Excavators. 
SERVICE EXCHANGE ENGINES also stocked for 
Cranes, Locos., Pumps, Power Packs, etc. 
CHANGEOVERS to EXCAVATORS and other PLANT 
UNDERTAKEN on site by STAFF of competent 

FIELD ENGINEERS. 

TILSLEY AND LOVATT, LTD., Engine and Plant_Div., 
Newstead Trading Estate, Trentham, Stoke-on-Trent. 
Telephone: Trentham 57331 and 57332. 
Telegrams: “‘Diesel,"’ Stoke-on-Trent. 


PARES.—We have available Spares for the following 
machines. Substantial discount from list prices:—~ 
D8 Caterpillar Tractor Engine Spares, Series 2U. 
1201 Lima_Excavator. 
Model LP. 


12yd. Le Tourneau Scraper, 
Le Tourneau Winch, Type T. 

1800 x 24 EARTHMOVER TYRES also 
available. 


Part-worn 
Write Box E.3952, ‘‘The Contract Journal.” 


W BUY REPLACEMENT PARTS for Caterpiliae 
Tractors.—Send offers to Box Q.Q.396, “The 
Contract Journal.” 





PAXMAN 


GENUINE PARTS - ON SITE SERVICE 
EXCHANGE UNITS 


MITCHELL (Notim.) Ltd. 


DERBY ROAD, NOTTINGHAM 


Tel. 77701 day or night 


FRANK GOWLEY 
200 


OEPENDABLE BUSES AND COACHES FOR 
YOUR INGPECTION AND TEST 


ALL VEHICLES GAN BE TAXED AT 
£12 10 @ PER YEAR 


Mk. !V_ underfloor-engined 39- 
1953 A.E.C. and 36-seater full luxury 
Coaches, all in excellent condition and ready 
for immediate service, £1,150 each. 


PD2 LEYLAND High Bridge Double-deckers 


all fitted with 0.600 Engines, 
in first-class condition throughout, with good 
batteries, certified 1962, £395 each. 


1948/49 LEYLAND ®S1_ 34-seater — Service 


Buses, front entrance, 
powered by Leyland PS1 Diesel Engines, £275 
each. 


1947/48 A.E.C. High Bridge Dowpte-cogeers, 


with A.E.C. Diesel 
Engines, an exceptionally clean fleet and 
excellently maintained, £325 each. 


Low Bridge Double-decker, 
1949 A.E.C. fitted with A.E.C. 9.6 Diesel 
Engines, a very fine machine, ready for 
immediate work. 


32 - seater Coaches, 
1949 BRISTOL powered by Gardner SLW 


Diesel Engines and five-speed gearboxes, £325 


each. 

LEYLAN High and Low Bridge Doubie- 
D deckers, 1949 and 1950 bodies, 

excelient and very clean throughout, £225 each. 


All the above vehicles carry out three months’ 
guarantee and are fitted with good serviceable 
or new batteries. 


Write for latest stock IIst, also special spare 
part price list showing saving of 75% on spares. 


WILL TAKE YOUR OLD VEHIGLE IN 
PART EXOHANGE 


FRANK COWLEY 


3 Blackfriars Road, Salford, 3 


Phone: MANCHESTER BLACKFRIARS 7577 
and BLACKFRIARS 1046 





CAMMELL FLAT 15Sft. 
from £65. 


TRAILERS, 


10-ton ARTIC. FREIGHT TRAILERS, ideal for site 
offices, portable stores, etc., 20ft. x 8ft., fitted 
air brakes conversion dolly, twin 900 x 20 tyres. 


5-ton capacity, 


1,500-gallon TANKERS, fifth wheel coupling. 
J. T. LEAVESLEY, LTD., 
Alrewas, Staffordshire _—Tel.: Alrewas  354/5/6. 
OR SALE 


een ‘ENGINE, dismantied, c/w clutch, 


£ ’ 
10ORB, 3159, less engine, £100. 


WINDER, 58 _ Exeter Gardens, 2680. 


J J}. JOHNSTON AND CO., LTD., for REPAIRS, 
* OVERHAULS and FIELD SERVICE to ali types 
of Contractors’ Plant, Mobile Cranes, etc.—'Phone 
Elgar 6905. RAPIER SPARES AND_ SERVICE, 
Coronation Road, Park Royal, London, N.W.10. 


CR SALE, Caterpillar ENGINE, No. 1SS56SP, 

suitable for D4.—KINGS NORTON EXCAVA- 

TORS, LTD., Dormston Trading Estate, Upper Gornal, 
near Dudley. Telephone: Sedgley 2513. 


Stamford 


WO 2100 x 25 WHEEL and TYRE ASSEMBLIES 
16-ply, relugged, £90 each 

10 1200 x 24 TYRES, &-ply, unused, £22 each 

L. W. VASS, LTD., Ampthill, Bedford. Ampthill 3255 6 


JQRISTOL ANGLEDOZERS AND EQUIPMENT 
Immediate SPARES and REPAIR SERVICE for all 
models.—H. A. SAUNDERS, LTD., Main Distributors. 


The Butts, Worcester. Telephone 26651. 





TRELAWNY 


Leamington S~> 
Telephon 


FOR TRACKS | 


8622 





TRAILERS 


25’ Semi-trailers, Scammell and all types 
new and reconditioned immediately 
available. 200 always in stock 


E. C. G. TRAILERS LTD. 


96 Hackford Road, S.W.9 Telephone: REL 3855 





a 


RETIP YOUR BUCKET TEETH AT A 
FRACTION OF THE NEW COST 


PRICE EACH 

STANDARD A 8 c 
Size No. 2” 2'2” 3 
00 x(WidthA) 3/6 4/- S/- 2'2” ‘.” 
ox * S/- s/6 6/6 3*2° 1 
: a * 6/- 6/6 8/- 4'2” a 
2.x 7/- 7/6 9/6 5.” 1,4” 
3 x ” 8/- 8/6 11/6 6” 112° 
4cx as 7/- 7/6 9/3 S'2” . 
EXTRA THICK 

5S x(WidthA) 7/- 7/6 9/- 4'2” 1%9” 
6 x eo 8/6 9/- 11/6 S” 134” 
. s °° 10/- 10/6 14/- 6” s 


Toughened, wear hardening steel. 
Making old teeth superior to new. 


STOCK SIZES 






S0% extra life from hard 
coated tips. Extra cost 2/6 
per tip irrespective of size. 
een, Coating strongly recom- 







SAMPLE 
TIP SENT ON 
REQUEST 


ADAPTABLE 


\ \ > wae 
SUPERIOR 2 Y < TYPES 


TO NEW Pia! 





If no facilities for fitting tips, we will be pleased to 
quote you. Over a number of years, these Teeth Tips 
have been extensively used throughout the country. 
95% of all teeth in Hampshire and Dorset are ser- 
viced by us or fitted with our Tips by the operators 


NEWTOWN ° POOLE - DORSET 
Tel. Parkstone 4400 


— ee 





| 


| 
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PLANT 


OR SAL E. 
10RB, 16000 Series, 
Backacter Equipment. ander 
D4 2T Model, with L.P.C. Angledozing Equipment. 
Both in good order. Can be seen working. 
___Write Box P.3862, ‘* The Contract Journal.” 


For SALE, International BTD20 Crawler TRACTOR. 








with Oragline 


fitted with International Hydraulic Bullgrader 
new july, 1960, worked approx. 1,000 hours, jin 
excellent condition throughout, £6,400. Inspection 
Bristol area by appointment. 


— Apply WE 
CONTRACTORS SERVICES, LTD., Severn Road, Hann’ 


Bristol. Tel.: Avonmouth 3473. 
OR SALE, A.C.E. Elbawerk Star BATCHING 
PLANT complete, new August, 1960, capacity 
8,000Ib. aggregate, 6O0O0!b. cement, complete Bully 
Scraper, Screw Conveyors. Seen West London. 


CAWOOD WHARTON AND CO., LTD., Stockley Road 
West Drayton, Middx. Tel.: West Drayton 3691. 


greet. SHEET PILES and TRENCH SHEETS urgently 
WANTED. All sections bought; large and smai 
quantities. Immediate payment. 

DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252, 


OR SALE, Two Steel Eonit SILOS, 30-ton and 
1S-ton capacities. Seen working West London 
CAWOOD WHARTON AND CO., LTD., Stockley Road, 
West Drayton, Middx. Tel.: West Drayton 3691, 


ANTED, 30in. SANDOR.—H. HAINES (WITNEY) 
LTD., Oxford Road Garage, Witney, Oxon. ' 





CAUDLE, LTD, 
Coventry Road, Sheldon, Birmingham, 


OFFER FOR SALE: 
TD18 ANGLEDOZER, Machine No. 31829. 
D7 Cable BULLDOZER, 4T 4833. 
O07 Hydraulic ANGLEDOZER, 4T 7768. 
Ransomes-Rapier 6-ton MOBILE CRANE, 
No. 7622. 
Morris S-ton MOBILE CRANE, 
Machine No. $19855. 


26. 


Machine 


Sideways Traveller, 


Ross FORKLIFT TRUCK and Crane Boom, 6,000iIb, 
capacity. 

6D Ford Traders 7-ton Long-wheelbase LORRIES, 
First registered 1958/59. 


The above machines are in_excellent working order, 
Inspection at Coventry Road, Birmingham, 26. 


Telephone: Sheldon 5171. 


USED 
EQUIPMENT 
with a 
GUARANTEE 


CHASESIDE 
USED EQUIPMENT 
DIVISION 


iF YOU REQUIRE A RELIABLE 

USED MACHINE YOU NEED 

LOOK NO FARTHER THAN 
HERTFORD. 


Come and inspect our full stock, for in addition 
to the machines listed below we _ have 
machines at prices to suit all requirements. 
Stock No. Price ex works 
HYDRAULIC LOADING SHOVELS: 
SK.1200.—1956 LOADMASTER 500, Ford 
D4 Diesel Engine, All-weather Cab, Lighting, 
1 cu. yd. Toothed Scoop. This is an excellent 


machine. Repainted and guaranteed. Seen 
HERTFORD £1,100 


SK.119S5.—1957 LOADMASTER 500, Perkins 




















































P6 Diesel Engine, All-weather Cab, 1 cu. yd. 
Scoop. Good tyres. Repainted and guaranteed. 
Seen HERTFORD £1,000 


SK.61S5.—1957 LOADMASTER S8O00TC, Ford- 


son Diesel Engine, All-weather Cab, 1 cu. yd. 
i Scoop. Repainted and guaranteed. Seen 
HERTFORD £1,200 


SK.135S5S.—-1959 LOADMASTER 800TC, Ford- 


son Diesel Engine, Ali-weather Cab, Lighting. 
1 cu. yd. Scoop. Repainted and guaranteed 
in first - class condition. Seen HERT- 
FORD £1,300 


SK.1309.—1957 LOADMASTER 700, Fordson 
Diesel Engine, All-weather Cab, Power steering, 
! 1 cu. yd. Scoop. Repainted and guaranteed. 
; Class B. Seen HERTFORD £1,200 


SK.1295.—1958 WEATHERILL 12H, Ford D4 
Diesel 





Engine, Cab, 1 cu. yd. Scoop. Very 
' good condition. Repainted and guaranteed. 
| Seen HERTFORD £1,050 
SK.1277.—-1958 WEATHERILL HCRQ, Ford 
D4 Diesel Engine, Cab, 34 cu. yd. Scoop. 
Repainted and guaranteed. Seen HERT- 
FORD £925 
SK.1026.—1957 WEATHERILL 2H, Fordson 
oe Diesel Engine. Cab, 34 cu. yd. Scoop. Good 
yres. epainter ane le 
earrons guaranteed Seen 


: £750 
SK.125S.—1959 WEATHERILL 12H, Fordson 


Diesel Engine, Cab, 1 cu. yd. Scoop. Machine 
is in very good condition. Repainted and 
Guaranteed. Seen HERTFORD £1,200 


SK.1274.—1957 BRAY BL30, Ford D4 Diesel 


oe . “oe, 1 , ~. uk Scoop. a. 
> epainted an uaranteed. ee 
HERTFORD 7 . : 6575 


SK.1426.—1958 WEATHERILL 12H, Fordson 
Diesel Engine, fitted with Torque Converter. 
Cab. Newtyres. Seen BLACKBURN ...£1,275 
SK.1328.—1957 LOADMASTER 700, Fordson 
D4 Diesel Engine, Cab, Lighting, 1 cu. yd. 
Scoop. Good tyres. Rears 14.00 x 24. Re- 
painted and guaranteed. Seen HERT- 
FORD . Sak £1,150 


CABLE MACHINES: 
SK.1303.—1949 CHASESIDE ‘2 cu. yd. 
Loading Shovel, Fordson Major Petrol Engine, 
Cab. In good order (ex Council machine). 
Seen HERTFORD ve b5 he's Sind wknt40.ue yee 


Send for full particulars to: 
| CHASESIDE ENGINEERING CO., LTD., 
Used Equipment Division, 
Station Works, Hertford, Herts. 
Tel.: Hertford 3113-8. 





TAS/UED/96 














/or 
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oR IMMEDIATE HERE. 
Delmag Diesel PILE HAMMERS, DS, D12 and D22. 
G17T Delmag PILE FRAME with Turntable. 
Zenith PILE EXTRACTORS, Nos. 20 and _ 80. 
McKiernan-Terry PILING HAMMERS, S, 6, 7 and 9B3. 
STEEL SHEET PILES, Sections No. 1, No. 2 and 
No. 3, various lengths. 
Spencer-Hopwood BOILERS, all sizes. 
22RB, with Dragline and 7Oft. Crane Equipment. 
KL44 MOBILE CRANES, Jibs up to SOft., pneumatics 
or tracks. 
Neals NM 2-ton MOBILE CRANES, 30ft./35ft. libs. 
Johnson 1 cu. yd. and 1's cu. yd. Diesel DUMPERS. 
20-ton PORTASILOS. 
Ruston Diesel LOCOMOTIVE, 2ft. gauge, 25/30-h.p. 
10/7 Winget CONCRETE MIXERS, Diesel. 
2in. and 4in. CENTRIFUGAL PUMPS. 

200 12ft. and 16ft. TRENCH SHEETS. 
Acrow No. 3 PROPS, 8ft. Gin. extending to 13ft. 
DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 
eee PLANT FOR HtReE 
Also: 
COMPRESSORS. 
MOBILE CRANES. 
LIGHTING PLANTS. 
RYE-ARC, LTD., Plant Hire Division, 
Silvertown Works, North Woolwich Rd., London, E.16 
‘Phone: ALBert Dock 4381 (10 lines) 


OR SALE, J.C.B. HYDRA-DIGGA/LOADALL 65, 

with 24/28in. Backacter Bucket, fitted with power 
steering. Bought new September, 1959. — Apply 
GABLE CONSTRUCTION CO., S4 Garratt Lane, 
London, S.W.18. 


yee PET DUMPER. Capacity 3yvd. Condition 


fair _only.—Apply .MERIDEN SAND AND 
GRAVEL CO., LTD., Cornets End Lane, Meriden, 
Warwicks. Telephone: Hampton-in-Arden 163. 


MORRISON AND SONS LTD. 


GRANGE TERRACE, WAVERTREE, 
LIVERPOOL, I5 
Tel: Sef Park 1455/7 


FOR SALE 


ATLAS-COPCO 4-tool AIR COMPRESSOR, 
Type PD225, giving 225 cu. ft. per min., 
fitted with Perkins S6 Mk. 2 Diesel Indus- 
trial Engine (elec. starting), Compressor 
mounted on four wheels (pneumatic tyres), 
fitted with overrun brakes, bought new 
1957 £790 


ATLAS-COPCO 2-tool AIR COMPRESSOR, 
Type NT9, Portable, giving 110 cu. ft. per 
min., fitted with Ford Diesel Industrial 
Engine (reconditioned; elec. Starting), 
mounted on two wheels (pneumatic tyres), 
towing model, bought new 1955 £385 


LINER 1Scwt. Roughrider DUMPERS, 
Mk. 1A, fitted with Petter AVA1 
Engine, 1955 


Type 
Diesel 
From £120 


LINER 1Scwt. Roughrider DUMPER, Mk. 2, 
fitted with Lister Diesel Engine, bought 
new 1959 £262 


PARKER S/3'2 Little Giant CONCRETE 
MIXERS, on four iron wheels, fitted with 
Lister LD1 Diesel Engine, bought new 
1957 From £95 


MILLERS 10/7 Open Drum CONCRETE 
MIXER, fitted with Lister Petro! Engine £45 


A.C.E. 4cwt. WINCHES, fitted with Petrol 
Engines £25 


A.1.D. PAINT SPRAY COMPRESSOR, fitted 
with Norman Petrol Engine io £25 


WINGET 4ft. Gin. MORTAR PAN, with Lister 
Petrol Engine £95 


BUTTERS 3-ton 
with 60ft. Jib 


Electric DERRICK CRANE, 
£650 








Members of the 


Lorry Mounted 
Crane 










Association 


Country-wide Service 
All capacities to 25 tons 
Jib lengths to 120ft. 

Fly jibs to 30ft. 


Fleet entirely Lorry Mounted 


JOHN GRIFFITH 


% CRANE HIRE & TRANSPORT DIVISION 
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j 


NGLEDOZING EQUIPMENTS. 


TO18 RB. 
TD14 RB. 
TDS. } 
BTD6. | 
Fiat SSL. | 
Marshall VF. | 


Allis HD14, HD7. 

Fordson County. 

D7 7M _ Cable. 

D7 LOGGING WINCHES. 

TO18, TD14 and TOS LOGGING WINCHES. 

ra for D7, D4, TO18, TDO14, TOS and Fordson 
ounty. 

Suntrac TRACTOR CABS, HD7, HD14, TO18, TD14 


and TO6. 
NELSON M. GREEN, 

Kirkby Underwood, near Bourne, Lincs. 
Tel.: Dowsby 285. 


OR SALE, DINKUM DIGGER, July, 1956, with 
Standard Bucket and 10in. Ejector Bucket, Skyhi 
Front-end Loader, fitted to Fordson Major Tractor 
with Cab (engine just reconditioned), in good working 
order for £625: or will sell Digger separate for £225. 
C.j.Cc. CONTRACTORS (CHESHIRE), LTD., Holmes 
Chapel, Cheshire. Tel.: Holmes Chapel 2294. 


ANSOMES AND RAPIER EXCAVATOR, 3ayd. 

Backacter, 16ft. dip McLaren Engine. Little used 
and in sound working order, £375; 22,000ft. Scaffold 
Tube and Couplers. Offers.—SMITHS, 38-40 Stoke 
Green. Coventry 52462. 


OWER CRANE tor HIRE.—Liebherr F25. Maxi 
mum height 133ft.. radius 75ft.. load 2 tons 
JERRAM.§ Sandford Works €E.6 GRA 4617/8 
OR IMMEDIATE HIRE.—19RB, complete with all 
Equipment.—CAWOOD WHARTON AND CO., 








LTD., Southlands, Harrogate. 
SHAWNEE POOLE DUMP TRUCKS 
FOR HIRE 


We operate the largest hire fleet of these 
machines in England; consult us for all 
your requirements 


Our hire fleet also includes D.8’s, D.7’s, 

D.4’s with Scrapers, Drott Shovels Ex- 

cavators all sizes, Cat. 977 Traxcavators 
and 25 ton Low Loaders 


PLANT HIRE OR CONTRACT 





IRVING AINSWORTH (MORLEY) LTD. 


MORLEY Nr. LEEDS 
Phones MORLEY 1900-!-2 




































the load 
off your mind 
when you choose 
MERTON 
loaders 





Frontloaders 
2-way loaders 
Overloaders 


MERTON 


make the lot 


MERTON ENGINEERINGCOLTD 
Feltham. Middlesex Phone 3045 
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PLANT ANP) MACHINERY WANTED—FOR SALE—FOR HIRE 


ONCRETE MIXER BARGAINS. 
The following machines are available for 
immediate disposal at bargain prices: 

Two Stothert and Pitt 7/5 Closed Drum CONCRETE 
MIXERS, with Diesel Engines, recently over- 
hauled and repainted, first-class working order. 


£8S each. 

Two Winget 10/7 Model 7NT Closed Drum 
CONCRETE MIXERS, with Lister Diesel Engines, 
overhauled and repainted, £120 each. 

One Winget 14/10 Model NT Closed Drum 
CONCRETE MIXER, with Lister Diesel Engine, 
overhauled and repainted, £140. 

One Winget 14/10 10HTH CONCRETE MIXER, with 
Hydraulic Weigher, Lister Diesel Engine, at 
Present being overhauled, £275. 

The above machines may be inspected at our works. 
WESTERN CONTRACTORS SERVICES, LTD., 
Hallen Works, Severn Road, Hallen, Bristol. 

Telephone: Avonmouth 3473. 


‘OR SALE, Several 1Scwt. Diesel DUMPERS, late 
958, £150 each; also 3in. Diesel Centrifugal 
PUMPS, £35 each o.n.o. All_in good working order. 
J. J. JOHNSTON AND CO., LTD., 271 Uxbridge Road, 
London, W.12. Tel.: Shepherds Bush 6941. 


OR SALE, 24RB, fully rigged as crane, with 

Forward Shovel Equipment and Dragline Bucket 

and Fairlead.—PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5. 


OR HIRE,—Two 3-ton Smiths Electric LOCO. 

CRANES, with 40ft. Jibs, standard or 7ft. gauge. 

Available for immediate hire, with 12ft. high Gantry 
if required.—'Phone: Watford 27252. 


ANTED, Caterpillar TRACTORS, D4, D7 and D8. 

AXWORTHY AND COMPANY, LTD. (Drotts 

for Hire), Straight Road, Old Windsor, Berks. Tel.: 
Windsor 3434 or 3384. 


PETERBOROUGH MOTORS 
LIMITED 








MAIN DISTRIBUTORS 


New |.C.B.4 Hydraulic EXCAVATOR/LOADER with 
7g cu. yd. Front Loading Shovel, on 14 x 30 x 8-ply 
rear and 900 x 16 x 10-ply front tyres, all-weather 
cab, power-assisted steering. Ready for work £2,780 


New County CD50 ANGLEDOZER, roller bush tracks, 
disc type clutches . 7 : ; £2,460 


New Fordson INDUSTRIAL Super Majors and Dextas, 
wide range of equipment. 


1954 Mark It! County CRAWLER, fitted Bray Angle- 


dozer. In good working order. Checked over and 
repainted 4 ; aasevucnaeats ... £625 
1959 }|.C.B. HYDRA-DIGGA/LOADALL 65, _ with 


7, cu. yd. Front Bucket, Square Hole Excavator Bucket, 
oversize tyres, power-assisted steering. Reconditioned 
and guaranteed. Choice of three, from ...... £1,380 
1959 }.C.B. HY DRA-DIGGA/COUNTERWEIGHT, 
choice of Excavator Buckets. Very low hours. First- 
class condition, repainted. Choice of several, from 

cndeen«< age 
1960 Power Fordson Major TRACTOR, fitted with 
Shawnee Warrior Digger with three Buckets, Leeford 
Front-mounted Angledozer, tractor on oversize tyres, 
fitted all-weather cab. Only 10 months old. Fraction 
Ss SF ree ee ee £1,185 
1958 Shawnee Scout DIGGER on old type Fordson 
Major, with Perkins P6 Engine. Ready to go to 
SS ee cee y a caus £550 
1957 Allen 12/21 TRENCHER, with Dorman 4-cyl. 
Diesel Engine. Ready to go straight to work £1,350 


1954 Howard TRENCHER, mounted on Fordson 
Major Tractor with Perkins L4 Diesel Engine. Ready 
OD GO. GOFOIR OD. WIE 2 ois. 5 ccectesintgsqutnacssccccness £6. 


1948 Ransomes Rapier 410 EXCAVATOR, with recon- 
ditioned Perkins L4 Engine, 3-in-1 equipment. Ready 
CO GO StVOIGNE 00 WOPK 6.2... ccnccdccciciccarccccccces £885 


Conder 3 cu. yd. Hydraulic SCRAPER, little used £225 


PETERBOROUGH MOTORS 
LIMITED 


Main Fordson, J.C.B. and County Distributors, 


TRACTOR DIVISION, 
OXNEY ROAD, PETERBORCUGH. 


Telephone 4228, 67007, 5271/S. 
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ANTED To 
30-ton TRAILER, 
Tractors. 
One or two Lima 1201s, with 100ft. Draglines. 
One EXCAVATOR, with 1 cu. yd. Shovel. 
Five 2 cu. yd. EXCAVATORS, with Draglines. 
P. and H. EXCAVATORS, Models 1055, 955 or 655, 
in good condition. 
DW21s, Caterpillar Motorised Scrapers. 
One EXCAVATOR, 3'2 to 4 cu. yd. capacity Shovel, 
electrically driven. 
One 158, with Dragline and Shovel. 
METAL UNION (PLANT), LTD., 
75 Victoria Street, London, S.W.1. Victoria 4868/9. 


OR s t €. 

TO18 BULLDOZER, 6277, 9yd. 
Onions Scraper. 

Two pairs Reconditioned TRACKS for 19RB Excavator. 

BACKACTER EQUIPMENT for 32RB_ Excavator. 

45ft. DRAGLINE EQUIPMENT for 33RB Excavator. 

Large selection of Reconditioned LOW-LOADIN 
TRAILERS with k/o rear axles available. 

MERTON ENGINEERING CO., LTD., 

Faggs Road, Feltham, Middx. Tel.: Feltham 3045. 


UY OR SELL THROUGH UNICORN.—All Mining, 
Quarrying, Contractors’ Plant, Ancillaries, etc. 
Our Register will produce what you want.—Send your 
inquiries or details of equipment for disposal to 
UNICORN PLANT REGISTER, Box, Wilts. Tel.: Bath 
88053. 


OLFKRAN TOWER CRANE, capacity 2.7 tons 

at 26ft. radius, 1 - = or 7 — 
with ballast and approx. 210ft. o ail an eepers. 
Seen working West London.—CAWOOD WHARTON 
AND CO., LTD., Stockley Road, West Drayton, Middx. 
Tel.: West Drayton 3691. 


R HIRE, Lorry-mounted MOBILE CRANES, 3-, 
5-, 7-, 10- and 25-ton Coles; 2-ton Hydracranes, 
Jibs to 120ft., plus 20ft. Fly—COVENTRY CRANE 
HIRE, Brandon Road, Binley, Coventry. Telephone: 
Walsgrave-on-Sowe 3113. 
S. AND S. TAYLOR, LTD., 
FOR’ SALE: 
Coles 5-ton_ Lorry-mounted Diesel CRANES, 
S.W.B. and L.W.B., overhauled or rebuilt, Jibs to 
40ft. with 10ft. Extensions. Price from £2,750 ea. 
Two D7 3T TRACTORS, Dozers and Winches, over- 
hauled, from £2,750 each. . 
Four D7 1T TRACTORS, Dozers and Winches, 


£1,300 each. : 

Two D7 7M TRACTORS, Dozers and Winches, from 
£1,300 each. 

One D4 7) TRACTOR, Hydraulic Angledozer and 4yd. 
Scraper, the lot, £400. ; 

Three D6 SR TRACTORS, Dozers and Winches, from 
1 


,700 each. 

MOBILE CRANES, EXCAVATORS and 
MACHINERY available from _ stock. 
S. AND 5S. TAYLOR, LTD., 
Horsey Toll, Stanground, Peterborough. 
Telephone: Peterborough 4389. 


THE CHEAPEST EXCAVATORS 


BuU Y. 


suitable for carrying D8 


Series with 


Five 


from 


other 


In the country are available from AXWORTHY. 
tans og Series, any one equipment (Lancs.), 
1, . 
17RB, Forward Shovel or Dragline (Lancs.), £1,400. 
17RB, 4500 Series, Dragline (Midlands), £1,500. 
19RB, 4700 Series, Dragline (Lancs.), £1,500. 
19RB, 6000 Series, Dragline (Yorks.), £1,575. 
19RB, 8000 Series, Dragline (Midlands), £1,675. 
een a Series, F/S or Dragline (Scotland), 
,500. 
19RB, 18500 Series, Dragline (S. Wales), £3,950. 
19RB, 18700 Series, any one equipment (Scotland). 
19RB, 19600 Series, any one equipment (Scotland). 
aon 9000 Series, F/S or Dragline (Midlands), 


N 
a 
a 
S 


2,750. 
a Series, Dragline or F/S (Midlands), 


33RB, 4900 Series, Dragline (Midlands), £2,500. 
33RB, 4600 Series, Dragline (Midlands), £2,950. 
on Series, Dragline or F/S (S. Wales), 
37BE, 11000 Series, Dragline (London), £3,500. 
Ring Windsor 3434 or 3384, 
AXWORTHY AND COMPANY, LTD. 


(Drotts for Hire), 
Straight Road, Old Windsor, Berks. 
Telegrams: Axworthy, Windsor. 








FOR HIRE 


Drott Skid Shovels 
J.C.B. Excavators 
Compressors 110 to 630 cu. ft. 
Vibrating Rollers 
Diesel Driven Pumps 
Concrete Mixers 
Hoists 
Portable Welding Sets 
Scaffold Jib Cranes 


JOSEPH THOMPSON & CO. 
(LIVERPOOL) LTD. 


Wakefield Road, Netherton 
Liverpool, 10 


Tel: Aintree 6262 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OOD SECOND-HAND CRAWLER 
each fitted with Angledozer 
with C.C.U.s 
TW. _3773.—Track Marshall 
No. 6840008, Marshall 
TW.3779.—Track Marshall 


TRACTORS, 
Blades and some 
(Industrial Model), 
Blade, £1,175. 
(Industrial Model), No. 
6840031, Marshall Blade and C.C.U., £1,375. 
TW.4191.—Caterpiliar D4, No. 12650, La Plant 


Choate Angledozer and C.C.U., only 1,628 hours 
since new, £3,150. 


TW.3967.—Challenger 22, No. 4470164 (1959), 
Marshall Blade, £2,800. 

TW.4056.—Chalienger 22, No. 4470203 (1960), 
Marshall Blade, £3,200. 

Also good selection of cheap Challenger 3 Tractors. 
The above lying at Titan Works, Grays, Essex. 
Telephone: Grays Thurrock 4806/4764. 
THOS. W. WARD, LTD., 

Contractors’ Plant Dept., Brettenham House, Strand, 


London, W.C.2. Temple Bar 1515. 


EBRIC PLANT, LTD., 4 The Mead, Carpenders 
Park. Tel.: Hatch End 6221. 
KEBRIC for J.C.B. 
KEBRIC for RoadMac DUMPERS. 
KEBRIC for Petter SPARES. 
KEBRIC for SERVICE! 
KEBRIC of WATFORD. 


SALES — HIRE — SERVICE. 


F YOU WANT to PURCHASE or HIRE any 

CONTRACTORS’ PLANT, please get _in_ touch 
with METAL UNION (PLANT), LTD., 75 Victoria 
Street, London, S.W.1. Telephone: ViCtoria 4868/9, 


7429, 2177/8. 


JGOR SALE or HIRE, Latest type AIR LOCKS, L.P. 
COMPRESSORS and MEDICAL LOCK for caisson 








sinking. — A. €E, (PLANT HIRE), LTD., 
Westbury, Wilts. ‘Tel. 356. 
OR HIRE, Vibrosoil VS6 COMPACTOR and 


Phoenix PB 250-gallon TAR BOILER. 
Telephone: Watford 27252. 


FOR LIMAS 


PLANT SALES LTD., 
25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 








EQUIPMENT 
SALES & HIRE CO. LTD. 


FOR HIRE 


TRAXCAVATORS 955 
FITTED SIDE TIP & RIPPER 


CAT. D.7.’s Dozer or Scraper 
19 R.B.’s— Any Equipment 


HOUNSLOW 883! 





FOR HIRE 


QUARRY BANK, BRIERLEY HILL, STAFFS. 
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GovTeen BUILDERS AND CONTRACTORS 
(LONDON), LTD. 
FOR HIRE: 


19RBs, 10RBs, D7s, D4s, with Dozers and Scrapers, 
Drotts 4-in-1; also 1lyd. Crawler Shovels; and 
all Plant at very, come rates. 


04 2T, with L.P.C. Hydraulic Dozer, In exceptionally 
good order. 
Drott 4-in-1, in good condition. 
07 CABLEDOZER, in first-class order. 
Selection of Modern TOWER CRANES. 
Write or ‘phone: 
Cranleigh, The Drive, Rickmansworth 2878 or 5235. 


"lh twee ue NT 
HIRE your 





FOR PLA 
EXCAVATORS, DOZERS 


R ai i 
SCRAPERS, Dinkum Major DIGGERS and Drow 
SHOVELS,’ TRENCHERS, DUMPERS, ROLLERS, 
CONCRETE MIXERS PS, COMPRESSORS, 
RAMMERS, VIBRATORS, HOISTS, GENERATORS, 
etc., from TOKEN CONSTRUCTION CO., LTD. 

Plant Depots: 


Station Rd., Thatcham, Berks. 
Vaimar Rd., Camberwell, S.E.5. 


ULLDOZERS FOR SALE. 
Allis-Chaimers HD10W, fitted Hydraulic Angle. 
dozers and Winch. Choice of three from £650. 
8 cu. yd. Le Tourneau SCRAPER, very good, £325, 
S. C. STACEY AND_ SONS (CONTRACTS), 
Springfield, Chelmsford. Telephone: Broomfield 340, 


Tel.: THA. 3243-3370, 
Tel. BRixton 5103, 


OR SALE. 
Priestman Wolf 7000 Series IIIB, any one 
equipment. 


Priestman Tiger, Skimmer, Backacter and Dragline. 
G. C. MUNTON, Ruskington, Lincs. 
RAND new and unused Delmag G17T PILE FRAME, 
> with Diesel Winch and Turntable, etc. Pre-increase 
price. 


DUDLEY VALE, LTD.. 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


ALL TYPES OF BUILDERS’ 
& CONTRACTORS’ PLANT 


FOR HIRE 


SYMES 


(PLANT) LTD. 


ONGAR ROAD, 
BRENTWOOD, ESSEX. 


TEL. BRENTWOOD 2116 (5 lines) 





COMPRESSORS 


60—600 C.F.M. 


J. W. COX PLANT HIRE LTD. 


Phone: CRADLEY 66695 








COVEN 







Ace Comet mobile and Midget scaffold. 


TRY GRANE HIRE 


PROPRIETOR : ALEC STATHAM LTD. 


BRANDON ROAD, BINLEY, COVENTRY 
TELEPHONE: WALSGRAVE ON SOWE 3113 





f CRANE ASSOCIATION ) 
/ YY 


Lorry mounted Crane Hire fleet. 
Capacity 2 to 25 tons. 
Jib lengths to 120 ft. 


Fly jibs to 20 fe. 
Country wide service. 


TOTtenham 
0401 
(10 lines) 
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OR SALE. 

F Priestman Wolf 48, Dorman, four equipments, 

priestinan Wolf 52, Dorman, two equipments, £900. 

Four Diesel-driven EXCAVATORS, with equipments, 
tgyd. and 3ayd., £1,100 the lot. 

Three Chaseside SHOVELS, ‘2yd., Diesel Engines, all 
workers, from £175 each. 

Mulr-Hill 108 DUMPER, 4yd. body, £200. 

6in. ROAD FORMS, standard, with pins, second-hand, 

. each. 

Alr pumps 600 c.f.m. Portable COMPRESSOR, Rolls- 
Royce Diese Engine, 1959, £2,250. 

TOWER CRANES, Weitz G12, £400 each. 

CRANE SKIPS, '2 to 2 cu. yd. capacity. 

Goodenough PUMPS, 1'2in. to Gin., Petrol and Diesel. 

New Maximixam CONCRETE MIXERS, 3/2 to 7/5. 

Maco PIPELAYING WINCHES, '2-ton to 2-ton, and 
PIPE DOGS, all sizes and capacities. 

New ROAD FORMS, 6in. to 10in. section. 
CONCRETE PLACING SKIPS, '2 to 2 cu. yd. capacity. 
M.E. ENGINEERING, LTD., 

457 Finchley Road, London, N.W.3. 
‘Grams: Mengilim, London. Tel.: Hampstead 7481-2-3. 
COMPANY, 


OWLEY PLANT LTD. 

R OFFER FOR SALE: 

22RB EXCAVATOR, late 1959, Face Shovel, excellent 
condition, £5,850. 

Two 6/8-ton Aveling-Barford ROAD ROLLERS, 1953, 
Cab, Scarifier, etc., electric starting, very good 
condition, £1,600 each. 

Four Wallis-Steevens SOcwt. ROLLERS, 
condition. From £190. ; 

Barber-Greene Senior Model, Ford Diesel, £2,750. 

§-ton Coles CRANE, Lorry-mounted, Short-wheelbase, 
Thornycroft Diesel, very good condition, £2,650. 


Beddington Lane, West Croydon, Surrey. 
Tel.: THOrnton Heath 5634/5/6. 





very good 


ANTED to PURCHASE immediately, Birtley 80 
W°“scrarer UNIT for D8 Tractor.—WESTERN 
PLANT AND EQUIPMENT, LTD., Colchester Factory 
Estate, Cardiff. Cardiff 35525. 


OR SALE, 24RB EXCAVATOR, 9000 Series, 
4VPHN Diesel, Face Shovel Equipment. 
LAWFORD PHILLIPS, LTD., Orme Street, Dalehall, 


Burslem, Stoke-on-Trent. 


OR SALE, Skyhi Diesel LOADING SHOVEL, 
3% cu. yd. Scoop. — B.G. PLANT (SALES 


AGENCY), LTD., Watlington, Oxon. Watlington 44. 








KINGSTON PLANT 
HANWORTH - MIDDX. 


FOR 10 R.B. EXCAVATORS AND 


ALL PLANT HIRE 
FELTHAM 4084 





COMPRESSED AIR PLANT 
FOR SALE 
COMPRESSOR UNITS, MOBILE 


110 cu. ft. Atias-Diesel, NT9 Diesel, hand start, on 
Bedford ex W.D. 15cwt. truck ............6eeeeeee £280 
110 cu. ft. SVD1 Broomwade Diesel, on Leyland 
chassis me £175 
110 cu. ft. Broomwade SV128 Diesel, on Commer 
chassis. Compressor new 1954 .............eeseeeee £38 


COMPRESSOR UNITS, PORTABLE DIESEL 


68 cu. ft. Holman AT8D, new 1955, on_ two 
pneumatics : LMR CAL ga vanessa pe Raneera a6 cere 
110 cu. ft. Broomwade SVD1, new 1949, on _ four 
pneumatics £280 
132 cu. ft. Mackay DAC/130, new 1957, on pneu- 
matics. Recently overhauled by makers ......... £580 
160 cu. ft. C.P.T. Model PO20, new 1954, Ruston 
Engine, on four pneumatics, ...............eeseeeeee £400 
315 cu. ft. C.P.T. Model 315, with Ruston Engine, 
on four pneumatics 880 
380 cu. ft. Broomwade Type 380, with Leyland 
Engine, on four pneumatics. New 1959 ...... £1,600 
520 cu. ft. Air Pumps Model 520 KD6, with Dorman, 
GE GO NMINIRIED, oo asiesctvicechesccans segustegahete £1,100 


COMPRESSOR UNITS, STATIONARY 


80 cu. ft. Broomwade Type D21, with motor and 
starter... £170 


200 cu. ft Broomwade Type D23, with 45-h.p. motor 
and air receiver £450 


200 cu. ft. Broomwade Type D23, with 44-h.p. motor. 
VOGUE Ta NN UUREEY GIGEE oo cn sivicsehUeavccccecccccs £550 


210 cu. ft. C.P.T., with 50-h.p. motor and starter 
£340 





210 cu. ft. C.P.T., without electric motor ......£130 


315 cu. ft. C.P.T., with 85-h.p. electric motor and 
starter £400 


400 cu. ft. Broomwade EH245 vertical. 
1959... 


501 cu. ft. C.P.T. Type TB, new 1950 ......... £1,100 
600 cu.ft. Alley McLennan, with electric motor £450 


681 cu. ft. C.P.T. Type TCB, with 126-h.p. motor and 
Starter, New 1958 £1,8. 


ALAN R. DAVIES 
20 WHITELADIES ROAD, BRISTOL, 8 
: Telephone: 3-8418/9 








MOORE S EXCAVATOR 









LANT FOR IMMEDIATE SALE. 
David Brown ITD30 BULLDOZER, manufactured 
1952, new engine, track chains, rollers and drive 
sprockets fitted, repainted and in_ excellent 
condition throughout, £750. 

Whitlock Dinkum Digger Mk. Ill EXCAVATOR, manu- 
factured 1955, with 18in. and 24in. Excavating 
Buckets and Skyhi Front Shovel, very good 
condition. Choice of two. £700. 

Whitlock Dinkum Digger Major EXCAVATOR and 
Power Shovel, manufactured 1960, with 24in. 
Excavating Bucket, twin crowd rams on 72in. 
Front Shovel and power-operated steering. Whole 
machine in excellent condition. £1,850. 

Whitlock Dinkum Digger Major EXCAVATOR, and 
Power Shovel, manufactured 1958, with three 
Excavating Buckets, 72in. Front Shovel and 
Power-operated steering, very good condition, 


£1, ; 

).C.B. HYDRA-DIGGA/COUNTERWEIGHT, manufac- 
tured 1959, with three Excavating Buckets and 
Dyke Cleaning Bucket, in very good order, 


£1,200. 

1.C.B. Mk. | EXCAVATOR, manufactured late 1955, 
with 24in. Excavating, Front Loading Shovel and 
Bulidozing, in good working order, £700. 

Further details from: 
GROCOCK AND DAY (PLANT HIRE), LTD., 
Rowsley Street, Leicester: Tel.: Leicester 36566. 


Or HIRE. 
EXCAVATORS, 35 and 's cu. yd., all equipments. 
TRACTORS, TOS, TD18, Dé. 07, with Dozers and 


Scrapers. 
DUMPERS and TIPPING WAGONS; COMPRESSORS; 
ROAD ROLLERS; CONCRETE MIXERS, etc. 
All with experienced operators. 
BLACKPOOL PLANT HIRE, LTD., 
Holyoake Avenue, Blackpool. North Shore 51067-8. 


ECOND-HAND Caterpillar D4 TRACTOR, Serial No. 

705020, 16in. wide tracks, Bray Angledozing 
Equipment, powered by Caterpillar 4-cyi. Water-cooled 
Diesel Engine. Price £600 as is. Lying Glasgow. 
THOS. W. WARD, LTD., Contractors’ Plant Department, 
Brettenham House, Strand, London, W.C.2. 


‘OR SALE: D4 CATERPILLAR TRACTOR, No. 
2T.S9.SP, with Bulldozer, together with various 
spares. Inspection can be arranged at Scunthorpe. 
Apply Ore Mining Branch of THE UNITED STEEL 
COMPANIES, LTD., P.O. Box 25, Treeton, Rotherham. 








FOR HIRE IN SOUTHEND AND AREA 


S-ton MOBILE CRANE, 40ft. Jib. 
LONG and SHORT HIRE and REHIRE. 


CHURCH ROAD MOTORS (Southend-on-Sea), 
(Plant Department), 
Church Road, Hadleigh, Essex. 


Telephone $7271 (10 lines). 


NEAL’S (PLANT HIRE)L™ 
SERVE THE SOUTH 


Immediately available for hire on the 
South Coast:— 
Excavators, Tracto-Shovelis, 
Mobile Compressors, 
Fergusons, Mobile Cranes, 
10 BD 3 c.y. Diesel Dumpers, 
Petrol and Diesel Rollers, 
Concrete Mixers, etc., etc. 
All enquiries promptly dealt with 
Phone - - Chichester 3777-8-9 


LTD. 
















BELT CONVEYORS 


“We Invite enquiries for the hire of 
conveyors and ancillary equipment 
to handle bulk materials, Our 
organisation Is at your disposal to 
provide technical advice. 
Attractive rates. 


Please write or telephone : 
SUTCLIFFE PLANT HIRE LTD. 
i4a BOND STREET, WAKEFIELD 





































Telephone: Wakefield 6031 


Ruston Bucyrus 3, 2 and 2 cu. yd.,all equipments, 










ODERN PLANT FOR HIRE, with experienced 
Operators and backed by an efficient service 

organisation: — 
EXCAVATORS 's, 33 and '2z cu. yd. 
}.C.8. HYDRA-DIGGAS. 
DUMPERS, '2 to 4 cu. yd., Diesel. 
ROAD ROLLERS, 1 to 12 tons. 
COMPRESSORS—Mobile and Portable, 


with every 
type of equipment. 


Chaseside SHOVELS, '2 to 1 cu. yd 
AN 


GLEDOZERS—Internationa!l and Fowler. 
CONCRETE MIXERS 5/3'2 to 14/10 cu. ft. 
PUMPS, 1'2in. to 6Gin., Diesel. 

Earth Rammers, Hoists, Cranes, Mortar Pans, Kango 
Hammers, Roadforms, Traffic Lights, Scaffolding, 
and most types of Contractors’ Plant. 

HUBERT C. LEACH, LTD., 


131 High Street, Cheshunt, Herts. 
Tel.: Waltham Cross 25161 (5 lines). 


LANT HIRE. 
We supply on hire all types of CONTRACTORS’ 
PLANT. 


Compressors, Concrete Equipment, Mixers, Vibrators, 
Dumpers, Excavators, Cranes, Derrick Cranes, 
Piling Plant, Hoists, Road Rollers, Lifting Tackle. 

We shall be pleased to receive your inquiries for 
any item not shown, as it may be available at the 
time of your requirements. Certain Plant is also open 
for SALE. 

PLANT HIRE SERVICE (LONDON), LTD., 
1 Chatfield Rd., London, S.W.11. Tel. Battersea 9218. 


AILS, RAILWAY LINE ATTACHMENTS, RAILWAY 
SLEEPERS of all grades and CROSSING TIMBERS 
from 8ft. Gin. to 20ft. long for SALE. Deliveries ex 
stock. State use required for.—F. HIRD AND SONS, 
Armthorpe, Doncaster. Telephone: Armthorpe 339. 


ANTED, 37BE or 37RB and 38RB EXCAVATORS. 
Machines with Crane, Dragline or Forward 
Shovels. considered.—AXWORTHY AND COMPANY, 
LTD. (Drotts for Hire), Straight Road, Old Windsor, 
Berks. Tel.: Windsor 3434 or 3384. 


OR HIRE in Leicestershire and adjacent counties, 

Coles and Hydrocon MOBILE CRANES and J.C.B. 

EXCAVATORS.—CREESE PLANT HIRE, Thurmaston, 
Leicester. Syston 2932/3. 


ANTED: 2/6,000Ib. FORKLIFT TRUCK, Diesel, 
Petrol or Electric.—Write Box P.3920, “The 
Contract Journal.” 


FOR SALE 


Lima 2400 EXCAVATORS, with Dragiine and Forward 
Shovel. Cholce of four. 

Marion 111M EXCAVATORS. Cholce of two. 

Lima 1201 EXCAVATORS. Choice of two. 

Ruston 1008 EXCAVATOR, Diesel/Electric. 

All machines in excelient condition, may be seen 
working, and are open to any inspection and trial. 

Immediate delivery. 


Call, write or ‘phone: 


A.R.C. MOTOR CO., LTD., 
Redhill Works, Arnold, Nottingham. Tel. 26-3331/5. 








ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 
Bourne Works, Weimar Street, $.W.15 
PUTney 4185 


BEN TURNER & SON 
(TRACTORS) LTD. 


FOR SALES, SERVICE 
AND HIRE 
























MASSEY - FERGUSON 
INDUSTRIAL EQUIPMENT | 


PHONE :— 
RIPLEY (SURREY) 2481/2 


Tel: 
TOTtenham 


0401 p 
(10 lines) 
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* Further Classified Plant 
Advertisements on pages 337-344 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 








URPLUS CONVEYOR BELTS. New, unused and 
second-hand. Most widths up to 36in. in stock 
for immediate delivery. Second-hand Belts 
supplied on sale or return basis. 

G. E. SIMM (MACHINERY), LTD., 
Shefheld: 27 Broomgrove Road (Tel. 64436). 
Glasgow Area: Luggie Bank Road, Kirkintilloch (Tel. 
2468). London: 33 St. George's Drive (Tate 8772). 
South Wales: 1.F.5 Ge S67. Estate, Bridgend 

(Tel. 1 ) 


ANTED, Gar Wood Double Drum “WINCHES, to 

fit HD10 or HD14. Also any quantity of SPARES 
required for the above Winches.—DICK HAMPTON 
(EARTHMOVING), LTD., Bilacknest, Alton, Hants. 
Tel.: Bentley 3241. 


OR SALE, Six Johnson Diesel DUMPERS, 1 cu. yd 
and 1'2 cu. yd. Petter AVA2 Diesel Engines 
All machines in good condition. 
DUDLEY VALE, LTD., 
3 3 Buckingham Place, London, S.W.1. ViCtoria 0252 


Ossee2 loyd. EXCAVATOR, complete with Crowd 
Shovel and Dragline Equipment. Can be inspected 
at the address below.—DICK HAMPTON (EARTH- 
MOVING), LTD., Blacknest, Alton, Hants. Tel.: 
Bentley 3241. 


ANTED, FORWARD SHOVEL EXCAVATORS, 
American or British. Machines dual-equipped 
considered. — AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), Straight Road, Old Windsor, Berks. 
Tel.: Windsor 3434 or 3384. 


OR SALE, Modern LIMA 2400 as Dragline with 

torque control and latest swing, In immaculate 

condition.—PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. = Tel.: Paddington 2663/ Ss. 








OR SALE, :, 1960 ~ International B450 TRACTOR, 
mounted with a Shawnee Shovel. Worked under 
500 hours since new.—JOSEPH ELLIS AND SONS, 
LTD., 30 Coventry Road, Hinckley. Hinckley 3791. 


OHN DEERE 1 cu. yd. CRAWLER LOADERS 
available, LONG or SHORT HIRE. Keen rates. 
RINGWAY CONTRACTORS, LTD., Horsforth 4805S. 


WANTED “FOR CASH, Benjo RAMMERS,_ any 
condition. Will collect.—Write Box P.3955, 
“The Contract Journal." 


GAZEWAY 


PLANT FOR SALE 


MARCH, 1961 


LIMA 802 EXCAVATOR, 1800 Series, fitted F/Shovel, 
Caterpillar Engine. 

MARION 372 EXCAVATOR, 15s4yd. Dragline. 

MARION 372 EXCAVATOR, Backacter. 


22BE, Petrol Engine, ex U.S. Army, fitted Forward 
Shovel, 37000 Series. 


22BE, Petrol Engine, ex U.S. Army, fitted Forward 
Shovel. 


THEW LORAIN MC4, 20-ton, Petrol Engines. 

10RB, 12000 Series, Dragline, electric start. 

10RB, 8000 Series, Skimmer /Backacter. 

10RB, 6000 Series, Skimmer /Backacter. 

TD18, Hydraulic Angledozer, P24 Winch, reconditioned. 
CLARK 4,800lb. FORK LIFT TRUCK, Petrol. 

D7 7M CATERPILLAR TRACTOR, Cable Blade, P.C.U. 
D4 2T CATERPILLAR, La Plant Choate Angledozer. 
WEATHERILL 2HCR, Ford Diesel, Shovel. 
ALLIS-CHALMERS HDSG 1'4 TRACTOR SHOVEL. 
14/10 STOTHERT AND PITT MIXER, Petter AVA2. 
14/10 RANSOMES RAPIER, Petter AVA2. 

14/10 BLAW KNOX, Petter AVA2. 

10/7 STOTHERT AND PITT, Lister Diesel. 

10/7 RANSOMES AND RAPIER, Petter Diesel. 
BENFORD 18/12 MIXER, Weighgear and Shovel. 
2-Tool C.P.T., Ruston Diesel, on pneumatics. 

2-Tool BROOMWADE, Lister Diesel, on pneumatics. 
2-Tool C.P.T., Ruston Diesel, on Austin chassis. 
BENFORD '2yd. Diesel DUMPERS, 20 machines, from 


£65 each. 

maaneeees RAPIER 410 Sgyd. EXCAVATOR, fitted 
ra 

AVELING- aor 6/8-ton TANDEM ROLLER, 
Ford 4D, 1956 


AVELING- BARFORD 1950 3-ton Diesel ROLLER. 


COMPRESSOR TOOLS, RAMMERS, ROCK DRILLS, 
Sant tee ee GRINDERS, WOOD BORERS— 
end for list. 


GAZEWAY PLANT HIRE LTD. 
Anchor Wharf, Windmill Lane, 
Thames Ditton, Surrey. 


Telephone ; EMBerbrook 2800/! 


WINGET 


SERVICES LIMITED 


COUN AUC ae. ama elicely 


YOUR SERVICE IN SCOTLAND 


OR HIRE OR SALE 

PC4 CONCRETE PUMP with 1,000 ft. Piping. 
500 c.f.m. COMPR oo 
PORTASILO, P20 Mode 
Broad's BRICK- HANDLING EQUIPMENT. 
Winget MIXERS, S/3'2, 7/S, 10/7, 14/10 Models. 

Drag Feeders and Weighers available. 
Weatherill ene Two-way OVERLOADER. 

KINGSBURY PLANT CO., LTD., 

Barnsley Road, Doncaster. Tel. 65242 (7 tInes). 


LOGGETTS PLANT HIRE. — For COMPRESSORS, 

TRACTORS; DINKUM DIGGERS; DOZERS; CALF- 
DOZERS; CRANES; ROAD ROLLERS; FLOOR 
CENTRES; Acrow PROPS; PAINT SPRAYERS; 
MOBILE SITE OFFICES; Pues: HOISTS, 8/15cwt.; 
ROADFORMS, _ Sin to 10in., Light and Heavy 
oe All CONTRACTORS’ PLANT, long or short 
HIRE. — 2 Burtons Road, Hampton Hill, Middx. 
Tel.: : Teddington Lock 1138/9. 


‘OAD ROLLERS. —Aveling- Barford 6/8-ton Diesel, 
nearly new; Ditto 1947, with Scarifier; Marshall 
8/9-ton RD1 Model, 1947, with Allen 2-tine Scari- 
fier, etc.; Ditto 10-ton, with Gardner 3-cyl. Diesel 
Engine; also 6/8-ton, with Lister 3-cyl. Diesel Engine 
(elec. start), etc.; Aveling-Barford Footpath Rollers, 
i 60cwt., with Ruston Diesel Engines and Sprayers. 
. M. COLE, Eastgate, Sleaford, Lincs. Tel. 463. 











UCKET SPECIALIST S.—Special or 

Standard SHOVEL, TRENCHER, GRAB _ and 
DRAGLINE BUCKETS to suit all machines. Quick 
delivery.—Write or ‘phone the makers: NORTONS 
Heath 365." LTD., Billericay, Essex. Tel.: Ramsden 
eat 


“ARSSEN PILES for HIRE, 100 tons brand new 
Larssen 2 Sections, 30ft. long, and various lengths 
and sections of other piles available immediately 


ex depot. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 
ALE or HIRE, 85-h.p. standard gauge Diesel 
LOCOMOTIVE, weight 16 tons, by Motor Rail. 
JOSEPH PUGSLEY AND SONS, LTD.. 
Bristol, S. Telephone: Bristol 56037 = 


-OR SALE, 12/1S5yd. Onions SCRAPER and 4yd. 
Le Tourneau Scraper. — B.G. PLANT (SALES 
AGENCY), LTD., Watlington, Oxon. Watlington 44. 


HERGARTH 





Distributors 





York C.B., E. and N.R. Yorkshire, and Lincs. 
Backed by... 





New J.C.B. 4 Hydraulic EXCAVATOR £2,780 
New HOWARD SUPER ermine ex 
PEER ceevbcennsesthadvesses ts : 2,575 
PIPELAYER for same . Pr 
New. SHAWNEE - POOL 

REAR DUMP TRUCK . ee 
With Rock Body 


1959 J.C.B. HYDRA-DIGGA/! LOADALL _65 


hensee .£1,750 
J.C.B. Mk. |, with Loader . .. £900 
1957 J.C.B. HYDRA-DIGGA, with Mailor 
Loader. .. £1,250 


HOWARD Super TRENCHER DIGGER £1,450 
Howard Standard TRENCHER DIGGER £1,350 


1952 FORDSON TRACTOR, — _ Nveepalie 
Rear Fork Lift ... £290 


1954 NUFFIELD TRACTOR, vo ‘ os £150 
CATERPILLAR D2, in very good order ...£575 
DINKUM DIGGER ... eevee heSSO 


DINKUM DIGGER BACKACTER to affix to 
Tractor . £300 


All Reconditioned Machines sold under 
PART EXCHANGE. “AND. “HIRE PURCHASE. 


Main Distributors for SHAWNEE-POOLE: 
York C.B. and £€. and N.R. Yorks. 


orem 


OF YORK 


TELEPHONE YORK 551/81/2 





WINGET WORKS ROSEHALL 
COATBRIDGE 









Telephone 


1232/3 





MIXER & 
VIBRATOR HIRE 


3/2 cu. ft. to 14/10 cu. ft. capacity Concrete 
Mixers, and Petrol Vibrators. 


NW fAcaon (CONSTRUCTION), Lop, 
OFFER FOR HIRE: 

NEALS QM 4/6-ton capacity MOBILE CRANES, Jibs 
trom 24/60ft., heavy duty pneumatics. With 
Grabs if required. 

NEALS 2-ton MOBILE CRANES, _fnounted on 
Pneumatic tyres or crawler track 

NEALS 15cwt. MOBILE CRANES, DOr. " Lattice Jibs. 

JONES KL44 3/4-ton capacity CRAWLER-MOUNTED 
CRANES, 24tt. Channel to 40ft. Lattice Jibs, 
with 10ft. Jury Jibs. 

COLES and LORAIN 5/25-ton capacity LORRY. 

MOUNTED CRANES. 
ann, 802 30-ton capacity CRAWLER-MOUNTED 
— fitted 80/10Cft. Jib, with Back Hitch 


ion 

CONCRETE. MIXERS, S/3'2, 7/5, 10/7, 14/10 ang 
21/14 cu. ft. capacity, Diesel-powered, high or 
PALA discharge, with Integral Weighgear ang 
Hand Scrapers. 

DUMPERS, Diesel, '2/4'2 cu. yd. capacity. 

COMPRESSORS, Lorry-mounted and Portable, with 
full equipments. 

ANT QUEEN Diesel MOBILE HOISTS, 7/10cwt. 
capacity, rail as required. 

EXCAVATORS, 10, 19, 24, 33RGs and NCK304, 
with all equipments. 

40ft. HANGING LEADERS for 19RB or 22R8 
Excavators, complete with all necessary fittings, 

ORT gate. ALLIS-CHALMERS HDSG _ TRACTO. 


CATERPILLAR and BRISTOL TRACTORS, all sizes, 
J.C.B. and DINKUM DIGGERS 

ROLLERS, 634cwt., vibrating, to 10-ton capacity. 
aH eae” SCAFFOLDING, PROPS, ROAD. 


S, etc. 

MONORAIL and C.P.0.A.C. CONCRETE PLACER 
EQUIPMENT 

BAR — and CROPPERS, Diesel and Electric 
rive. 

CHINOOK HEATERS, all models available. 


FURTHER DETAILS: 
Abbey House, Victoria Street, London, S.W.1. 
Telephone: ABBey 5152, Sullivan 7626 a0, _lines). 


OR SALE: 12/21 Allen. TRENCHER, in good 
condition, fitted with Dorman Diesel Engine. 
Price £1,475.—SMITH AND LACY, LTD., Corsham, 


SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone: Teddington Lock 1138/9 






















ARUP & ARUP LTD - BILTON HOUSE 
54/58 UXBRIDGE RD - EALING W.5 
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Your guarantee of satisfaction 


STANLEY 





Always refer to the 


STANLEY 
“A” EDITION CATALOGUE 


The * Stanley’ range comprises all that is best in:- 





Photograph by court i 
of anand Finley & Co. We cn quickly oupety 


Ltd., Motherwell. Redwood Weatherboard 
Site Huts in standard 


sizes, or to your own Surveying Instruments and Equipment 
FREE specification, as already Drawing Instruments 
DELIVERY ; : 
ENGLAND used by many leading Drawing Office Equipment 
& WALES contractors. Drafting Machines Drawing Scales 


Mathematical Instruments:— Planimeters, 
Integrators, Integraphs, Harmonic Analysers 


_ ft im ft 3 S, t N Copies of the “A” Catalogue will be sent on request (CJ.A1) 
oF 


SHEEPSCAR CORNER, LEEDS: 





“ Bok ia 


| New Eltham ~- London, S.E.9 


Tel: 31509 & 25637 Phone: Eltham 3836 Grams: “ Turnstile’ Souphone, London 











mild steel reinforcing rounds 
1s the price going up? 


W. F. STANLEY & Co. Limited 


your guess is as good as ours but... 









we do know that this is the right time to check your stocks and make 
sure there are no hold ups on your sites this summer. 
3" 5” 4" 
4 


Sizes to B.S. 785 *¥ i 


Ayailable for immediate delivery in full loads. Basic mills price. 






RICHARD HILL LIMITED (2stabiished 1868) 


Reinforced Concrete Engineers, Middlesbrough, Yorkshire. Tel. Middlesbrough 46092 
FS) A MEMBER OF THE FIRTH CLEVELAND GROUP 





38MX 
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Sometimes, iron and steelwork can be protected 
against corrosion before it is erected. At other times 
it is necessary to carry out this work in situ. Either 
way, the most effective and simplest measure is the 
use of METAGALV, Expandite’s cold-galvanising 
process applied by brush. It may be used either as 
a primer or as a self-finish. 

In addition, EXPAFLEX Chlorinated Rubber 
Coating (available in twenty colours), and GEWI* 
all-purpose protecta-tape, for protecting pipes, steel- 
work and machinery, are two other invaluable aids in 
the battle against rust. 

Contact Expandite Limited, manufacturers of 
sealing and jointing compounds, on all matters relat- 
ing to corrosion. We offer practical solutions in the 
form of effective products and sound advice (given 
without obligation) on anti-corrosive treatments, 
based on our many years of experience in this field. 


i 
: 
| 
: 
: 
A 
H 


* GEW1—manufactured under exclusive licence to 
N. V. Technische Handelsonderneming 7. V. Meijer-Soest, Holland. 


CHASE ROAD, LONDON, N.W.10 Telephone: ELGar 4321 (10 lines) & 
EXPA NDI i E ELGar 1551 (10 lines) Telex: 25420 ¢, 
Trafford Park Road, Manchester, 17 Telephone: Trafford Park 1285/6 
L | laa | TED 36 Great North Road, Newcastle-upon-Tyne, 2 Telephone : Newcastle 23992 


Eire: EXPANDITE (IRELAND) LTD. Greenhills Road, Walkinstown, Dublin Telephone: sors12 





ASSOCIATES AND DISTRIBUTORS THROUGHOUT THE WORLD 
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SITE HUTS? 


@ VIBRATING 
TAMPERS 


@ PAN 
VIBRATORS 


@ BAR 
CROPPERS 


@ ROTARY 
FLOATS 


@ LIFT& FORCE PUMPS @ INTERNAL 
VIBRATORS 


SUTCLIFFE’S os 


Cleanly designed, substantially FROM 
made SITE HUTS. Sectionally r 
built, for rough usage. Low é ? 
priced. 8 x 5ft. ‘Langdale’ £23/6. 

12 x 8ft. ‘Garstang’ as above PER SQ. FT. 


from £59/18. In Baltic Deal and ’ 
Columbian Pine. QUICK YEARS 
DELIVERY. Write for details 


NOW. THE SEAL OF SATISFACTION 


or HUTTED CAMPS? HIRE WITH OPTION TO PURCHASE 
WwW ki i fe i f big buildi i i u 
© ee ree gies Se ae Se ee Ae ah eeeenery, eaten, ALLAM MACHINERY HIRE LTD. 
Ask for representative to call. 132-135 SLOANE STREET, S.W.1 telephone: SLOane 9976 (5 tines) 
. & H. SUTCLIFF . 8 , Tel. " idge, : 
ieiacinnes naming secret cca ust nits aimee < SCOTLAND: 39 Cavendish Street, Glasgow, C.5 Telephone: South 0186 


Manufacturers of Sectional Buildings for Home and Overseas 
PSA/FHSS52 


AT THESE AMAZING 
CUTTING TIMES 


fit 


FACING QUARRY GLAZED PAVING REINFORCED ANGLE 
BRICK TILE PIPES SLABS CONCRETE IRON 


Cut in 8 sees. Cutin 12 secs. Cut in 20 secs. Cut in 50 secs Cut in 30 secs Cut in 15 sees 


OVER 40,000 USERS HAVE 
meters PROVED THAT— 


alee Matsa al a @ COSTLY HANDCUTTING IS NOW OBSOLETE 
Look for the bright orange centre of @ NO MORE WASTAGE 
GENUINE CLIPPER SUPERIOR BLADES 
@ SPECIAL SHAPES AND SIZES CUT TO ORDER 
@ FAR BETTER FINISH 
@ SAVES TIME, MONEY AND MATERIALS 
@ FAST, ECONOMICAL, ACCURATE CUTTING OF ALL 


BUILDING MATERIALS — 
Write NOW for FREE DEMONSTRATION MODEL GW 


ELECTR 
OR SEND FOR FREE LITERATURE TO: OR PE Tho DRIVEN 
Saeniaad THE CLIPPER MANUFACTURING COMPANY LTD. 
your own site SERVING THE WORLD AS THE WORLD'S LARGEST MANUFACTURERS OF MASONRY SAWS 
SELF-PROPELLED PETROL OR a WITHOUT OBLIGATION BARKBY ROAD LEICESTER 
DIESEL SAW FOR CUTTING CONCRETE JOINTS ; Telephone : LEICESTER 67847 Telegrams & Cables : CLIPPER, LEICESTER 
Offices and Factories ; ENGLAND, U.S.A., FRANCE, GERMANY, ITALY, AUSTRALIA & BRAZIL 
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MASONRY 
) DRILLS 


GIVE THIS AMAZING 
PERFORMANCE 


Durium masonry drills—first in the field—are still far, far ahead in quality, 
in performance, in value. It’s important that you should know this, for the 
name Durium tends to be used loosely nowadays for any masonry drill of 



















































5 similar appearance. Be careful not to fall into this error, for there is positively 
nothing to equal a genuine Durium Drill. Look at these special Durium 
features: 

S ULTRA-FAST PENETRATION. Until you’ve tried Durium, you can have no idea of 


how quickly brick, tile, cement, slate, marble, etc., can be drilled. Only a 
Durium drill, with its tough, almost diamond-hard Durium tip, has such 
amazing speed of penetration and such sharp, silent, easy-cutting accuracy 
—specially valuable for tricky cavity walls. 
PATENTED NO-CLOGGING FLUTE. The patented rapid-helix flute forces out spoil. 
This prevents clogging, and packing, even in such adverse conditions as 
damp brickwork. 
LONGEST LIFE. The extreme toughness of the Durium tip, and the stronger 
backing given it by the specially designed flute, gives Durium Drills 
, their astonishing ability to withstand the abrasive action of masonry 
. { which so quickly ruins ordinary drills. Durium Drills Jast longer. With 
SS. the Free Sharpening Service in addition, even this long life is doubled! 
BIG RANGE— DRILLING LENGTHS UP TO 16”. 


— +) =i SSS 


Durium Drills are made for all sizes of Rawlplugs from No. 6 to No. 30 (i.e. 
drill cutting diameters %” up to 1”), and for Rawlbolts sizes C, D, E & G. 
| Durium Drills are also made in the Long Series to facilitate the work of 
: laying conduits, cables, pipes, etc.—five cutting diameters (i” up to i”) in 6” 
\ drilling lengths, and six cutting diameters (!” up to 1”) with threaded ends to 
take extension rods which provide for overall drilling lengths of approxi- 
mately 12’ and 16”. 





BUGS ree 





| . = Ge 


HAND OR POWER. Durium Drills can be used very 
successfully in an ordinary wheelbrace, but for 
large-scale use and maximum performance, a 
Rawlplug R.P.2. Two Speed Electric Drill is 
recommended. At the lower speed of 420 r.p.m. 
this easy-to-handle power tool gives quite sen- 
sational results with Durium Drills. 
FREE RE-SHARPENING SERVICE. When your Durium 
Drill begins to lose its keen sharpness—and 
F \ this happens at long last even with Durium! 
—return it to us with the complimentary 
voucher supplied with it and we will 
re-sharpen FREE! 
Also in the Durium range are Durium tipped Glass Drills, and Durium 
tipped Hammer Drills for percussion drilling. Write now for free 
illustrated literature containing full details of these and other Rawl- 
plug hole-boring tools and Rawlplug Fixing Devices. 
Durium Drills are supplied in the bright orange and blue metal containers 
clearly marked Rawlplug Durium. Look for the name purium on the drill 
shank—no other is a genuine DURIUM DRILL. 


MASONRY DRILLS 


— unequalled for performance on 


THE RAWLPLUG CO LTD - CROMWELL ROAD - LONDON - S.W.7 - The world’s largest manufacturers of fixing devices 


a] 





EY 


DURIUM 


REGISTERED TRADE MARK 
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: SITE OFFICES AND 
Working Z™ 


GENERAL PURPOSE 
under Se 


BUILDINGS 
pressure? “_Zz 












Py 
a 


This is*but"one example of low cost per sq. ft. Portable Timber 
Buildings,‘;developed [by the \{Toogood Organisation for Site 
Works, Material Storage, and the Building Trade in general, 





SCME ALTERNATIVE WINCCW TYFES AND FOSITIONS 









Toogoods “ windows-as-you-will” plan gives you 
YOUR choice of type, size and position of windows 


SAY WHAT YOU WANT — 

YOU’LL GET IT FROM TOOGOODS 
H.P. Terms up to 3 years — No extra Delivery Charges 

WE ERECT AND DECORATE IF YOU WISH 
THE TOOGOOD HIRE SERVICE IS AVAILABLE 
Ask for full details of our Site Offices and Buildings 

a“ 
A 


SPECIFY 


‘| FRANK W. TOOGOOD LTD. 
Dept. 55, Winterstoke Road, Bristol 3 


ANGUS LONG LENGTH ——————e 
MOULDED AIR HOSE 


Whatever the job — in mines, quarries, or for 
heavy industry generally ... and whatever the 
condition... youcan rely on Angus Air Hose. 





Angus Pneumatic Tool and Rock Drill Hoses 
are designed to withstand the most severe 
working conditions in mines, quarries and 
on contractors’ plant service. Only the finest 
rubber compounds are used to manufacture 
the seamless linings, which are resistant to oil 
mist, and to produce the tough, abrasion re- 
sisting covers which protect the hose. 

























GRANE 


designed for low 
operating costs and 17 : ' 
easy maintenance ! VLA ! Bere toreresere 


Strength and flexibility are the guarantee of 
ANGUS Hose—the AIR HOSE YOU CAN 
RELY ON UNDER PRESSURE. 








... QUICK WORK too 
The low capacity, high performance 
Kwiklift can travel at 30 m.p.h. as 
against the conventional 2-12. 
Maintenance consists of normal 
vehicle service, with little or no 
attention required by the crane 
unit itself. 

Write for a brochure, which gives 
you all the remarkable features 

of Kwiklift. 













ANGUS AR 30 ANGUS HIGH PRESSURE ANGUS AR 3! 
AIR HOSE AIR HOSE AIR HOSE 









For further details about the range of Angus Air 
Hose—including wire armoured, extra high pressure OA THE LOWEST PRICED 


hose for pneumatic rams, etc., please write :- Sagle cum O. WY) a) ee 
operated jib, tba 


with 3 






























GEORGE ANGUS & Co [2P | J its seis coef detainee Qin 

a >) 7" “ (Electrical) Limited 
atone an 198° + = Crane Division, Dest D.,, 
ANGUS HOUSE, WESTGATE ROAD, NEWCASTLE UPON TYNE 2! tons at 17’ 9” - — , 11 King Edward Buildings, 


Bury Old Road, 
Manchester, 8. 





EXPORT DIVISION - - - - - = = 300 GRAYS INN RQAD, LONDON, W.C.1 
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contracting 
equipment 


Our range of industrial engines are a practical proposi- 
tion for many types of industrial equipment used by the 
contractor . . . road surfacers, road rollers, dumpers, 
graders, bitumen spreaders, road sweepers, cranes, 
compressors, drills, generators, pumps and many 
others. Simple design, modern flow-line production 
methods and common interchangeable parts contribute 
to the low cost of these high efficiency engines. And 
remember, every engine is fully backed by a World- 





Wherever you are, whatever your problem, 


GOac 


_ MOTOR COMPANY LIMITED - ENGLAND 
: are at your service 


For further detalis of our 


INDUSTRIAL 
ENGINES 


and the equipment they power, 
send the coupon to your nearest Ford Dealer 
or direct to 


THE CONTRACT JOURNAL 


SUPPLEMENT 


wide Parts and Service Organisation. Take your 
choice from a wide power range . . . Diesel 20 to 86 
b.h.p. and Petrol 11 to 87 b.h.p. (12-hr. rating). 
DIESEL ECONOMY 

—have you considered the replacement of existing 
power units in your equipment and trucks with the 
famous 4D Diesel engine? You'll have the unique 
advantages of economy, long-life and low running 
costs . . . plus the best service in the World! 


i wei Wa ee we 


SSSSCSSS ESA EeeeeeseeeeseeasessS COSTE RS RSS SSRRL SES SR RESSSSRA SSSR SRE AAS SRA eeEeEREEeeS 


Please send me technical brochures of your *PETROL/DIESEL 
Industrial Engines. The maximum B.H.P. required is 
phécsAtsent obieis at..................R.P.M. Also, please send details of 
the following equipment powered by your engines. 


icvintictccnmnincnitainns 
Nature of Business -..............._ 


tiation daca . Telephone No. 
* Delete where not applicable G.51.49.4 


SOS RRSS SASS SA SEES TESS AERA R SRST ECR ESs COS RE RENE SE SSS eee eE ees BeeeeeeessesesaReee 


FORD MOTOR COMPANY LIMITED 
PARTS DIVISION (G51) * AVELEY DEPOT - SOUTH OCKENDON - ROMFORD - ESSEX + ENGLAND 
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How much would this 
have cost YOU P 


Make no mistake. You too could have a drain blockage, any time. But it depends on 
you how serious it becomes. Makeshift arrangements sometimes work, but once they 
don’t you could have big trouble. Flooding. Plant shut-down. Costly excavation. 


G.D. HAND RODDING EQUIPMENT COSTS LESS ! 


For as little as £33.9.9 you can have aa powerful hand ratchet. Brute force 
set of engineer-designed tools that will and blind groping just aren’t necessary 
enable one man, working from the sur- any more! 

face, to beat the most obstinate block- Larger sets contain a wide range of 
age before it can disrupt operations. heads to tackle special kinds of 
The job is done by a boring head, blockage; and rod extensions make it 
coupled to a flexible rod of tough possible to clean up to 100 yards of 
chrome-vanadium steel, and rotated by drain, 










POWER BORI N G A power unit can be supplied with this equipment to speed up the clean- 
ing of long lengths of drain. And for drains in multi-storey buildings, the G.D. Drainmaster is 
recommended. 


If you would like to know more about this equipment, write for the booklet “Then and Now,” or ask for 
a free demonstration. 


~ 
General Descaling 
General Descaling Co. Ltd., Worksop, Notts. Telephone: 3211-5; Telex: 54159 





SUBLET YOUR 
STEEL 
SHEET 
PILING 


TO 


W. A. DAWSON LTD. 


SPECIALIST EQUIPMENT FOR 
ALL SIZES ON CONTRACT 


SUNDON PARK, LUTON LUTON 52203 
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SOME EXAMPLES OF 
i FINE TIMBER BUILDINGS 
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EXTENSION TO CENTRAL LIBRARY, SIDCUP, KENT. 
Photograph by courtesy of the Chislehurst & Sidcup U.D.C. 


9 Shor? 








Ces SPORTS PAVILION. Photograph by courtesy of W. T. Glover & Co., Ltd., Manchester. 


Full details of the buildings shown and all PRE- FABRICATED BY 


Thorns building systems, are given intheir New 
Catalogue which is unique, in that it gives at 


a glance, sizes, prices, plans and specifications. 
__ Its available, free, to bona fide enquirers. 





THORNS 


J. THORN & SONS LTD. (DEPT. 73) BRAMPTON ROAD, BEXLEYHEATH, KENT. 
Telephone : Bexleyheath 002! (10 lines), Established 1896 








+205 Ng a 
ice DINING HALL FOR THE SACRED HEART CONVENT SCHOOL, HITCHIN, HERTS. 
Photograph by courtesy of The Reverend Mother. 


BD 648A 
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~~ LEACH. 


DISTRIBUTORS IN EAST ANGLIA 
FOR 


‘KELVIN’ 


THE BEST QUALITY 
ROAD FORM AT A 
COMPETITIVE PRICE 





also, ‘KELVIN’ 
INTERLOCKING 
TRENCH SHEET PILING 


PLEASE WRITE FOR DETAILS 


HUBERT C. LEACH LTD. 131! High Street, Cheshunt, Herts. 
Telephone: Waltham Cross 2516I 
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7 COMPACT INSTALLATION 
| ; FOR SEWAGE SCHEMES 


—_~ 
— ax 
—_— «= 
— 


With inherent self-priming and powerful 
suction ability, the Mono Pump, 

with motor, can be installed at ground 
level for dealing with top water, 

humus or digested sludge. 

This neat installation is a D70 

Mono Pump at the modern sewage 
scheme at Cookham, Berkshire, where it 
is used for returning humus sludge 

for retreatment. A further Mono Pump 
is installed on this scheme for dealing 
with digested sludge. 





MONO PUMPS LTD., MONO HOUSE, SEKFORDE STREET, 
CLERKENWELL GREEN, LONDON, ECA 

Telephone: CLErkenwell 891 | Telegrams: Monopumps Phone London 
United Kingdom Branches: Belfast, Birmingham, Glasgow, Manchester, 
Newcastle and Wakefield and Overseas: Dublin, Durban, Johannesburg, 
Melbourne and Sydney. 





MP313/W58 
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c.f.m. 
““‘POWER VANE”’ 


ROTARY COMPRESSOR - 


NEW SIZE 


260 c.f.m. output to meet the demand for a unit 
between the existing sizes of 210 and 365 c.f.m. 


NEW STYLING 


New, easy-to-clean streamlined body in two tones of 
green, 


EW ACCESSIBILITY 


Hinged side shutters and rear door give easy access 
to instrument panel tool box and engine for routine 
attention. The canopy can be removed for major 
overhauls. 


SAME EFFICIENCY 


All the advantages of the world famous ‘Power Vane’ 
rotary design. No pistons, crankshaft, clutch or valves. 


SAME RELIABILITY 


Fully automatic regulation, electric starting fitted as 
standard. Same simple in-line oil cooled unit. 


SAME TOUGHNESS 


The same sturdiness and robust construction which 
has made the name ‘Power Vane’ famous over the 
years—and keeps it going year after year under the 
toughest conditions. 







CONSOLIDATED PNEUMATIC TOOL CO. LTD - DAWES ROAD - LONDON - S.W.6 


CRANE CP/241 





Nw 
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R. PRATT LID. 
Distributors for THE NEW 


POWERTRUC 


FOR MOBILE Pe, 


SELF- 
PROPELLED 
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ONE Engine 
drives both Transmission 
OR Equipment 


A revolutionary achievement of British engineering, an entirely 
new concept in mobile power — Powertruc mobile se/f-propelled power. 
ONE engine provides power to transmission as well as for driving 
equipment (pumps, heaters, generators, compressors etc.) No gearing, 
no power-loss, no complications. For two-in-one economy, progressive 
Powertruc is supremely efficient, with a power output comparable to 
units twice its size. 


Full engine power through DIRECT DRIVE between 


the world famous Ford 592E 4 cylinder diesel engine providing 37 to 62-5 H.P. Engine and Equip ment without any POWER LOSS. 
Width 5’ 9°. Length 13’ 62°. Turning Circle 35’. 


Powertruc consists basically of Thames three-quarter ton components powered by 






MAIN 86669 DEALER 


268-270 HIGH STREET, SUTTON, SURREY 
VIGILANT 4456 





PRATT Bie 


Powertruc Main Distributors for Surrey, and East Sussex 
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ADJUSTABLE TRUSS 


for heavy duty support to formwork 
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V800’s WITH DOUBLE UNDER TRUSSING, SPANNING ABOUT 56 FY. 


The Mills V800 Adjustable Truss is the ideal way of providing heavy duty support to formwork over 
long clear spans. It is assembled, basically, from end sections, adjustable from 4’ 1}” to 5’ 9” and 
intermediate sections in lengths of 4’ 11” and 7’ 43”. The carrying capacity of the beam can be 
considerably increased by employing under-tensioning members as a truss. The swivel connections 
make it possible, by the adjustment of turnbuckles in the lower chord, to use the beam either straight, 
cranked or arched. The Mills V800 Adjustable Truss is available for sale or hire, and quotations can 


include erection if required. 


re at Week a mdi 4ft1%4in 5S ft 9in 
PLANNING SERVICE - ao ~ aa 


Mills Drawing Office provides a planning service to WY VAY 
users of the V800 Adjustable Truss, which includes END SECTION END SECTION 


the submission of detailed drawings to meet specific 





een 


4ft lin visa Wess 
el an eee i - 


major contracts. Also a comprehensive manual, con- VV AVAVAVs 


taining full technical information, is available from De 
SECTION SECTION 


requirements and the supervision of erection on 





your nearest Mills depot. 


Depots: BIRMINGHAM * BOURNEMOUTH * BRADFORD * BRIGHTON 





DN zp BRISTOL * CANTERBURY * CARDIFF * COVENTRY * CROYDON 
} (PQ IV DUNDEE * EDINBURGH * GLASGOW * HASTINGS * HULL * ILFORD 
Gh a) MILLS SCAFFOLD CO. LTD. LEICESTER * LIVERPOOL . LONDON * MANCHESTER * MIDDLESBROUGH 

ow 


NEWCASTLE * NOTTINGHAM * OXFORD * PRESTON * PLYMOUTH 
Trussley Works, Hammersmith Grove, London, W.6 (Riverside 3011) PORTSMOUTH * READING * ROTHERHAM * SOUTHAMPTON * SWANSEA 
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There’s always a job for 
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by appointment to 


Public Works Contractor 








Ground-clearing, hauling, loading, lifting or 
lowering the powerful TIRFOR machine gives 
a controlled reversible pull over any distance. 


It can be used anywhere. 
It is carried and operated by one man. 









London: ’Phone, Terminus 6558, 


lifts a ton. 


lifts 3 tons. 


The shuttering and supporting structure of the Lune Bridge, weighing 364 tons, 
was removed by ten T35 machines, 





Pre-cast concrete slabs being handled in stockyard. 


THE TIRFOR 113, with a mechanical advantage of 43, 


THE TIRFOR T35, with a mechanical advantage of 85, 


TIRFOR LIMITED 


ONE OF THE SIMM ENGINEERING GROUP 


27 BROOMGROVE RD. 
Scotland: ’Phone, Kirkintilloch 2468, 


SHEFFIELD 10. Phone: 64436 
S.Wales: ’Phone Bridgend 4061, 
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PUMPS 


Self priming Centrifugal Pumps 
2” to 6”, petrol and diesel driven. 
Electric self priming Pumps 2” 
and 3”. Diaphragm and Mud 
Pumps 3” and 4” diesel driven. -\ 
Hose of all types. (9 





SL 


SAW BENCHES 


Portable Saw Benches of our 
own manufacture. Diesel driven 
22”, 24” and 33” diameter blades. 
Petrol 22” diameter. Electric 24” 
























DUMPERS 


Johnson 20 cwt. and 30 cwt. 
Diesel Dumpers. Thwaites 15 cwt. 
and 30 cwt. machines. 





BENDERS 


Diesel and Electrically driven 
Power Benders, capable of bend- 
ing Mild Steel up to 2” diameter. 





CRANES 


Jones KLI5 petrol and diesel 


driven Cranes. 16 ft. straight 
channel or 22 ft. swan neck jibs. 
Neals 15 cwt. petrol portable 
Cranes, 15 ft.—20 ft. jibs. 





In addition to the machines shown 
above our Hire Fleet includes :— 


MOBILE COMPRESSORS 
OVERLOADERS 
VIBRATING ROLLERS 
CONCRETE MIXERS 
BRICK & STONE CRUSHERS 
MASONRY SAWS, etc., etc. 


A copy of our Hire Rates List can be had on request 


TELEPHONES: ELGAR 6757 (4 lines) 


Ta at 





SCHOOL RO., NORTH ACTON, LONUON. & ® id 
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MOULD & 
SHUTTERING 
SEALER 


Has been used on the following contracts: 





Central Electricity Board Generating Plant, Kent 
Paper Works, Wild Street, Redcliffe, Manchester 
Uskmouth B. Generating Stn. Nr. Newport, Mon. 

Multi-Storey Flats, Pool Farm, Birmingham, 2 
New Generating Stn., Wellington, Derbyshire 
Agecroft Gen. Stn., Pendlebury, Manchester 
U.K. Atomic Energy Site, Winfrith Heath 
Multi-Storey Flats, Edinburgh & Glasgow 
Petroleum Bulk Plant, Birmingham, 24 
Davyhulme Sewage Works, Man. 
U.K.A.E.A., Risley, Nr. Warrington 
Holywell Estate, Watford, Herts. 
Camberwell Multi-Storey Flats 
No-Fines Houses, Dunfermline 
White Hart Lane, Tottenham 
Barraby Secondary School 
Workington Sinter Plant 
Kings College, Newcastle 
Steelworks, Motherwell 
Hammersmith Flyover 
Maidenhead -by-Pass 
Coventry Cathedral 


“NEOGENE” Timber Mould and 
Shuttering Sealer is a superior 
quality Lacquer developed for the 
treatment of new timber. IT IS 
A DEFINITE MONEY SAVER, 
for moulds and shuttering coated 
with “NEOGENE” have a greatly 
extended life. In addition, a 
superior finish to the concrete 
surface is always obtainable. It is 
very economical, highly effective, 
and is also recommended for use 
on quality chipboard shuttering. 


me 45. Sm, 


“SHUTTERING & 
.. MOULD SEALER . 


* Post this coupon 


Please send full particulars Cj3 


For the attention of... 


Company:--- 


i 
' 
i 
i 
' 
! 
' 
' 
: Address -----: 
i 
i 
1 
i 
’ 
: 
i 
i 


NEOGENE PRODUCTS, Cariton Bridge Works, 

Great Western Rd., London, W.9. Bayswater 6425 

Scottish Distributors: G. LAING & CO. LTD., 
7 Balbirnie Place, Edinburgh, 12 


eet cee eee eee eeasad 
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Most companies start as small fish. But few plan to stay small. Most would 


like to grow into BIG fish given the chance. But growing takes money, and sad to say, not every small fish 


has quite as much money as he could wish. However, money is just what upT does have. We supply money to 


help businesses expand, extend their premises, add new or replace old equipment. Do you dream of becoming 
a BIG fish? Perhaps upT can help you grow. 


UDT WELPS INDUSTRY VO HELP ISL 


UNITED DOMINIONS TRUST (COMMERCIAL) LIMITED + UNITED DOMINIONS HOUSE + FASTCHEAP + LONDON EC3 
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THE PORTABLE BUILDINGS FOR MODERN SITES 
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been Site huts . . . you want them in keeping with your modern building 
methods and equipment: serviceable, comfortable; everlastingly 
o= strong—simply portable. What’s your answer? 
UNIPORTS! The ideal modern site huts. 
100% recoverable; completely prefabricated; easy to dismantle, transport 
Cc and store; stand up to any amount of rough handling; can readily be erected 
by unskilled labour; immensely adaptable; can be coupled, partitioned, enlarged. 
> _. Over the last twelve years, Uniports in prefabricated galvanised steel 
or alocromed aluminium sections have been in ever-increasing 
BONE ate: use all over the world as site huts; administrative offices and stores, 
and for permanent and temporary housing. ‘They provide the best, 
=— simplest and most economical modern hutting for every site. 
Find out about Uniports for your sites. Send for the new 
aaanan Uniport brochure, telling you all about the incredible adaptability 
of these wonderful portable buildings. 


UNIPORT 


the modern name for portable buildings 


THE BOOTH TRADING COMPANY LIMITED - VINCENT HOUSE - DORKING - SURREY - ENGLAND - A member of the Booth Group 
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5 


dames N. Connell Ltd., 
Union Works, Coatbridge 
Telephone: Coatbridge 1121 


‘anywhere... everywhere..., 


VEN 2 al 


Armstrong Elliot (Engineers) Ltd., 
39 Side, Newcastle-on-Tyne 
Telephone: Newcastle 21920 


ql 



















G. V. Baird & Co. Ltd., 
324 Stranmillis Road, 
Belfast 

Telephone; Belfast 667400 










William G. Search Ltd., 
Whitehall Road, 

Leeds 12 

Telephone: Leeds 65908! 





















Search (Liverpool) Ltd., 
Hammond Road, 
Kirkby Industrial Estate 
Liverpool 
Telephone 
Simonswood 53561 





Municipal & General 
Supply Co. Ltd., 
Cian Park, 

Tolka Bridge, 
Drumcondra, Dublin 
Telephone 

Dublin 373614/5/6 




















A. Long & Co. Ltd.. 
45 Parliament Street 
London, $.W.1 

Telephone: Whitehall 5064/5 


Hadleigh Seabourne Ltd., 
10 Wilsons Road, Knowle, Solihull 
Telephone: Knowle 4111 















Joseph Pugsley & Sons Ltd., 
Bridge House, Lawrence Hill, 
a Bristol 5 

Telephone: Bristol 56037 





rtd > 
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Throughout the British Isles there are agents for the remarkable 
range of KUE-KEN Crushers, which are unequalled in their efficiency 
and economy. KUE-KEN jaw plates last 5-10 times longer, because 
direct pressure-crushing without rubbing reduces wear. Write to 
your local agent for full details. 


ARMSTRONG WHITWORTH (Metal industries) LIMITED 





Close Works, Gateshead upon Tyne 8. Telephone: Gateshead 71261. Steel Foundry: Western Road Works, Jarrow, Co. Durham 
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... and when the engine is a Villiers or a JAP you can count 
on the whole operation being carried out in the most efficient 
manner — and in the shortest possible time. 

In any powered machine, the engine is the heart — the vital 
factor — the source from which the.machine gets the ability 
to do the job for which it was designed. So look to the engine 
before buying your machine, and show a discerning sense of 
values by insisting on either a Villiers or a JAP. These power- 
units are fitted to the best British industrial machinery and 


THE FINEST ALL-BRITISH 
MACHINES ARE POWERED BY 


THE CONTRACT JOURNAL 


SUPPLEMENT 


ed 
cos 


equipment. They are precision-built in British factories by 
British craftsmen ... built to last for many years under the 
most testing conditions. 

Villiers and JAP are the hall-marks of excellence and de- 
pendability . . . and when replacement parts become necessary, 
you will find a Villiers/JAP spares stockist only a ‘stone’s 
throw’ from your machine, ready to give over-the-counter 
service. A Villiers-powered machine is much more than a good 
buy — it’s a sound investment. 


GROUP ALL-BRITISH ENGINES 


Write, teiling us the types of machinery or equipment in which you are interested, and we will send you a list of the best in Britain. 


THE VILLIEFRS ENGINEERING 


COMPANY LIMITED 


WOLVERHAMPTON 
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TWELVE 126 ft. 


in tHe FIELD AVIATION 


Hangar for Field Aviation at 
Toronto International Airport. 


Contractors: 
Community Enterprises Ltd. 


Consultants: 
W. S. Atkins & Associates Ltd., 
Toronto. 


Structural Concrete; 
frame and roofing: 
Manufactured and erected by 
Standard Prestressed Structures 
Ltd., Maple, Ontario. 


THE CONTRACT JOURNAL 


PRESTRESSED 


HANGAR 
need only one VERTICAL support 


to cover 40,000 sq. ft. of floor area 


Prestressed concrete provides the Architect with a medium which 
has many advantages; flexibility in design, speed of construction 
and structural strength. 

These advantages are readily demonstrated in the construction of 
this Malton Hangar where a single column is the sole support 
within the building. Costs were reduced by the beam design which 
reduced the area of roofing material and the speed of erection of 
the framework which only took one week. When you think of 
prestressed concrete, think of RYLANDS Wire or Strand. 


RYLANDS 


WARRINGTON - 





BROTHERS LTD - 
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CONCRETE BEAMS 


DEPENDABLE 
IN THE 
WORLD OF WIRE 


ENGLAND 





* 
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ONE MAN 
WENT TO 


JVI) i) 
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eee in 40 minutes 


ONE MAN AND HIS 


PNEUMAJEGTOR 


Carries any 2 bulk materials 

Driver operates dual-discharge valve 
Two separate deliveries possible 
Offloading at separate sites 

Cuts total delivery mileage 

Initiates more profitable schedules 
Increases net fleet earnings 

Meet the New Twinload Pneumajector 
2 Separate compartments each with 
7\-ton capacity 


Two 74-ton loads are carried in the 15-ton 
capacity dual compartment 529 cu. ft. 19’ 6’ 
x 6’ aluminium alloy cylinder. This can be 
mounted on any suitable tipping chassis. 
Flexible delivery hose is carried in light alloy 
boxes mounted on near side of chassis. The 
driver controls independent twinload discharge 
from the rear of the Pneumajector. Each load 
is gravity fed to a mixing chamber, where it 
meets the compressed air stream leading to 
the discharge manifold. During unloading 
the cylinder is progressively tipped to empty 
it completely. Discharge rate varies according 
to material and distance to storage point. 


BONALLAC 


ESTD. 1825 


BONALLACK & SONS LTD, NEVENDON WORKS 


BASILDON. ESSEX. TEL 20481 (Ten Lines) 


The blower, operating at 10 p.s.i., is mounted 
on the chassis frame. Cylinders for this model 
are available in aluminium alloy, steel or 
stainless steel. 


The ECONOMICAL, HIGHLY EFFICIENT 
TWINLOAD PNEUMAJECTOR HANDLES 
PROFITABLE PAYLOADS. 


Sugar, salt, flour, grain, fertilisers, lime, foundry 
sand, fly.ash and many others. 


Write or phone for technical brochure or 
request a representative to call and discuss 
the Pneumajector with you, 


REGO. TRADE MARK 
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TIMBER 


for 
Constructional purposes 


and 


Sea Defence 





JARRAH ..c KARRI 
GREENHEART 


DENNY MOTT & DICKSON LIMITED 


Importers & Stockists of Hardwoods, Softwoods, Plywood & Wallboards 





Adelaide House, King William Street, London, E.C.4. vel: MANsion House 0550 


Belfast, Birmingham, Bristol, Cardiff, Glasgow, Hull, Liverpool, Manchester, Newcastle, Preston, Southamptopr 


AP69 
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—a new mixer by Stothert & Pitt 


The S & P 7T Hydraulic is a machine 
which has quickly set new high standards 
for small tilting mixers. Easily transport- 
able, the 7T Hydraulic produces high 
quality concrete quickly and at economical 
cost. Outstanding features of this revo- 
lutionary mixer are:— 

Patented hydraulic drum transmission 
gear, Built-in weigh batching mechanism. 
Fingertip skip control. Meter for accurate 
water control. Exceptionally high angle 
skip discharge. High drum discharge. 
Scoop gear with easily erected jib. Three 
point support with Ackerman steering. 
Please write for a fully descriptive leaflet. 


S & P 3}T small tilting 


S & P Vibroll 23W 
mixer. power propelled hand 
guided vibrating roller. 


Technical Details 
Mixed batch capacity=7 cu. ft. Approx. 
output per 8 hour day at 30 batches per 
hour=62 cu. yds. Water meter graduated 
0-10 galls. Hand or semi-automatic opera- 
tion. Discharge height = 3ft. 6ins. Height 
of back of skip above ground level=rft. 3in. 
Approx. weight of machine (with diesel 
engine) 35 cwts. Approx. diesel oil con- 
sumption per 8 hour day=4 gallons. 

The 7T Hydraulic incorporates all the 
requirements of B.S.S. 1305. 


et 





STOTHERT & PITT LTD - BATH 


London Office: 38 Victoria Street, S.W.1 


Midlands Office : Lightning Way, Alvechurch Road, West Heath, Birmingham 31 


SP 114 





SUPPLEMENT THE CONTRACT JOURNAL April 20 1961 


| 


FOR HIRE 


2 TE 

aed sien 
behadidichltadalacid RATORS 
2 TEE ad - ‘ 
e Diesel and Electric 


| EAC TUL 


CONTACT US FOR SERVICE 


CONTRACTORS SERVICES LTD 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 4081 

















April 20 1961 


it’s 
rqnever 
tough 


fora 
NUFFIELD 








THE CONTRACT JOURNAL SUPPLEMENT 265 


That's a maxim heard for many years in the agricultural field. It is equally true when 
applied to industrial jobs. Excavating, grading, powering road drills, mixing cement—let 
a Nuffield show you how economically these and many other jobs can be completed. 
Look at the many features industrial and contract men need: vacuum brakes, hydraulics, 
power take-off, power steering (on the ‘FOUR’ only), robust drawbar, differential lock. 
All this plus reliable BMC diesel power. 2.55 litre BMC diesel develops 42 b.h.p. 
(Nuffield Three). 3.4 litre diesel develops 56 ‘b.h.p. (Nuffield Four). Write for full 


information or better still contact your local Nuffield dealer for a demonstration. 





BMC diesel engine 


Masked inlet valves and four- 
hole direct-injection nozzles for 
ideal combustion. Wet cylinder 
liners improve cooling effic- 
iency, reduce maintenance 


Drawbar 


Of particularly robust construc- 
tion the drawbar provides a 
wide range of radial adjustment 
and can be reversed to give 
alternative hitching heights. 


Power steering 


Light, accurate handling is 
assured with this hydraulic 
power assistance, available on 
the ‘Four’ only. Power steering 
is particularly useful with front- 


Poe 


costs. mounted implements. 







Le 


TWELVE MONTHS’ WARRANTY and backed by BMC Service 


MORRIS MOTORS LTD. (AGRICULTURAL DIVISION), COWLEY, OXFORD. Overseas: Nuffield Exports Ltd., Oxford and 41-46 Piccadilly, London, W.1. 
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IS YOUR 
MONEY 


WORKING ? 
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SYSTEM 





THE CON 
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a one-man operated 
materials handling 

system 
LESS IDLE TIME—MORE WORK PER VEHICLE 


The system comprises the Dempster Dinosaur vehicle and a series 
of purpose-made detachable containers. These are mounted 

and demounted hydraulically from ground level, dock, or on free 
standing legs, the operation being controlled entirely 

by one man —the driver — from his cab. 


April 20 1961 








The Dinosaur Unit comprises a hydraulically operated tipping frame, 
incorporating a double-acting pick-up bail which is capable of 
handling loads of up to 30,000 lb and 40 cu. yd capacity. 


A comparatively low capital outlay provides all the advantages 
of fleet operation with fewer vehicles. 


Labour costs are reduced — one man only for collecting, transporting 
and unloading or setting-down intact. 


Using the standard basic rack any form of container can be used, 
including tanks, hoppers, site offices etc., and all-enclosed 
containers can also be used as temporary or permanent storage units. 


On contract work, the economically priced containers of from 
10— 40 cu. yd capacity can be sited at the point of material 
accumulation — avoiding standing time for the vehicle — collection 
can be effected in a matter of minutes. 


Send for further details of this remarkable system now, or better still, let us make an 
appointment for one of our engineers to call with our portable film unit, showing the 
Dinosaur in actual operation. 


Powell Duffryn Engineering Co. Ltd. 


Cambrian Works, Maindy, Cardiff. Telephone: Cardiff 29611. Telegrams: Peedeng, Cardiff 
London Office : 19 Berkeley St., W.1. Tel: Hyde Park 7010 





Dempster Dumpmaster 


H P 7483 
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ATLAS COPCO DRILLING 
EQUIPMENT FOR CONTRACTORS 





BMP31 Bencher 


Atlas Copco, world leaders in design and manufacture of rock drilling equipment, 
have long experience in meeting the special needs of contracting. 


The Atlas Copco Bencher BMP31 illustrated, drills at double the speed of any hand 
held machine, and one man can easily operate two Benchers simultaneously—at one 
quarter the labour cost of the equivalent deep hole footage drilled by hand. Also 
shown is the BVB23 one-man wagon drill for precision, large hole drilling. 


For tunnelling, drifting and all major hand drilling operations, let the Atlas Copco 
Tiger be your choice. Light, rugged, fast and powerful yet easy to handle and control. 


For the small scale drilling job, the ideal tool is the Atlas Copco BBD11LT drill 
shown here, weighing only 18} Ibs. but able to drill a 10-inch hole in one minute. 


Atlas Copco make a large range of portable compressors and illustrated is the PR 
rotary screw type available in two sizes of 365 and 600 c.f.m. 


Full details of these products will gladly be sent on request—ask for leaflets 194 and 
E1173. 


MAltlas Copco compressed air engineers 


ATLAS COPCO (GREAT BRITAIN) LIMITED 
Maylands Avenue, Hemel Hempstead, Herts. Tel: Boxmoor 6040 


Sales and Service Depots at: LONDON - BRISTOL « CARDIFF « LICHFIELD - LEEDS - MANCHESTER « NEWCASTLE - GLASGOW - BELFAST - DUBLIN 


Engineering, Marine Welding Exhibition — Atlas Copco Stand No. 4, Row R, Ground Floor, 
National Hall, Olympia. emnes 


TIGER | BBD11LT 
Lightweight Rock Drill 
Rock Drill 
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CONTRACTS 


BOROUGH OF _ STOURBRIDGE. 


SURFACE WATER CULVERTS. 


(1) PEDMORE LANE TO QUARRY POOL. 
(2) SWAN STREET TO RIVER STOUR. 


Contractors possessing the necessary experience and 
pliant, and wishing to TENDER for the ABOVE 
SCHEMES, are invited to submit their names to the 
undersignéd by 28th APRIL, 1961. 

Scheme 1 consists of approx. 1,040 lin. yd. of 
Reinforced Concrete Pipes of between 24in. and 45Sin. 
dia., together with Brick Manholes and incidental 
works. : 

Scheme 2 consists of approx. 470 lin. yd. of S7in. 
dia. and 190 lin. yd. of 54in. dia. Reinforced Concrete 
Pipes, together with 20 lin. yd. of Reinforced Concrete 
Box Culvert, Brick Manholes, and other incidental 
works. : 

Applications must be accompanied by a list of 
schemes of a similar nature that have recently been 
carried out by the contractor. 

Drawings may be inspected at the Office of the 


undersigned. 
. H. W. MORRIS, B.Sc.(Eng.), A.M.1.C.E. 
M.1.Mun.€., 
Borough Engineer and Surveyor. 

Council House, 

Stourbridge. 
Sth April, 1961. — 7 ba : . 
BOROUGH OF _ TOTTENHAM. 
MARKFIELD ESTATE—CONTRACT “D.” 


ECTION OF 112 DWELLINGS IN FOUR BLOCKS. 
ER INCLUDING ONE BLOCK 13 STOREYS HIGH. 


TENDERS are invited from firms capable of under- 
taking the whole Contract, including Reinforced 
Concrete Construction. . 

Applicants to notify the Borough Engineer, Town 
Hall, Tottenham, N.15, not later than MONDAY, 
1st May, 1961, quoting “C.J.,"" together with £2 2s. 
deposit, refundable upon the submission of a bona-fide 
Tender. Plans may be seen at the Town Hall, N.15. 

As soon as possible after the receipt of the deposits, 
copies of the Bills of Quantities, Form of Tender 
and all necessary documents will be forwarded to the 
applicants, stating the closing date for the receipt of 


ders. 
Tethe Council do not bind themselves to accept the 


der. 
lowest or any Tender. NDSAY TAYLOR, 
Town Clerk. 


BOROUGH OF TOTTENHAM. 


DERS are invited for the SUPPLY, or 
oleuruntivaby the SUPPLY and INSTALLATION, of NEW 
UPHOLSTERED renee Sears (223 seats) on the 

Icony at CENTRA . ; 
" Further particulars and forms of Tender (which will 
be returnable by 25th MAY, 1961) may be obtained 
from The Superintendent, Central Baths, The Green, 


a M. LINDSAY TAYLOR, 
Town Clerk. 


BOROUGH OF GRAVESEND. 


PRIVATE STREET WORKS. 
HIGHWAYS ACT, 1959, SECTION 
ORCHARD AVENUE AND BRENCHLEY AVENUE. 


FIXED-PRICE TENDERS, returnable by 15th MAY, 
1961, are invited for the GRADING and SURFACING 
of CARRIAGEWAYS in. BITUMINOUS MACADAM 
of 6,100 sq. yd. of CARRIAGEWAY and 2,800 sq. 
yd. of FOOTPATH; KERBING; GULLIES and SOAK- 
AWAYS; FOOTPATH CROSSINGS; LIGHTING | and 
accommodation _ _ works. Tender documents from 
BOROUGH ENGINEER AND SURVEYOR, 6 Woodville 
Terrace, Gravesend, Kent. 


S WADLINCOTE URBAN DISTRICT 
COUNCIL. 


ROAD WORKS. 


RS are invited, on a FIXED-PRICE BASIS, 
for the FOLLOWING ROAD WORKS, and Contract 
documents may be obtained upon application to the 
Engineer and Surveyor, Bank House, Midland Road. 
Swadlincote. Applicants should indicate clearly which 
“Th Reconstr ctor eof. Foot aths, Swadlincote 

econstruction 0} ootp ' 
" Road (A.514) and Coppice Side (B.S86), 

Swadlincote. 
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(2) Burning Off and Planing, High Street 
(B.5005), Swadlincote. 
(3) Resurfacing to Various Roads in Dense 


Bituminous Macadam. : 
Tenders, in plain sealed envelopes endorsed in 
accordance with instructions contained in the Contract 
documents, should be delivered to the office of the 
undersigned not later than Noon on TUESDAY, the 
2nd May, 1961. 
The Council do not bind themselves to accept the 
lowest or any Tender. 
c. D. HULL, 


Clerk of the Council. 
Clerk's Office, 
Council Offices, 
Swadlincote. 
WeEsST KESTEVEN 
RURAL DISTRICT COUNCIL. 


LONG BENNINGTON SEWERAGE AND SEWAGE 
DISPOSAL SCHEME. 


TENDERS are invited from experienced civil 
engineering contractors for the LAYING of about 
5,500yd. of Gin. and Qin. dia. PIPE SEWERS, 1,800yd. 
of Sin. SPUN-IRON PIPE RISING MAINS, and the 
Construction of two Pumping Stations and a Sewage 
Disposal Works comprising Settlement Tank, Bacterial 
Filter SSft. dia.. Humus Tank, Sludge Drying Beds 
and Pumping Station, near Long Bennington, about 
eight miles north-west of Grantham. 

Plans, Specification and Bills of Quantities may be 
seen at the Offices of the Council's Consulting 
Engineers, MESSRS. ELLIOTT AND BROWN, Stanley 
House, Pelham Road, Nottingham, and copies of the 
Quantities and Form of Tender may be obtained from 
them on deposit of Five Guineas (by cheque payable 
to the West Kesteven R.D.C.), which will be refunded 
on receipt of a bona-fide Tender not afterwards 
withdrawn, and return of all documents loaned to the 
contractor within seven days of notice informing him 
that a Tender has been accepted. 

Tenders, endorsed ‘‘ Long Bennington Sewerage," 
should be delivered to me at Sandon Close, Grantham, 
in plain sealed envelopes, not later than the First 
Post on FRIDAY, 19th May, 1961. 

The lowest or any Tender will not necessarily be 
accepted. 

Acceptance of Tender will be subject to the final 
approval of the Ministry of Housing and_ Local 
Government. Work to be commenced immediately such 
approval is received. 

J. R. MORGAN, 


Clerk of the Council. 
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CONTRACTS 
BOROUGH OF GOSPORT. 


RECONSTRUCTION OF EASTERN END OF 
DAISY LANE. 


TENDERS are invited for the LAYING of approx. 
130 lin. yd. of PRECAST CONCRETE KERBS and 
Channels, 415 sq. yd. of LEAN-MIX CONCRETE and 
BITUMEN MACADAM CARRIAGEWAY, 340 sa. yd. 
of ASPHALT AND CONCRETE FOOTWAY, and 115 
sq. yd. of TURF, together with Excavation and 
Appurtenant Works in connection with the ABOVE. 

Tender documents are obtainable from the Borough 
Engineer, The Hall, Trinity Green, Gosport, upon 
deposit of Two Guineas, returnable on receipt of a 
bona-fide Tender not subsequently withdrawn, and 
the return of all documents. 

Tender Forms shall be submitted to me, in the 
small endorsed envelope provided, and should bear no 
mark indicating the sender. The priced Bills of Quan- 
tities should at the same time be submitted to me, in 
the large endorsed envelope provided, and should 
bear the name of the tenderer. Both envelopes must 
reach my Office not later than the First Post on 
FRIDAY, 12th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


EDWARD ADDENBROOKE, 
Town Clerk. 
Town Hall, 
Gosport. 


BOROUGH OF LOWESTOFT. 
HIGHWAYS ACT, 1959. 
MAKING-UP OF DELL ROAD. 


TENDERS are invited for the ABOVE WORK, 
comprising the FOLLOWING: 

Making-up of approx. 3,500 super. yd. of Hard- 
core and Gravel Asphalt Carriageway, 1,100 
lin. yd. Kerb, 1,700 super. yd. Concrete 
Flag Paving, together with Concrete In-situ 

_ Channel, and other ancillary works. 
Drawings and Conditions of Contract will be avail- 
able for inspection at the Borough Engineer's Office, 
49 High Street, Lowestoft, and Form of Tender, 
Specification and Bills of Quantities can be obtained 
from the Borough Engineer upon payment of a deposit 
of Two Guineas which will be refunded upon the 
receipt of a bona-fide Tender not subsequentiy 
withdrawn, and the return of all documents. 
Tenders must be delivered to the undersigned not 
later than 12 Noon on FRIDAY, 12th May, 1961. 
No Tender will be accepted unless in a sealed envelope 
endorsed ‘* Tender—Making-up of Dell Road, Lowes- 
toft,"' and bearing no mark or writing by which the 
tenderer can be identified. 
The Council do not bind themselves to accept the 
lowest or any Tender. 
F. B. NUNNEY, 


Town Clerk. 
Town Hail, 
Lowestoft. 
6th April, 1961. 


BOROUGH OF BACUP. 
SURFACE WATER SEWER. 


TENDERS are invited for the CONSTRUCTION of 
a SURFACE WATER SEWER Qin. dia., approx. 7Oyd. 
om from ROSE HILL STREET to BANKSIDE 

Contract documents may be obtained from the 
Borough Engineer, Municipal Offices, Bacup, on pay- 
ment of £2 2s. deposit, returnable on receipt of a 
bona-fide Tender not subsequently withdrawn, and 
the return of all documents. 

Tenders, in plain sealed envelopes endorsed 
** Surface Water Sewer,"’ to be delivered to me not 
later than Noon on TUESDAY, 2nd May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

A. D. BOND, 


Town Clerk. 





Municipal Offices, 
Bacup. 


BOROUGH OF SUTTON COLDFIELD. 
ROADS AND SEWERS ON PROPOSED HOUSING SITE 


BETWEEN CLARENCE ae AND BLACKBERRY 
ANE. 


FIXED-RATE TENDERS are invited for the ABOVE 
WORKS, which comprise Excavation and Filling for 
Footways and Carriageways, Provision of approx. 
4,100 sq. yd. of Broken Stone Carriageway Founda- 
tions and Bitumen Macadam Base Course, with appur- 
tenant Channels and Kerbs, and approx. 1,200 lin. yd. 
of Gin. to 12in. dia. Stoneware Sewer Pipes with 
Manholes and Gulleys. 

The Specification, Bills of Quantities and Form ot 

Tender may be obtained from the Borough Surveyor, 
Council House, Sutton Coldfield, upon payment of a 
£2 deposit which will be returned on receipt of a 
bona-fide Tender. 
_ The Drawings and Conditions of Contract may be 
inspected at the Office of the Borough Surveyor during 
normal office hours by all persons having made the 
necessary application to tender. 

Tender Forms, complete with priced Bills of Quan- 
tities, etc., should be submitted to the undersigned, 
in a plain. sealed envelope endorsed ‘' Tender for 
Roads and Sewers for Proposed Housing Site, Clarence 
Road and Blackberry Lane,’ and should arrive not 
later than Noon on FRIDAY, the 12th of May, 1961. 


J. P. HOLDEN, 
Town Clerk. 
Council House, 
Sutton Coldfield. 


CITY OF CAMBRIDGE. 
PARK STREET REDEVELOPMENT. 


TENDERS are invited for the RECONSTRUCTION 
of PARK STREET and ROUND CHURCH STREET, 
Cambridge. 

The work consists of the Widening of Park Street 
and Round Church Street, involving approx. 2,100 
sq. yd. of Carriageway and 1,200 sq. yd. of Footpath, 
270yd. 12in. S.G.W. Sewer, the Demolition and Site 
Clearance of Various Buildings, and the Construction 
of 3,000 sq. yd. of Car Parking Surface, together 
with other ancillary works. 

The Bills of Quantities, Specification and Conditions 
of Contract may be obtained from T. V. BURROWS, 
A.M.1.C.E., M.t.Mun.E., City Engineer and Surveyor, 
The Guildhall, Cambridge, on a deposit of Three 
Guineas. The deposit will be returned on receipt of 
a bona-fide Tender. 

Tenders must be delivered to the Guildhall, 
Cambridge, not later than 3 p.m. on MONDAY, the 
8th May, 1961. 

The lowest or any Tender will not necessarily be 


accepted. 
ALAN H. I. SWIFT, 
Town Clerk. 
The Guildhall, 
Cambridge. 
March, 1961. 


April 20 1961] 


CONTRACTS 
bes OF WORCESTER 


ANNUAL ROAD SURFAES DRESSING CONTRACT 


TENDERS are invited for the SUPPLY ang 
APPLICATION of approx. 23,000 gallons of BITY. 
MEN, and the TRANSPORT, SPREADING = anc 
ROLLING of ‘2in. STONE CHIPPINGS on approx 
115,000 sq. yd. of ROAD SURFACE within the city 

Tender documents are obtainable from the City 
Engineer, 22 Bridge Street, Worcester, upon deposit 
of Two Guineas, returnable on receipt of a bona-fidy 
Tender. 

Tenders, in envelope provided, to be posted t 
reach the undersigned not later than THURSDAY 
the 4th May, 1961. 

The Council do not bind themselves to accept th 


lowest or any Tender. 
BERTRAM weperen. 
own 
Guildhall, a. 
Worcester. 


CITY OF WORCESTER 
ANNUAL ROAD SURFACING CONTRACT—1961, 


TENDERS are _ invited for the FOLLOWING 
CARRIAGEWAY R&SURFACING WORKS: 

10,000 sq. yd. Heating and Planing. 

19,000 sq. yd. of Hot Rolled Asphalt and Pre. 
coated Chippings, together with Base Course 
to 860 sq. yd. 

240 sq. yd. of Two Course Dense Tar Surfacing 
at "Bus Stops. 

Miscellaneous Trench Reinstatement 
Hot Rolled Asphalt. 

Tencer documents are obtainable from the City 
Engineer, 22 Bridge Street, Worcester, upon deposit 
of Two Guineas, returnable on receipt of a bona-fide 
Tender. 

Tenders, in envelope provided, to be posted to 
reach the undersigned not later than THURSDAY, 
the 4th May, 1961. 


The Council do not bind themselves to accept the 


lowest or any Tender. 
BERTRAM WEBSTER, 
Town Clerk. 


Works in 


Guildhall, 
Worcester. 


CITY OF STOKE - ON - TRENT. 
HANLEY MAIN OUTFALL SEWER. 


STORM WATER SEWERS— 
ETRUSCAN STREET AND CAVOUR STREET. 


The CORPORATION invite TENDERS from civil 
engineering contractors for CARRYING OUT WORKS 
on_the ABOVE SEWERAGE SCHEME. 

The works comprise the Laying of approx. 390 
lin. yd. of 24in. to _12in. Concrete Pipes, 330 lin. yd. 
of Qin. and Gin. Salt Glazed Ware Pipes, together 
with Manholes and incidental works. 

Drawings and Conditions of Contract may be seen, 
and Specification, Bills of Quantities, etc., obtained 
from the City Engineer and Surveyor, Town Hall, 
Stoke-on-Trent, On payment of £3 deposit which will 
be returned on receipt of a bona-fide Tender. 

Tender and priced Bills of Quantities (in the 
separate envelopes provided) to be delivered to the 
undersigned by 12 Noon on WEDNESDAY, 3rd May, 


1961. 
HARRY TAYLOR, 





se a ___Town Clerk. | 

BURGESS HILL URBAN DISTRICT 
COUNCIL. 

The Council invites TENDERS for the SUPPLY 


and DELIVERY of the FOLLOWING GRASS CUTTING 
EQUIPMENT:— 

(a) Triple Gang Mower. 

(b) 24in. Motor Mower. 

(c) 18in. Motor Mower. 

(d) General Purpose Rough Cut Mower. 

Details of requirements and Form of Tender may 
be obtained from the Engineer and Surveyor, Council 
Offices, 32 Church Road, Burgess Hill. 

Tenders, in plain envelopes, endorsed ‘'Grass Cutting 
Equipment,"’ should be officially sealed, addressed and 
delivered to the undersigned not later than the 
3rd MAY, 1961. 

The Council does not bind 


Tender. 
STANLEY jEFFS, 
Clerk of the Council. 


itself to accept any 


Council Offices, 
32 Church Road, 
Burgess Hill. 


CRAWLEY URBAN DISTRICT COUNCIL. 
COUNCIL OFFICES AND COUNCIL SUITE. 


Contractors who wish to be considered for inclusion 
in a selected list of TENDERERS for the ERECTION 
of COUNCIL OFFICES (including Council Suite) at 
THE BOULEVARD, Crawley, are asked to send their 
sone to me not later than the 3rd day of MAY, 
1961. 

The Architects for the Scheme are SIR JOHN 
BROWN, A. E. HENSON AND PARTNERS. 

Tendering documents will be sent to contractors 
selected by the Council from the applicants, and the 
Council may add other contractors to the selected list. 


R. W. J. TRIDGELL, 
Clerk of the Council. 
Robinson House, 
Robinson Road, 
Crawley, Sussex. 
6th April, 1961. 


FAST DEAN RURAL DISTRICT COUNCIL. 
SEWER EXTENSIONS—DRYBROOK. 


TENDERS are invited, on a Fixed-price Basis, from 
experienced contractors for the CONSTRUCTION of 
about 1,900 lin. yd. of Gin. dia. STONEWARE and 
CONCRETE SEWERS, together with Manholes, Lateral 
Drains, and incidental works, at THE MORSE, 
DRYBROOK, Gloucestershire. > 

Tendering documents may be obtained from the 
Council's Consulting Engineers, MESSRS. LEMON 
AND BLIZARD, Telford House, Hulse Road, South- 
ampton, on or after Tuesday, 18th April, upon Ppay- 
ment of a deposit cheque for £3 3s. made payable 
to the East Dean Rural District Council, and Plans 
and Sections of the work may be inspected at the 
Council Offices, Cinderford, or at the Offices of the 
Engineers, during normal office hours. Deposits will 
be returned upon the receipt of a bona-fide Tender. 

Tenders, in plain sealed envelopes endorsd “ Dry- 
brook Sewerage,’ must be delivered to the undersigned 
not later than Noon on TUESDAY, 16th May, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
. A. HARRIS, 


Clerk to the Council. 
Council Offices, 
Cinderford, Glos. 
8th April, 1961. 


April 20 1961 


CONTRACTS 


CITY OF WORCESTER 


PROPOSED REVETMENT WORKS TO BANK OF 
RIVER SEVERN AT DIGLIS PARADE. 


FIXED-RATE TENDERS are invited for the ABOVE 

ORKS, which comprise the Construction of 95 cu. 
yd. of STONE-FILLED GABIONS AS REVETMENTS 
Yo‘the RIVER SEVERN, and other appurtenant works. 

Documents obtainable from the City Engineer and 
surveyor, 22 Bridge Street, Worcester, upon payment 
of a Two Guinea deposit which will be returned on 
receipt of a bona-fide Tender. 

Tenders, in envelope provided, to be posted to 
reach the undermyace not later than THURSDAY, 

ay, . 

the ath nell do not bind themselves to accept the 


Tender. 
lowest oF any BERTRAM WEBSTER, 
Town Clerk. 
Guildhall, 
Worcester. : 


Cit Y Gr 6CAR DEY FP: 
CITY SURVEYOR’S DEPARTMENT. 


-PRICE TENDERS are invited for ANNUAL 
CONTRACT for TRIAL BORINGS and SOIL REPORTS. 
Work will include approximately 2,000ft. of Boring 
and appropriate Laboratory and Site Tests. 

Conditions of Tender, Specification, Bills of 
Quantities may be obtained from the City Surveyor, 
at whose office Conditions of Contract may be 
inspected and to whom application should be made, 
accompanied by a deposit of the sum of £2 2s. 
Cheques should be made payable to the Cardiff 
Corporation and crossed ‘‘Not Negotiable and Co."’ 

The deposit will be refunded on receipt of a 
bona-fide Tender or the return of the Contract 
documents by the closing date. f 

Tenders will not be considered unless enclosed in a 
plain sealed envelope endorsed ‘‘Tender for Annual 
Contract for Trial Borings and Soil Reports,"’ addressed 
to the undersigned at the City Hall, Cardiff, and sent 
by Registered Post or Recorded Delivery, so as to be 
received not later than the 18th MAY, 1961. 

The envelope must not bear the name of, or any 
mark indicating the identity of the tenderer. 

The Council does not bind itself to accept the 


| t or any Tender. 
sities S. TAPPER-JONES, 
Town Clerk. 


City Hall, 
Cardiff. 
(CHADDERTON URBAN DISTRICT 
COUNCIL. 


ASPHALT SURFACING. 


TENDERS are invited for the RESURFACING of 
PARTS of MIDDLETON ROAD (A.669) and BOWER 
LANE (8.6393) with approximately 8,800 super. yd. 
of Hot-rolled Asphait. 

Specifications and Bills of Quantitles may be 
obtained from the Engineer and Surveyor, Town Hall, 
Chadderton, upon deposit of £2 2s., which will be 
returned on receipt of a bona-fide Tender. 

Tenders, in plain sealed envelopes endorsed 
“Tender for Asphalt Surfacing,"’ must be delivered 
to the undersigned by 29th APRIL, 1961. 

L. STOTT, 


Clerk of the Council. 
Town Hall, 


Chadderton, 
7th April, 1961. 


CHADDERTON URBAN _ DISTRICT 
COUNCIL. 


FOOTWAY RECONSTRUCTION. 


TENDERS are invited for the RECONSTRUCTION 
of approximately 550 _ lin. yd. of FLAGGED 
FOOTWAYS in MIDDLETON ROAD (A.669). 

Specifications and Bills of Quantities may be 
obtained from the Engineer and Surveyor, Town Hall, 
Chadderton, upon deposit of £2 2s., which will be 
returned on receipt of a bona-fide Tender. 
lenders, in plain sealed envelopes endorsed 
Tender—Footway Reconstruction,’ must be delivered 
to the undersigned by 29th APRIL, 1961. 


L. STOTT, 
Clerk of the Council. 


Town Hall, 
Chadderton, 

____7th April, 1961. 

BROMSGROVE URBAN _ DISTRICT 
COUNCIL. 
WILLOW ROAD AND CRABTREE LANE 
IMPROVEMENT. 
The Council invite TENDERS for the WIDENING 


and RECONSTRUCTION of WILLOW ROAD and 
CRABTREE LANE, together with all ancillary works. 

The approximate quantities of work are as follows: 
Excavation, 2,200 cu. yd.:; Kerbing, 1,300 lin. yd.: 
Carriageway Surfacing, 5,300 sq. yd.; Footpath 
Surfacing, 2,950 sq. yd.; together with Surface Water 

rainage. 

Bills of Quantities and Specification may be obtained 
from the Engineer and Surveyor, Council House, 
Bromsgrove, on a deposit of £2 2s. The deposit will 
be refunded on receipt of a bona-fide Tender and the 
return of all documents. 

The General Conditions of Contract and Drawings 
may be inspected at the above Office. 

Tenders, in a 


“ plain sealed envelope endorsd 
Willow Road Improvement,’ are to be delivered 
to the undersigned not later than Noon on 
MONDAY, 15th May, 1961. 


The Council do not bind themselves to accept the 
lowest or any Tender. 
F. A. JESSOP, 


: Clerk to the Council. 
Council House, 


Bromsgrove. 

___11th April, 1961. ; 
MIDDLEWICH URBAN __ DISTRICT 
COUNCIL. 

DEMOLITION OF PROPERTY IN NEWTON BANK, 


MIDDLEWICH. 
TENDERS are invited for the DEMOLITION of 
EIGHT HOUSES on LAND adjacent to NEWTON 
BANK, Middlewich. 


Copies of the Conditions and Specification and 
Forms of Tender may be obtained from the Council's 
Surveyor, D. A. STUBBS, at Victoria Building, Lewin 
Street, Middlewich; and Tenders, in plain sealed 
envelopes bearing no mark of the sender, and endorsed 

Newton Bank Demolition,” are to be received by 
me the undersigned, not later than First Post on 
SATURDAY, the 6th May, 1961. 

The Council does not bind itself to accept either 
the lowest or any Tender. 

ARTHUR GOULDEN, 
s Clerk of the Council. 
Victoria Building, 
Lewin Street, 
Middlewich, Ches. 
April, 1961. 
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CONTRACTS 
BOROUGH OF MIDDLETON. 


PRIVATE STREET WORKS—CLIFTON ROAD. 


TENDERS are invited for the MAKING-UP of the 
ABOVE STREET, comprising approx. 880 sq. yd. of 
Carriageway, Footways and Verges, together with 
Drainage Works. 

Plans and Sections may be inspected at, and copies 
of the Conditions of Contract, Specification, Bill of 
Quantities and Form of Tender obtained from_ the 
Office of the Borough Engineer and Surveyor, Town 
Hall, Middleton, near Manchester, on payment of a 
deposit of £2 2s. which will be returned on receipt 
of a bona-fide Tender not subsequently withdrawn. 

Tenders, endorsed ‘* Private Street Works,"’ to be 
delivered in plain sealed envelopes to the undersigned 
not later than 12 Noon on WEDNESDAY, 3rd May, 
1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

F. JOHNSTON, 


Town Clerk. 


Town Hall, 
Middleton, 
Near Manchester. 
11th April, 1961. 


BOROUGH OF SUTTON AND CHEAM. 
PRIVATE STREET WORKS. 
CUDDINGTON WAY (SECTION 1), CHEAM. 


TENDERS are invited from road contractors for the 
MAKING-UP of PART of CUDDINGTON WAY, Cheam. 
The Contract will include 370 lin. yd. of Kerbing, 
1,655 sq. yd. of Carriageway Surfacing, the Provision 
of a Carriageway Haunch in Lean-mix Concrete, the 
Construction of Footpaths in Bitumen Macadam, and 
incidental Drainage Works. 

Conditions of Contract and Drawings may be 
inspected, and copies of the Specification, Bill of 
Quantities and Form of Tender may be obtained on 
payment of a deposit of £2 2s., returned on submission 
of a bona-fide Tender, from the Borough Engineer, 
MR. Cc NEEDHAM, M.1.C.E., M.1.Mun.E., 
A.M.1.Struct.E., Municipal Offices, High Street, 
Sutton, Surrey. Cheques should be made payable 
to the Sutton and Cheam Borough Council. 

Tenders are to be submitted on the prescribed 
form, enclosed in the envelope provided, to the 
— by Noon, WEDNESDAY, 10th May, 

The Corporation does not bind itself to accept the 


lowest or any Tender. 
ARTHUR PRIESTLEY, 


Town Clerk. 
Municipal Offices, 


Sutton. 
April, 1961. 


CITY OF BIRMINGHAM 


TO PUBLIC WORKS CONTRACTORS. 


The AIRPORT COMMITTEE invite TENDERS on a 
Fixed-price Basis for a Measure and Value Contract 
for the CONSTRUCTION of a NEW CAR PARK at 
BIRMINGHAM AIRPORT, Elmdon. 

Copies of the Specifications, Bills of Quantities and 
Forms of Tender may be obtained on payment of 
£2 2s. at the Office of SIR HERBERT J. MANZONI, 
City Engineer and Surveyor, Civic Centre, Birming- 
ham, 1, to whom all cheques should be made payable. 
The deposit will be returned on receipt of a bona-fide 
Tender. 

Plans for the work can be seen at Room 339, Civic 
Centre, Birmingham, 

Tenders, enclosed in the envelopes provided, for the 
Purpose, must be sealed and delivered to the Town 


Clerk's Office (Room No. 8.19), Council House, 
Birmingham, 1, not later than 12 Noon on 
WEDNESDAY, 3rd May, 1561, when they will be 


opened. 
Tenders received after that time will be rejected. 
The Committee do not bind themselves to accept 
the lowest or any Tender. 
T. H. PARKINSON, 
Town Clerk. 


Council House, 
Birmingham, 1. ee ee eee 
URBAN DISTRICT COUNCIL OF 


ADWICK-LE-STREET. 


TENDERS FOR MATERIALS AND THE 
APPLICATION OF TAR. 


TENDERS are invited for the SUPPLY of _ the 
UNDERMENTIONED MATERIALS, the APPLICATION 
of TAR and WORKS required for the MAINTENANCE 
Coe during the year ending 31st March, 
1 — 

Tarred Steel Slag. 

Steel Slag Chippings. 

Refined Tar to Road Board Specification. 

Proprietary Preparations. 

‘gin. Bituminous Slag and Fine Cold Asphalt. 

Slag Filter Media. 

Mechanical Application of Tar or Proprietary 
* Preparations for Surface Dressing. 

Burning-off and Planing to Carriageways. 

Forms of Tender may be obtained from E. A. 
DAUBNEY, Acting Engineer and Surveyor, Council 
Offices, Adwick-le-Street, near Doncaster. 

Tenders, on the prescribed form, sealed and en- 
dorsed, must be delivered to the Chairman of_the 
Council, Council Offices, Adwick-le-Street, near Don- 
aaa not later than First Post, MONDAY, 1st May, 
1961. 

The Council do not bind themselves to accept the 


low r any Tender. 
teil c. R. MARSHALL, 
Clerk to the Council. 
Council Offices, 
Adwick-le-Street, 
Near Doncaster. 
10th April, 1961. 


DARFIELD URBAN DISTRICT COUNCIL. 


EXTENSION OF CLIFF ROAD PUMPING STATION, 
DARFIELD. 


TENDERS are invited for the ABOVE WORK, which 
includes Extension to 15in. diameter Pipe of approxi- 
mately 160yd. in length, together with Construction of 
Manholes and other ancillary Works. 

Specification, Schedule of Work and Form of Tender 
can be obtained from the Council Offices, Church 
Street, Darfield, on deposit of £2 2s., which will be 
returnable on receipt of a bona-fide Tender. Cheques 
to be made payable to the Council. 

The Council = a bind themselves to accept the 
lowest or any Tender. 

Closing date for FRIDAY, 
12th May, 1961. 


Tenders, 


F. MASON, 
Clerk of the Council. 


receipt of 


Council Offices, 
Church Street, 
Darfield, 
Near Barnsley, 
Yorks. 
Sth April, 1961, 
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NNORTHUMBERLAND COUNTY COUNCIL. 
COUNTY SURVEYOR’S DEPARTMENT. 
CLEANING AND PAINTING OF BRIDGES. 


TENDERS are invited for the CLEANING and 
PAINTING of 30 FOOTBRIDGES and THREE ROAD 
BRIDGES in the ALLENDALE AREA of the County 
of Northumberland. 

Form of Tender, Specification and Bill of Quan- 
tities may be had on application to the County 
Surveyor, Phoenix House, Queen Street, Newcastle 
upon Tyne, 1, envelope to be endorsed ‘* Application 
for_ Tender Forms.” 

Tenders, in a plain sealed envelope not bearing any 
name or mark indicating the sender, addressed to the 
Clerk of the County Council, County Hall, Newcastle 
upon Tyne, 1, and endorsed ‘‘ Tender for Bridge 
Painting—9 a.m., 1st May, 1961," should be delivered 
by this time and date. 

E. P. HARVEY, 


: — 2 _Clerk of the County Council. 
BOROUGH OF LOUTE 
BOREHOLE PUMP. 


TENDERS are invited for the SUPPLY and 
DELIVERY of a SUBMERSIBLE BOREHOLE PUMP 
— HORNCASTLE ROAD PUMPING STATION, 
outh. 

Specification of the Pump required and full par- 
ticulars may be obtained on application to the Surveyor 
and Water Engineer, Town Hall, Louth. 

Sealed Tenders, in the envelope to be supplied, 
and endorsed ‘‘ Submersible Pump,’ to be delivered 
to the undersigned not later than 12th MAY, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
WALTER_HOLT, 


Town Clerk. 
Town Hall, 


Louth, Lincs. 

- 10th April, 1961. a os 
& Berens OF ie YM WF 

EDUCATION COMMITTEE. 
BATH COLLEGE OF DOMESTIC SCIENCE. 

TENDERS are invited for the REBUILDING of 
S, 6 and 7 SOMERSET PLACE, Bath, to form an 
extension of students’ existing hostel accommodation. 

Specification, Plans and Form of Tender obtainable 
from the Architect, HUGH D. ROBERTS, ESQ.. 
F.R.1.B.A., 30 Brock Street, Bath, on receipt of cheque 
for £2 2s., made payable to Bath Corporation, 
returnable on receipt of a bona-fide Tender. 

Tenders, sealed in envelopes supplied, must be 
returned to the undermentioned not later than 10 a.m. 
on SATURDAY, 27th May, 1961. 


Drawings may be inspected at the offices of the 
Architect by appointment. 
JARED E. DIXON, 


T i 
Guildhall, > Se 


Bath. 
HARLOW URBAN DISTRICT COUNCIL. 
SWIMMING POOL CAR PARK, 


TENDERS are invited for the CONSTRUCTION of 
3.790 sa. vd. of CAR PARK in HARDCORE and 
TARMACADAM, together with Drainage and ancillary 
works, at the SWIMMING POOL, Harlow. 

Documents may be obtained from A. W. R. WEBB, 
A.M.1.C.E., M.1.Mun.E—., M.R.S.H., Engineer and Sur- 
veyor, Town Halil, Harlow, on payment of a deposit 
of £2 2s. which will be refunded on receipt of a 
bona-fide Tender. Cheques should be made payable 
to Harlow Urban District Council. 

Tenders, in plain sealed envelopes marked 
‘Swimming Pool Car Park,"’ must be delivered to 
the CLERK OF THE COUNCIL, Town Hall, Harlow, 
not later than 12 Noon, MONDAY, 1st May, 1961. 


The Council do not bind themselves to accept the 
lowest or any Tender. 


WEST DEAN _ RURAL DISTRICT 
COUNCIL. 


(READVERTISEMENT.) 
LYDBROOK SEWERAGE AND SEWAGE DISPOSAL. 
CONTRACT NO. 1. 


TENDERS on a Fixed-price Basis are invited from 
experienced public works contractors for the 
CONSTRUCTION of approx. 2,025 lin. yd. of 12in. 
to Sin. dia. IRON SEWERS, 190 lin. yd. of Qin. dia. 
STEEL SEWER, 6,800 lin. yd. of 9in. dia. CONCRETE 
and Gin. dia. GLAZED STONEWARE PIPE SEWERS, 
together with Concrete Tube Manholes, Sewage Pump- 
ing Station, and approx. 3,500 lin. yd. of Sin. dia. 
Spun-iron Rising Main and Sewage Disposal Works 
comprising Settling Tanks, Bacterial Filters, Humus 
Tanks, Sludge Drying Beds, Sludge Pumping Station, 
and other incidental works. 

The General Conditions of Contract_and Specifica- 
tion, Bills of Quantities and Form of Tender may be 
obtained from the Council's Consulting Engineers, 
MESSRS. WILLCOX, RAIKES AND MARSHALL, 33 
Great Charles Street, Birmingham, 3, where the 
Drawings may be inspected upon payment of a deposit 
of £5 Ss. (cheque only, made payable to the Council), 
which will be refunded on receipt of a bona-fide 
Tender not subsequently withdrawn, together with the 
return of all documents. 

Tenders, in the envelopes provided, should be 
delivered to the undersigned not later than 12 Noon 
on WEDNESDAY, 24th May, 1961. 

The Council do not bind themselves to accept the 
‘owest or any Tender 

A. F. GILLO, 


Clerk to the Council. 
Council Offices, 
Coleford, Glos. 

, 10th April, 1961. aS sees 
(CUMBERLAND AND WESTMORLAND 
CONSTABULARY. 

TENDERS are invited for the SUPPLY of the 
FOLLOWING: 


Uniform Greatcoats; British Warm Coats; Serge 
Jackets; Serge Trousers; Costumes; Cloth 
Capes: Waterproof Leggings: White Shirts 
and Collars; Air Force Blue Shirts and 
Collars; Black Ties; Uniform Caps; Helmets: 
Leather Gloves and White Cotton Gloves. 
Full particulars of the requirements, etc., may be 
obtained on application to the Chief Constable, Police 
Headquarters, Carleton Hall, Penrith, Cumberland. 
Last day for acceptance of Tenders: First Post, 
MONDAY, 1st May, 1961. 
The Committee do not bind themselves to accept 
the lowest or any renter and reserve the right to 
rt of an ‘ender. 
AS s CHIEF CONSTABLE. 





Chief Constable's Office, 
Carleton Hall, 
Penrith. 
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COUNTY BOROUGH OF BURNLEY. 


SURFACE DRESSING OF CARRIAGEWAYS 


TENDERS are invited for the SURFACE DRESSING 
of approx. 41,500 sq. yd. of CARRIAGEWAYS within 
the Borough, all materials to be supplied by the 
Corporation. 

Tender documents may be obtained from the 
Borough Engineer and Surveyor, 22/24 Nicholas 
Street, Burnley, on payment of a deposit of £1, 
returnable on receipt of a bona-fide Tender. 

Tenders are to be returned to the undersigned not 
later than 9 a.m. on 4th MAY, 1961. 

The Council does not bind itself to accept the 


lowest or any Tender. 
Cc. V. THORNLEY, 
Town Clerk. 


CASTLEFORD. 
162. 


BOROUGH OF 
CONTRACT NO. 


WHITWOOD HOUSING ESTATE—SECTION “A.” 
STAGE 


—SITEWORKS. 

TENDERS are invited for the CONSTRUCTION of 
SITEWORKS of the ABOVE ESTATE. 

The work includes the Construction of 4,096 sq. yd. 
6in. Reinforced Concrete Carriageways, the Laying of 
481 lin. yd. Qin. to 1Sin. dia. Reinforced Concrete 
Pipes in trench, 506 lin. yd. Gin. dia. Flexible Jointed 
Salt Glazed Ware Pipes, together with Manholes, 
Kerbing, and other ancillary works. 

, Copies of the Form_ of Tender, Conditions of 
Contract, Specification, Drawings and Bill of Quan- 
tities may be obtained from the Borough Engineer and 
Surveyor, Town Hall, Castleford, on payment of a 
deposit of £2 2s. which will be refunded only upon 
the receipt of a bona-fide Tender not subsequently 
withdrawn. 

Tenders, in plain sealed envelopes endorsed 
‘*Whitwood Housing Estate—Section ‘‘A,"’ Stage I— 
Siteworks,"' but otherwise bearing no mark or indica- 
tion of the sender, must be received by the 
undersigned not later than 9 a.m. on FRIDAY, Sth 
May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

ERNEST HUTCHINSON, 
Town Clerk 
Town Hall, 
Castleford, Yorks. 


BOROUGH OF CASTLEFORD. 
CONTRACT NO. 154. 


MAKING-UP OF BRADLEY AVENUE AND 
ADJOINING TWO BACK STREETS. 


STREETS NO. 173, 174 AND 176. 


TENDERS are invited for the MAKING-UP of the 
ABOVE THREE STREETS. 

Street No. 173 is approx. 204yd. long, and will 
comprise a 24ft. wide Macadam Carriageway with 


Concrete Kerbs and Channels, and two 6ft. Flagged 
Footways. 

Streets Nos. 174 and 176 are approx. S2yd. and 
SSyd. long, respectively, and will comprise a 15ft. 


Macadam Carriageway with Concrete Central Channel. 

Copies of the Contract documents may be inspected 
at the Office of the Council's Consulting Engineers, 
MESSRS R. A. EASDALE AND SON, County 
Chambers, Wesley Street, Castleford. } 

Copies of the Form of Tender, General Conditions, 
Specifications and Bills of Quantities may be obtained 
from the Borough Engineer and Surveyor, Town Hall, 
Castleford, on the payment of a deposit of Two 
Guineas which will be refunded only upon the receipt 
of a bona-fide Tender not subsequently withdrawn. 

Tenders, in plain sealed envelopes marked 
‘* Making-up of Bradley Avenue,"’ but otherwise bear- 
ing no mark indicating the sender, must be received 
by the undersigned not later than 9 a.m. on 
THURSDAY, the 4th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

ERNEST HUTCHINSON, 
Town Clerk. 
Town Hall, 
Castleford, Yorks. 
OF 


BOROUGH BROMLEY. 
SEWER AND MANHOLES. 
KYNASTON ROAD—BURNT ASH LANE. 


TENDERS are invited for the CONSTRUCTION of 
approx. 284 lin. yd. of 21in. dia., 18in. dia. and 
12in. dia. RELIEF S.W. SEWER, and Seven Manholes. 

Drawings and Conditions of Contract may be 
inspected at the Offices of the Borough Engineer, 
Municipal Buildings, Bromley, Kent. 

Contractors wishing to tender should apply to the 
Borough Engineer for the Specification, Bills of Quan- 
tities and Form of Tender, which should be returned, 
in the envelope provided, to the undersigned not later 


than MONDAY, 1Sth May, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

LIONEL KAYE, 
Town Clerk. 
Municipal Buildings, 
Bromley, Kent. 
1ith April, 1961. 

BOROUGH OF BARNES. 


DEMOLITION WORKS. 


(EVEN NUMBERS) STANTON ROAD, 
BARNES, S.W.13. 


the DEMOLITION of 
EIGHT THREE-STOREY TERRACED BUILDINGS 
(shops on ground floor with flats over), a TWO- 
STOREY HOUSE and a SINGLE-STOREY SHOP and 
Outbuildings in Stanton Road, Barnes, S.W.13. 

Form of Tender and Specification for the Lump-sum 
Contract may be obtained from the undersigned, to 
whom they should be returned, in the envelope pro- 
vided, not later than First Post, TUESDAY, 16th 
May, 1961. 

W. R. SHEPHERD, A.M.1.C.E., F.R.1.C.S., 
Borough Engineer and Surveyor. 
Municipal Offices, 
Sheen Lane, 


20-38 


TENDERS are _ invited for 


S.W.14. 
BRENTWOOD URBAN DISTRICT 
COUNCIL. 

TENDERS are invited for the HIRE OF 
MECHANICAL PLANT for the year ending 31st 
March, 1962. p 

Specifications and Tender Forms from Engineer 


and Surveyor, Council Offices, Brentwood. : 
Tender to me, in the endorsed envelope provided, 
by Ist MAY, 1961. 
CLEMENT BOOTH, 
Clerk of the Council 


THE CONTRACT JOURNAL 








CONTRACTS 
LON DON COUNTY COUNCIL, 
ELEPHANT AND CASTLE IMPROVEMENT— 
STAGE IIb. 
TENDERS are invited from contractors having 
experience of large-scale road construction for the 


SECOND CONTRACT in STAGE II of the ELEPHANT 
AND CASTLE IMPROVEMENT, which comprises the 
Continuation of the Construction of the large Round- 
about Approach Works from the limit of Stage Ila 
(i.e., from Walworth Road adjacent to Northern Line 
L.T.E. Station) eastwards to New Kent Road and 
northwards to Newington Causeway as far as 
Rockingham Street, and the Construction of Two 
Pedestrian Subways. 

Form of Tender, Specification, etc., and Drawings 
are obtainable from the Chief Engineer upon payment 
of £3 by crossed cheque or order made payable to 
the London County Council, which will be returned 
only if a bona-fide Tender is submitted and not 
subsequently withdrawn. 

Contract and other relevant 
inspected on personal application at Room 450D, 
County Hall, before payment of fee. Remittance by 
post should be addressed to the CHIEF ENGINEER 
(C 1028/4), County Hall, Westminster Bridge, S.E.1. 

No Tender received by the Clerk of the Council 
after 3 p.m. on MONDAY, 15th May, 1961, will be 
considered. 

The Council does not bind 
lowest or any Tender. 


COUNTY BOROUGH 
SOUTHEND-ON-SEA. 


SNAKES LANE IMPROVEMENT. 


FROM _ RAYLEIGH ROAD TO WHITEHOUSE ROAD 
(730YD.), INCLUDING THE LAYING OF A LENGTH 
OF SURFACE WATER SEWER, 


documents may be 


itself to accept the 


OF 








Contractors interested in submitting a TENDER 
for the IMPROVEMENT of the ABOVE ROAD should 
submit their names, together with a deposit of £2, 
before the 25th APRIL, 1961, to the Borough Engineer 
and Surveyor for inclusion in a list of contractors from 
whom Tenders will be invited. The deposit will be 
refunded on receipt of a bona-fide Tender and/or the 
return of the loaned documents. 

Sealed Tenders, addressed to the undersigned and 
endorsed ‘‘ Snakes Lane Improvement,"' are to be 
delivered to this Office by 3 p.m. on a date to be 
specified, and no Tender received thereafter will be 
considered. 

No Tender will be received except in the special 
envelope provided, which shall not bear any name or 
mark indicating the sender. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

ARCHIBALD GLEN, 
Town Clerk. 


BOROUGH OF LEYTON. 
CARRIAGEWAY WORKS—TWO-YEAR CONTRACT. 


TENDERS are invited for the ABOVE WORKS, 
which comprise the Reconstruction and the Surfacing 
of certain District Roads, together with the Re- 
instatement of Trenches on Main Roads within the 
Borough, and other Maintenance Works. 

Specification, Schedule of Prices and Form of Ténder 
may be obtained from the Borough Engineer, Town 
Hall, Leyton, E.10, on payment of £2 2s. which will 
be refunded on receipt of a bona-fide Tender. The 
Conditions of Contract may be inspected at the 
Borough Engineer's Office during normal office hours. 

The Tender, in the official envelope provided, must 
be returned by 12 Noon on MONDAY, 15th May, 


1961. 
D. J. OSBORNE, 
Town Clerk. 
Town Hall, 
Leyton, 


E.10. 
CITY OF LEICESTER. 


SCRAPTOFT (THURNBY) HOUSING ESTATE 
SITE CLEARANCE—CONTRACT NO. 11. 


TENDERS are invited from contractors with experi- 
ence of works of a similar character and magnitude 
for the CARRYING OUT of the FOLLOWING WORKS: 

Clear Site of all Bushes, Hedges and Trees. 
Grade and Level approx. 8 Acres. 

Full details and Forms of Tender available from the 
undersigned on payment of One Guinea, refundable on 
receipt of a bona-fide Tender. 

Tenders to be returned in the official envelope by 
4.30 p.m. on MONDAY, 8th May, 1961. 

JOHN L. BECKETT, M.1.C.E., 
City Surveyor. 


Town Hall, 
__beicester. ; 
‘TURTON URBAN DISTRICT COUNCIL. 
Contractors wishing to submit a FIRM-PRICE 
fENDER for the UNDERMENTIONED SCHEME are 


invited to apply for permission to tender, such appli- 
cations to be addressed to J}. C. PRESTWICH AND 
SONS, Architects, Bradshawgate Chambers, Leigh, 
Lancs., to reach them not later than MAY 1st, 1961: 
Erection of 26 Aged Persons’ Bungalows and 
Communal Rooms, including Warden's Flat, 
at Turton. 

Quantities will be issued about May 30th, 1961. 
The Council do not bind themselves to accept the 

lowest or any Tender. 

H. LEWIS, 


Clerk of the Council. 
Council Offices, 
Bromley Cross, 
Near Bolton, Lancs. 


WEST KESTEVEN RURAL 
COUNCIL. 


FENCING—GREAT GONERBY SEWAGE WORKS. 


TENDERS are invited for the PROVISION of 269yd. 
of 6ft. high 2in. mesh GALVANISED CHAIN LINK 
FENCING and the _ necessary. SUPPORTS and 
STRAINERS for fencing the GREAT GONERBY 
SEWAGE WORKS. Specifications can be obtained 


DISTRICT 


from the Council's Surveyor, Council Offices, Sandon 
Close, Grantham. é 
Tenders, in plain sealed envelopes, endorsed 


“‘Fencing—Great Gonerby Sewage Works,"’ should be 
delivered to me_at Sandon Close, Grantham, not later 
than Noon on FRIDAY, the 28th April, 1961. 
J. R. MORGAN, 
Clerk of the Council. 


HOUSE, LONDON. 
SUPPLY of the 
Shipchandlery and 


TRINITY 


TENDERS are 

FOLLOWING:— 

Hardware 
Canvas Stores. 

Forms of Tender, available from the SECRETARY, 

Trinity House, Tower Hill, London, E.C.3, must be 

delivered by 2 p.m. on WEDNESDAY, 10th May, 


invited for the 


and Holloware, 
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COUNTY BLACKPOOL, 
MAIN DRAINAGE—CENTRAL AREA. 
THE CENTRAL INTERCEPTOR. 


Applications invited from civil engineering contrac. 
tors experienced in tunnelling who wish to be 
considered for inclusion in a list of selected contractors 
from whom TENDERS will be invited, on a Lump-sum 
Basis, for the CONSTRUCTION of approx. Three Miles 
of Sdin. to 108in. dia. SEWERS IN TUNNEL. 

Forms of Application (to be returned by 2.30 p.m. 
FRIDAY, 12th May, 1961) and further particulars 
from BOROUGH SURVEYOR (ARTHUR HAMILTON 
B.Sc.), P.O. Box 17, Municipal Offices, Blackpool. 


COUNTY BOROUGH OF BLACKPOOL. 
MAIN DRAINAGE—CENTRAL AREA. 


RECONSTRUCTION OF MANCHESTER SQUARE 
PUMPING STATION. 











Applications invited from civil engineering contrac. 
tors experienced in deep excavations and heavy 
constructional works, who wish to be considered for 
inclusion in a list of selected contractors from whom 
TENDERS will be invited for the CONSTRUCTION of 
an UNDERGROUND PUMPING STATION approx. 
200ft. x 7Oft. x 40ft. maximum depth. 

Forms of Application (to be returned by 2.30 p.m., 
FRIDAY, 12th May, 1961) and further particulars 
from BOROUGH SURVEYOR (ARTHUR HAMILTON, 
B.Sc.), P.O. Box 17, Municipal Offices, Blackpool. 


COUNTY BOROUGH OF BLACKPOOL. 
MAIN DRAINAGE—CENTRAL AREA. 


RECONSTRUCTION “OF MANCHESTER SQUARE 
PUMPING STATION. 


SUPPLY OF PUMPS, SCREENS AND PENSTOCKS. 
Applications invited from manufacturers who wish 

to be considered for inclusion in a list of selected 
contractors from whom TENDERS will be invited for 
the SUPPLY of the FOLLOWING: 

(a) Main Sewage Pumps. 

(b) Sewage Screens. 

(c) Penstocks. 

Forms of Application (to be returned by 2.30 p.m., 
FRIDAY. 12th May, 1961) and further particulars 
from BOROUGH SURVEYOR (ARTHUR HAMILTON, 
B.Sc.), P.O. Box 17, Municipal Offices, Blackpool. 
WANSTEAD AND_ WOODFORD 

BOROUGH COUNCIL. 


ERECTION OF 122 DWELLINGS. 








Applications are invited from firms who are willing 
and will have the necessary staff available about 
September, 1961, to UNDERTAKE the ERECTION 
of 122 DWELLINGS consisting of One Block of 14 
Three-storey Houses, Two Blocks of Two-storey Old 
People’s Flats, and One Block each Five-storey, Eight- 
storey and 11-storey Family Flats, together with 
Garages and Underground Car Parks, at the EASTERN 
AVENUE HOUSING SITE, Wanstead. 

Applicants must be capable of executing Reinforced 
Concrete Work to the Specification of the Consulting 


Engineers, MESSRS. W. V. ZINN. The_ Quantity 
Surveyors are MESSRS. THURGOOD, SON AND 
CHIDGEY, and Consulting Mechanical and Electrical 


Engineers are MESSRS. DONALD SMITH, SEYMOUR 
AND ROOLEY. Applications to be made to_ the 
Council's Architects, MESSRS. TOOLEY AND FOSTER, 
Midland Bank Chambers, Buckhurst Hill, Essex, at 
whose Office Drawings may be examined, by MONDAY, 
Ist May, 1961. 

From applications received, list of not more than 
12 suitable firms will be selected. 


BOROUGH OF SURBITON. 
SURBITON ASSEMBLY ROOMS — PROVISION OF 
GAS-FIRED CENTRAL HEATING BOILER. 


TENDERS are invited for the ABOVE WORK, in 
accordance with the Specification and Conditions of 
Contract, which may be obtained from the Office of 
Mr. R. THIRLWAY, M.1.Mun.€., M.1.Struct.€., Regis- 
tered Architect, Borough Engineer and Surveyor, 
Council Offices, Ewell Road, Surbiton, Surrey. 

The tender documents, with the Form of Tender 
completed, shall be enclosed in the endorsed envelope 
provided, and bearing no name or mark indicating 
the sender, shal! be delivered to the undersigned not 
later than S p.m. on FRIDAY, 12th May, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 


JOHN H. A. CRUNDELL, 
Town Clerk. 


ALCESTER RURAL DISTRICT COUNCIL. 


SEWERAGE AND SEWAGE DISPOSAL. 
CONTRACT NO. 7. 


TENDERS are invited, on a Fixed-price Basis, for 
the ABOVE CONTRACT, comprising the FOLLOWING 
WORK in the town of ALCESTER and the villages of 
STUDLEY, BIDFORD -ON-AVON and SALFORD 
PRIORS: . 
24,000yd. of Sewers and Rising Mains in 
Concrete, Glazed Stoneware and Cast-iron 
Pipe, in diameters ranging from 4in. to 
30in., including Precast Concrete Manholes 
and House Connections. 

11 Sewage Pumping Stations 
Concrete Substructures, five 
Superstructures. 

Two New Sewage Works, 


with Reinforced 
having Brick 


one at Alcester and 
comprising Re- 


one at Bidford-on-Avon, 1 f 
inforced Concrete Tanks and_ Biological 
Filters. 

Extension of the existing Sewage Works at 


Studley. F 
The Tender documents may be obtained from the 
Council's Consulting Engineers, MESSRS. J. D. AND 
D. M. WATSON, MM.I.C.E., 67 Tufton Street, West- 
minster, $.W.1, on and after 24th April, 1961, on 
payment of a deposit of Ten Guineas, refundable only 
to contractors who submit a bona-fide Tender and 
return all Tender documents and Drawings. 
Deposit cheques should be made payable to the 
Alcester Rural District Council or Order, and be sent 


. . M. Watson, MM.1.C.E. 
to Messrs. J. D. and D. M son F aniase 


Sealed Tenders, endorsed ‘‘ Tender for 
No. 7,"° but bearing no name or mark indicating the 
sender, must be delivered to the Office of the under- 
signed not later than Noon on MONDAY, Sth June, 
1961. 

The Council do not bind themselves to accept the 
lowest or any Tender 

). F. SMITH, 
Clerk of the Council 
Clerk to the Alcester R.D.C., 


Council Offices, 
Alcester, Warwickshire. 
14th April, 1961. 
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3 TY COUNCIL OF THE 
. county oF ROSS AND CROMARTY. 


EPARTMENT (ROADS DIVISION) 
SCOTTISH HOME PEE i TE A.832). 


AULTBEA TO GRUINARD HILL 
POOLEWE AND MT ETION. 


CONTRACT NO. 28. 


i RS for 
it are prepared to receive TENDE 
Toe ene MENTIONED CONTRACT. seein Wor 
pe ort 5 the Reconstruction of approximately — 
ae oad, the Construction of Reinforced Concr 


mines os "aa a Galvanised Multiplate Pipe Arch of 


ott, eings and Specifications, etc., may be seen at 


i i ttish Home 
f the Supervising Engineer, Sco 
De ofment. (Roads Division), 33 Acavemy . 1 
Deneness: and the Chief Road Engineer, Sco on oe 
joveartment (Roads Division), Bankhead v . 
i i inburgh, 11. ; 
Sot Eo gocuments, together with ow, fae 
mation required regarding the nature ao 
-—_ be obtained from the Chief Road Eng a 
the supervising engineer atthe above de" graft made 
t of a deposit o . a or arene secs 
ounty Council of the County 
payanle tnarty. “The deposit will be returned if a 
bona-fide Tender is submitted. nid tiiiti 
verenders Be Oe PUESDAY 33rd May, 1961, 
i “m. on : ° 
received Doone in 8 sealed registered envelope markee 
Sender Contract No. 28," addressed a .. 
secretary Scottish ome. capertaee. roo! 
' , Edinburgh, 3 . 
Orne Sone do not bind themselves to accept the 


lowest or any Tender. Ww. D. ROSS, 
County Clerk. 














County Buildings, 
Dingwall, 
ss-shire. 
Rossin April, 1961. 


BOR OUGH OF LUTON. 
PRIVATE STREET WORKS—AUSTIN ROAD (PART). 


i Fl -UP of 
invited for the FINAL MAKING-U 
AU EO EROAD between its junction with Culversouse 
Road and New Bedford Road. Total length of wo 
wee Terie f Carriageway, Foot- 
rises Construction of Carriag 
an boul and Surface Water Sewers, and incidental 
a Borough Engineer, 
documents from or 
Town Hall, Luton, eo ee Se oe 3p. opoe’ 
after receipt o - 
pa withdrawn. Cheques payable Luton 


ae i TOWN CLERK, Town Hall, Luton, by 


mlith MAY, 1961. ' 
we WOOD GREEN. 


BOROUGH OF 
ERECTION OF FLATS. 

i Fixed-price 
UNCIL invite TENDERS, on a 2 
oom e the ERECTION of FLATS, 2 on 
(a) Winkfield / Acacia Roads Redevelop : 
™ Scheme, Phase !1—S2 Flats in Two 7-storey 
Blocks. its 
e Road Redevelopment . 
” Ghase I—S2 Flats in Two 7-storey SiOeNS. 
Forms of Tender, Drawings, etc. may sess below 

Borough ngineer 
trom Conditions of Gontracs pe Be 
ment of a deposit 0 . ° 
saomnebre on submission of a bona-fide Tender not 
— iwitniain sealed envelopes ondorese: 
‘(a) Tender for 52 Flats—Winkfield Acacia, toads." 
ats— ° 
and ‘(b) Tender for 5 ‘ ee et 

ame or mark indicating " 

pet Siivered "0 the undersigned not later than Noon 


on the Sth JUNE, 1961. G. W. PLATER, 
Town Clerk. 








Town Hall, 
Worst April, W361. aaa 
URBAN DIST 
RAMSBOTTOM COUNCIL. 


RECONSTRUCTION OF TENNIS CouRTS. 


invi CING of 
e invited for the RESURFA 
oat cea TENNIS COURTS with Gees 
MACADAM at NUTTALL PARK. Bills . _— tes 
and Forms of Tender may be obtaine 


r ngineer and Surveyor. 
eo. enclosed in plain sealed envelopes, endorsed 


later than 
“Te ts,’ should reach me _ not 
Ono mon WEDNESDAY, 3rd May, 1961. 

F. BELLIS, 

Clerk of the Council. 


Council Offices, 


Ramsbottom, 
Via Bury. DISTRICT 
»)K RURAL 
C RANBRO Citecit. 





: TENDERS are invited from contractors 
te PR RECTION of 47 TRADITIONAL oat 
DWELLINGS on three separate sites " a 2 oa 
District, together with Lock-up Garages an oa . 

llows:—— 

- CRANBROOK, Freight Estate, 23 Dwellings: 
Six Pairs Three-bedroom Houses. es 
One Block Four Two-bedroom Sunaeic . 
One Block Three Two-bedroom Bungalows. 
Two Pairs Two-bedroom Bungalows. a 
23 Lock-up Garages; Construction of Estate 

Road. : 2 
SISSINGHURST, Cleavers Estate, Six Owellings: 
Two Pairs Three-bedroom Houses. 
One Pair Ly ag Bungalows. 
1S Lock-u arages. . 
HAWKHURST, Yall Saints Estate, 18 Dwellings: 
Five Pairs Three-bedroom Houses. 
One Block _Four oS ee. 
w Two-bedroom Bun le 
16 Gece Garages; Kerbing and Surfacing 
of Estate Road. 

Contractors wishing to tender for all or any of the 
above may obtain Bills of Quantities and Form of 
Tender from K. BARNES, A.R.I.B.A., Architect to the 
Council, at this address, upon payment of a deposit 
cheque of Two Guineas for each contract. Cheques 
to be made payable to the Council, and deposit(s) 
will be returned on receipt of a bona-fide Tender 
and return of all documents issued. Tenders must 
be delivered to the undersigned not later than 12 Noon 
on MONDAY, 1Sth May, 1961.. 

A guarantee bond will be required. 

' The Council does not bind itself to accept the 

Owest or any Tender. 

Ts P. G. BANFIELD, 


Clerk to the Council. 
Council Offices, 
Hill House, 
Cranbrook, Kent. 
10th April, 1961. 
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CONTRACTS 


FLINTSHIRE COUNTY _ COUNCIL. 


HIGHWAYS DEPARTMENT. 


TENDERS invited for BASS BROOMS and RE- 
BRISTLING of ROAD SWEEPER BRUSHES. 


Forms of Tender obtainable from County Surveyor, 
Liwynegrin, Mold. 


Tenders to reach the undersigned, in plain sealed 
envelope endorsed “‘ Brooms and Brushes," by Noon, 


8th MAY, 1961. 
W. HUGH JONES, 
Clerk of the County Council. 





County Buildings, 
Mold. 


BOROUGH OF BURY ST. EDMUNDS. 
ERECTION OF EIGHT HOUSES IN 
CAMBRIDGE WALK, BURY ST. EDMUNDS. 


TENDERS are invited for the ERECTION of the 
ABOVE. 

Bills of Quantities and Form of Tender will be 
available from Friday, 14th April, 1961, and may be 
obtained upon application to the Borough Engineer 
and Surveyor at the Borough Offices. 

A deposit of £2 2s. is required, which will be 
refunded on receipt of a bona-fide Tender. 

Drawings may be inspected at the Borough Engineer 
and Surveyor'’s Office during normal office hours. 

Tenders must be returned, sealed in the envelope 
provided, to the undersigned by not later than 9 a.m. 
on_the Sth MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

RICHARD R. HILES, 
Town Clerk. 


Borough Offices, 
Bury St. Edmunds. 
11th April, 1961. 


BOROUGH OF CHATHAM. 
ORDNANCE STREET REDEVELOPMENT AREA. 
PERRY STREET ROADWORKS. 


TENDERS are invited for the PROVISION and LAY- 
ING of approx. 45 tons of BITMAC REGULATING 
COURSE, 2,000 sq. yd. of 2'2in. thick BASE COURSE 
BITMAC, and 34in. FINE COLD ASPHALT SUR- 
FACING, together with various Excavation, Scarifying, 
S.W. Drainage, Kerbing, Paving, and ancillary works 
in PERRY STREET, and, in addition, for the LAYING- 
OUT of an ADVENTURE PLAYGROUND involving 
Grading, Topsoiling, and Seeding Works, together 
with some Paving and Pipelaying Works. 

The Forms of Tender, Special Conditions of Con- 
tract, Specification and Bills of Quantities may be 
obtained from, and the Drawings and General 
Conditions of Contract inspected at, the Office of 
J. A. T. RICHARDS, Borough Engineer and Surveyor, 
Town Hall, Chatham, on payment of a deposit of 
Three Guineas which will be refundable on receipt of 
a bona-fide Tender. 

Tenders should be returned in a plain sealed 
envelope endorsed ‘‘ Tender for Perry Street Road- 
works,"’ to reach the Town Clerk, Town Hall, Chatham, 
oe er than 12 Noon on WEDNESDAY, 10th May, 


The Council does not bind itself to accept the 


lowest or any Tender. 
ROWLAND NEWNES, 
Town Clerk. 





Town Hall, 
Chatham. 


BASILDON URBAN DISTRICT COUNCIL. 
BARLEYLANDS CENTRAL DEPOT. 


TENDERS will shortly be invited for CONSTRUC- 
TION of a PERMANENT STEEL-FRAMED VEHICLE 
WORKSHOP 48ft. x 154ft., together with Concrete 
Aprons, Drainage, and Water Services. 

Experienced contractors who wish to tender should 
apply for documents to the ENGINEER AND SUR- 
VEYOR, Council Offices, 88 Town Square, Basildon, 
Essex, not later than Ist MAY, 1961, enclosing a 
deposit of £2 2s., to be refunded on receipt of a 
bona-fide Tender not subsequently withdrawn, and on 
the return of all Tender documents. 


GUILDFORD RURAL DISTRICT COUNCIL. 

Applications are invited from contractors wishing 
to receive Plan and Specification for the ERECTION 
of FENCING and GATES at the Council's Estate known 
as MEADOWLANDS, West Clandon. 

Plan, Specification and Form of Tender may be 
obtained from the Housing and Valuation Officer on 
payment of a deposit of £2 2s., returnable upon 
receipt of a bona-fide Tender. Cheques should be made 
payable to the Guildford R.D.C. and sent to the 
Housing and Valuation Officer. 

Tenders, in endorsed envelopes provided, are to be 


returned to the undersigned not later than 9 a.m. 
on MONDAY, 8th May, 1961. 


E. W. SELLINGS, 
Clerk of the Council. 











Milimead House, 
Guildford. en ee ee eee 
WANDLE VALLEY JOINT SEWERAGE 
BOARD. 
SEWAGE PURIFICATION WORKS. 


SLUDGE DISPOSAL SCHEME. 


Applications are invited from experienced coitrac- 
tors to be placed on a list of tenderers for a FIXED- 
PRICE CONTRACT for the CONSTRUCTION of the 
SLUDGE D'SPOSAL SCHEME, which comprises the 
FOLLOWING: 

Press House (Two-storey)—approx. 107ft. x 72ft. 

Prnnery Sludge Storage Tanks—Two, each 40ft. x 

t. 

Secondary Sludge Thickening Tank—SOft. dia. 

Primary Sludge Pump House, Conditioner Build- 
ings, Covered Storage, and ancillary works 
including Sludge Pipelines, Sewers and Site 
Works. 

Accompanying the applications, which must be made 
to the Board's Engineer, W. WIGNALL, 8B.Sc., 
A.M.1.C.E., M.1.Mun.E., at the address below, not 
later than SATURDAY, 29th April, 1961, shall be 
a comprehensive statement giving details of previous 
contracts of a similar nature, including cost. 

It is anticipated that Tender documents and prints 
of Drawings will be forwarded to selected applicants 
during the first week in May, and four weeks will 
be allowed for the preparation of Tenders. 

Contract period will be 18 months. 

The Board does not bind itself to accept the lowest 


or any Tender. 
Cc. E. M. GUMMOW, 
Deputy Clerk of the Board. 
Sewage Purification Works, 
Byegrove Road, 
Colliers Wood, 
London, S.W.19. 
12th April, 1961. 
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CONTRACTS 


COUNTY BOROUGH OF 
MERTHYR TYDFIL. 


SURFACE DRESSING OF CARRIAGEWAYS— 
YEAR 1961/62. 


TENDERS are invited from experienced surface 
dressing contractors for the ABOVE WORKS, com- 
prising approx. 150,000 sq. yd. 

Documents may be obtained by application to the 











Borough Engineer and Surveyor, Town Hall, Merthyr 


Tydfil, on payment of a deposit of £5 which will be 
refunded on receipt of a bona-fide Tender not 
subsequently withdrawn. 

Tenders, in plain sealed envelopes bearing no name 
or mark indicating the sender, endorsed ‘* Surface 
Dressing Works," must be delivered to the undersigned 
age, jeter than 9 a.m. on MONDAY, the 1st May, 

The Council_do not bind themselves to accept the 
lowest or any Tender, and will not defray any expenses 
incurred by those tendering. 

(Signed) T. S. EVANS, 
- Town Clerk. 


BOROUGH OF LEIGH. 
ROBIN HOOD PUMPING STATION. 


TENDERS are invited, on a Fixed-price Basis, from 
experienced contractors for a SEWAGE PUMPING 
STATION to accommodate two 4in. Pumps, and to 
tance ee lin. yd. of 8in. dia. SPUN-IRON RISING 

Drawings may be inspected at the Office of the 
Borough Engineer, Town Hall, Leigh, and Contract 
documents_may be obtained on payment of a deposit 
of Two Guineas, which sum will be refunded on 
receipt of a bona-fide Tender not subsequently 
withdrawn. 

Sealed Tenders, endorsed ‘‘ Robin Hood Pumping 
Stations,”" are to be returned to the undersigned not 
later than Noon on THURSDAY, 25th May, 1961. 

The Council does not bind itself to accept the lowest 


or any Tender. 
ALBERT JONES, 


Town Clerk. 
Town Hail, 


Leigh, Lancs. - s 
BOROUGH OF MALDEN AND COOMBE. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


RECONSTRUCTION AND WIDENING OF 
WORCESTER PARK RAILWAY BRIDGE. 











Contractors experienced in railway bridge work, 
desirous of TENDERING for the RECONSTRUCTION of 
the RAIL OVER BRIDGE adjacent to Worcester Park 
Station, are invited to submit their names, within 14 
days of the appearance of this advertisement, to JOHN 
APSE, A.M.I.C.E., Borough Engineer and Surveyor, 
Municipal Offices, New Malden. 

The Bridge consists of a single span approx. 85ft. 
long, composed of two Riveted Main Girders, with 
Cross Beams and Steel Decking, on Mass Concrete 
Abutments on Bored Piles. 

The Drawings may be inspected at the Office of the 
Consulting Engineers, MESSRS. WILSON AND 
MASON, S3 Victoria Street, London, S.W.1. 

From the names submitted, a panel of contractors 
will be selected, to whom Tender documents will be 
forwarded in due course. 

H. E. BARRETT, 


Town Clerk. 
Municipal Offices, 
New Malden, 
Surrey. 


Gies OF MANCHESTER. 


TENDERS invited for CENTRAL HEATING and 
BOILER PLANT INSTALLATION at AGED PERSONS’ 
HOME, FELSKIRK ROAD, Wythenshawe. 

Specification and Drawings from CITY ARCHITECT, 
P.O. Box 488, Town Hall. 

Tenders returnable by 12th MAY. 


CITY OF MANCHESTER. 


The CENTRAL PURCHASING COMMITTEE invite 
TENDERS for the SUPPLY of IRON, STEEL and NAILS 
required by the Corporation for the 12 months ending 
30th june, 1962. 

Form of Tender and approx. requirements, return- 
able by 12th MAY, 1961, obtainable from the 
DIRECTOR OF WORKS, Purchasing Office, 324 
Deansgate, Manchester, 3. 


MANCHESTER _ CORPORATION. 
DENSE TAR SURFACING. 


TENDERS are invited for: (a) SUPPLY ONLY, or 
(b) SUPPLY AND LAY DENSE TAR SURFACING to 
an average thickness of 2in. over an area of approx. 
25,000 sq. yd., at MANCHESTER AIRPORT. 

Forms of Tender may be obtained from the CITY 
SURVEYOR'S OFFICE, Room 223, Town Hail, 
Manchester, to be returned and received by 25th 
APRIL, 1961. 


HENLEY RURAL DISTRICT COUNCIL. 


MAIN DRAINAGE OF GORING-ON-THAMES— 
STAGE Ill. 


G2—CONTRACT 9. 


TO CIVIL ENGINEERING AND PUBLIC WORKS 
CONTRACTORS. 


The above Courcil are prepared to receive TENDERS 
from experienced contractors for the CONSTRUCTION 
of approx. 4,003yd. of small-diameter SEWERS, and 
other ancillary work. 

Particulars and Specifications may be obtained, and 
Plans may be inspected, at the Offices of the Council's 
Consulting Engineers, MESSRS. HOWARD HUM- 
PHREYS AND SONS, West Street, Epsom, Surrey, on 
and from Monday, 24th April, 1961, until Friday. 
12th May, 1961, between the hours of 10 a.m. and 
4 p.m. upon the payment of a deposit of Five Guineas 
by cheque made payable to the Henley Rural District 
Council, which deposit, after the Council has reached 
a decision, will be returned to each contractor who 
has submitted a bona-fide Tender which has_ not 
subsequently been withdrawn, and has returned all 
documents and Drawings. : 

Tenders are to be on the official form and are to 
be delivered to the undersigned, in sealed envelopes 
endorsed ‘* Tender for Main Drainage of Goring-on- 
Thames (G2 Contract 9),"" but bearing no name or 
other mark indicating the sender, not later than Noon 
on FRIDAY, 19th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

. 3a 7 S. HARRISON, 


Clerk to the Council, 














Council Offices, 
Easby House, 
Northfield End, 
Henley-on-Thames. 








tO 
“I 


2 SUPPLEMENT 


CONTRACTS 
COUNCIL OF MIDDLESEX. 


RUISLIP ROAD, B.455. 


CONSTRUCTION OF ROUNDABOUT AT THE 
JUNCTION OF LADY MARGARET ROAD AND 
KENSINGTON ROAD, EALING. 


TENDERS are _ invited for the CONSTRUCTION of 
a 100ft. dia. ROUNDABOUT, with a 30ft. wide 
Carriageway. 

The works include the Provision of approx. 1,700 
sq. yd. of Bin. thick Lean Concrete Base, 725 tons 
of Asphalt Surfacing, Kerbing, Footways, and ancillary 
Drainage Works. 

Contract documents can be obtained, and Plans 
examined, at the Office of the County Engineer and 
Surveyor, Middiesex House, 20 Vauxhall Bridge Road, 
London, S.W.1, upon deposit of £10, returnable on 
submission of a bona-fide Tender. ' 

Tenders are to be returned to the undersigned, in 
the envelopes provided, by not later than Noon on 
WEDNESDAY, 31st May, 1961. ; 

The County Council does not bind itself to accept 
the lowest or any Tender. 

KENNETH GOODACRE, 
Clerk of the County Council. 


COUNTY 


The Guildhall, 
Westminster, 
London, S.W.1. 


COUNTY BOROUGH OF OLDHAM. 
EDUCATION COMMITTEE. 
PRIMARY SCHOOLS SITE—FITTON HILL. 


TENDERS are invited for SOIL STRIPPING and 
GRADING at the ABOVE SITE of approx. Six Acres, 
involving the Shifting of approx. 33,000 cu. yd. of 
material. ss 3 

Copies of the Conditions of Contract, Council's 
Standing Orders relating to Contracts and Bills of 
Quantities may be obtained from the Borough Engineer 
and Surveyor, 75 Union Street, Oldham, on payment 
of a deposit of £2 2s. which will be returned on 
receipt of a bona-fide, completed Tender and priced 
Bill of Quantities not subsequently withdrawn, and 
the return therewith of all documents supplied. 
Cheques, etc., to be crossed and made payable to 
the Borough Treasurer, Oldham. Copies of the Plans 
may be seen during normal office hours at the Office 
of the Borough Engineer and Surveyor. 

Tenders will only be considered provided that they 
are submitted in the envelope provided, sealed and 
delivered not later than First Post on TUESDAY, 
the 2nd May, 1961. E 

The Corporation do not bind themselves to accept 
the lowest or any Tender. The Contract will be subject 
to the Standing Orders of the Council, which include 
a requirement for the provision of sureties. 

EDWARD HAINES, 
Town Clerk. 


COUNTY BOROUGH OF SWANSEA. 
TENDERS FOR THE SUPPLY OF VEHICLES. 


TENDERS are invited for the SUPPLY of the 
UNDERMENTIONED VEHICLES to the Swansea 
rporation: 
™ PS Morris Minor 1000 Vans. 
6 Refuse Collection Vehicles fitted for com- 
pression of refuse of about 22/30 cu. yd. 
capacity. 
Lewin Orderly Road Sweeper. 
Johnston Suction Cleaner. 
800-gallon capacity Gully Emptier. 
Commer 1-ton Forward Control Diesel-engined 
Van. 
1 34-ton Commer Van. 
1 112-ton Commer Van. - : 
Forms of Tender, giving details of the vehicles 
required and of those to be taken in part exchange, 
may be obtained from the Borough Engineer and 
Surveyor, The Guildhall, Swansea. _ 
Forms of Tender are to be received by me not 
later than FRIDAY, the Sth May, 1961. 
IORWERTH J. WATKINS, 











“ae 


Town Clerk. 
The Guildhall, 
Swansea. 
1ith April, 1961. 
COUNTY BOROUGH OF 
SOUTHEND-ON-SEA. 





TENDERS FOR OVERALLS. 


TENDERS are_ invited for the SUPPLY of 
ENGINEERS’ OVERALLS required for employees in 
the Transport Department. 

Details of Quantities and Specification obtainable 
from Transport Manager, 87 London Road, Southend- 
on-Sea. 

Tenders, in the special envelopes provided, should 
reach the undersigned not later than 3 p.m. on the 


23rd MAY, 1961. 
ARCHIBALD GLEN, 
. Town Clerk. 


CITY OF GLOUCESTER. 
IMPROVEMENT OF GRANGE ROAD. 


TENDERS are invited for the IMPROVEMENT of 
approx. 300yd. of GRANGE ROAD. 

Form of Tender, Conditions of Contract, Specifica- 
tion and Bill of Quantities may be obtained from the 
City Engineer and Surveyor, 21 Eastgate Street, 
Gloucester, on receipt of a deposit of Two Guineas 
which will be returned on receipt of a bona-fide Tender 
not subsequently withdrawn. 

The Tender, enclosed in a sealed envelope endorsed 
‘* Tender—Orange Road Improvement," is to be 
delivered to the undersigned not later than 10 a.m. 
on WEDNESDAY, 10th May, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
A. G. W. BOGGON, 
Town Clerk. 
Guildhall, 
Gloucester. 


WELLAND RIVER BOARD. 
TIDAL SECTION—PUMPING STATIONS. 


Applications to TENDER are invited from contrac- 
tors who have had previous experience in the type 
of work, which consists of the CONSTRUCTION of 
THREE PUMPING STATIONS with Reinforced Con- 
crete Substructures on Piled Foundations, using the 
Wellpoint Dewatering System. The Superstructures will 
be_of Brickwork Construction. 

The Three Stations will be let as Separate Contracts. 

Applications by letter, stating brief details of 
recent work of a similar nature, must reach the 
undersigned on or before MONDAY, 1st May, 1961. 


R. L. G. BAXTER, B.Sc., A.M.1.C.E., 
Chief Engineer. 


Welland House, 
Double Street, 
Spalding, Lincs, 


THE CONTRACT JOURNAL 


CONTRACTS 


BUCKS. COUNTY COUNCIL. 
IPSWICH-WEEDON TRUNK ROAD, A.428. 
LAVENDON SCHOOL TO HARROLD TURN. 

TENDERS are invited for ROADWORKS (approx. 


400yd.), comprising Widening, Haunching and 
Channelling in Concrete, Kerbing, Tarmacadam 
Shaping, Drainage, and ancillary works. 


Drawings may be seen at the Offices of the County 
Surveyor's Department, Park Street, Aylesbury, and 
Contract documents may be obtained from the County 
Surveyor, County Offices, Aylesbury, on deposit of 
£2, returnable on receipt of a bona-fide Tender. 

Tenders must reach the undersigned by 10 a.m. 
on MONDAY, 1Sth May, 1961. 

R. E. MILLARD, 
Clerk of the Council. 

County Hall, 

Aylesbury. 
April, 1961. 


BUCKS. COUNTY COUNCIL. 
IPSWICH-WEEDON TRUNK ROAD, A.428. 
BENDS NORTH-WEST OF LAVENDON. 


TENDERS are invited for ROADWORKS (approx. 
450yd.), comprising Reconstruction and Widening of 
Carriageway, including Haunching and Channelling in 
Concrete, Kerbing, Rolled Concrete Carriageway, Tar- 
macadam Shaping, Drainage, and ancillary works. 

Drawings may be seen at the Offices of the County 
Surveyor’s Department, Park Street, Aylesbury, and 
Contract documents may be obtained from the County 
Surveyor, County Offices, Aylesbury, on deposit of 
£2, returnable on receipt of a bona-fide Tender. 

Tenders must reach the undersigned by 10 a.m. 
on MONDAY, 15th May, 1961. 

R. E. MILLARD, 
Clerk of the Council. 

County Hail, 

Aylesbury. 
April, 1961. 


COUNTY COUNCIL OF THE 
WEST RIDING OF YORKSHIRE. 


TENDERS are invited from building contractors for 
the REORGANISATION of WORKSHOP and NEW 
STORE at MEXBOROUGH SCHOFIELD TECHNICAL 


COLLEGE. ae 

The Specification is available on application to the 
Divisional Architect, Planet Road, Adwick-le-Street, 
near Doncaster. 

Sealed Tenders must be addressed to me, the 
undersigned, and received at Room 3, County Hall, 
Wakefield, not later than 9 a.m. on TUESDAY, the 


16th May, 1961. 
BERNARD KENYON, B 
Clerk of the County Council. 


COUNTY BOROUGH OF HASTINGS. 
PRIVATE STREET WORKS—OFFA ROAD. 


FIXED-PRICE TENDERS are invited for the 
MAKING-UP of approx. 120 lin. yd. of ROAD, 
consisting of 755 sq. yd. of Lean-Mix Concrete 


Carriageway with Bitumen Macadam Base Course and 
Coarse Cold Asphalt and Precoated Chipping Wearing 
Course, 580 sq. yd. of Flagged Footpath, Verges, 
and Surface Water Drainage Works. 

Drawings may be seen at the Offices of the Borough 
Engineer, 37 Wellington Square, Hastings, from whom 
Contract documents may be obtained after the 24th 
April, on payment of a deposit of Two Guineas which 
will be returned on receipt of a bona-fide Tender. 

Tenders, in envelopes provided, must be received 
by the undersigned not later than 10 a.m. on 
WEDNESDAY, the 10th May, 1961. The priced Bill 
of Quantities is to be deposited with the Borough 
Engineer at the same time. 

The Corporation do not bind themselves to accept 


the lowest or any Tender. 
N. P. LESTER, 


Town Clerk. 


Town Hall, 
Hastings. 


Crry OF PLYMOUTH. 


TENDERS are invited for the SUPPLY and 
DELIVERY to PRINCE ROCK DEPOT, MACADAM 
ROAD, Plymouth, of 10,000 sq. yd. REINFORCED 
FABRIC, Gin. square mesh, 5.17lb. per sq. yd., to 
B.S. 1221:1945, to be supplied in consignments of 
2,500 sq. yd. as required during next 12 months, 
and delivered in bundles not exceeding 1 ton weight. 

No Tender will be received except in a plain sealed 
envelope addressed to the Town Cierk, Pounds House, 
Plymouth, which must bear the word ‘ Tender," 
followed by the subject to which it relates, but shail 
not bear any name or mark indicating the sender. 

Closing date for receipt of Tenders: 10 a.m., 
FRIDAY, 28th April, 1961. 


J. ACKROYD, 

7 ‘ City Engineer and Surveyor. 
(rrr OF WAKEFIELD. 
TENDERS FOR POLICE CLOTHING. 
TENDERS are invited for the SUPPLY of UNIFORM 
CLOTHING, including Raincoats, Mackintoshes, Shirts, 
Collars, Ties, Helmets, Caps, Stockings and Gloves 

for members of the City Police Force. 

Forms of Tender, with Specifications and full par- 
ticulars, may be obtained from the Chief Constable, 
City Police Office, Ciiff Parade, Wakefield. 


Tenders should be received by me not later than 
the First Post on FRIDAY, 19th May, 1961. 


W. S. DES FORGES, 
Town Clerk. 
Town Hall, 
Wakefield. 


URBAN _ DISTRICT COUNCIL 
GAINSBOROUGH. 


SURFACE DRESSING OF ROADS. 


TENDERS are invited for the SURFACE DRESSING 
with TAR and SLAG CHIPPINGS of approx. 39,000 
sq. yd. of CARRIAGEWAY. 

Form of Tender, Specification and Bill of Quantities 
may be obtained from the Engineer and Surveyor at 
the address below. 

Tenders, on the forms supplied, enclosed in plain 
sealed envelopes bearing no mark or indication of the 
sender, endorsed ‘* Tender—Surface Dressing of 
Roads,'" must be delivered to the undersigned not 
later than 12 Noon, SATURDAY, 13th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender received. 


H. P. DOREY, 
Clerk of the Council. 


‘OF 


Council Offices, 

Lord Street. 
Gainsborough. 
April, 1961. 
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CONTRACTS 


WILTSHIRE COUNTY COUNCH. 


TENDERS invited for the FOLLOWING w : 
Wroughton High Street—Construction of ee 
600 lin. yd. of New Carriageway (Lean. 
Mix Concrete Foundation), Footpaths, Sur. 
face Water Drainage, Prestressed Concret, 
Culvert, Adjustment to Statutory Under, 
takers’ Plant, Accommodation Works etc 
Relevant documents _ obtainable from County 
ge sa Trowbridge, on payment of 
it, retu i 
| rnable on receipt of a bona-fide 
Drawings may be inspect i 
me. we address. ee ee - 
enders, in envelopes provided, bearing no 
or mark indicating origin, j me 
the 29th MAY, 1961.0 7 unable by 5 p.m. on 
R. P. HARRIES, 


— Clerk Of the County Council, 
BOROUGH OF REDCAR 
ERECTION OF STREET LIGHTING UNITs, 


FIXED-PRICE TENDERS are _ invited 
Se aS ASEENE AGEING Us 
EA 
ey EXTENSION. a a 
e Lanterns will be Post Top supplied by A.E 
and will be m A crete 
Columns, ounted on Stanton’s Precast Concrete 
he Form of Tender, Specification and 
Quantities may be obtained from, and Conditions of 
Contract and Drawings inspected at, the Office of the 
oe Engineer, Ridley House, Coatham Road 
roumnaa: uring normal working hours, no deposit being 
Tenders, in the envelope supplied, beari 
or. name _ indicating the sender, and” endoreea 








‘Fluorescent Lighting,” must be received b 
undersigned ! Yoon 
mer ee ater than Noon on FRIDAY, 28th 
HUGH CALDWELL, 
Municipal Buildings, — 
Redcar. 
BOROUGH OF CHELTENHAM. 





ROADWORKS. 


TENDERS are invited for the FOLLO 
: WING 
TSerea to be carried out in the financial year 
ENDER NO. 1: Surface Dressing—comprisi 
Prisin 
r approx. 90,200 sq. yd. of Carriageway. , 
ENDER NO. 2: Resurfacing of Carriageways— 
a. soeren. 1,080 tons of Hot 
alt an tons of Bitumen Macadam. 
TENDER NO. 3: Footpath and Carriageway Re: 
construction—in seven streets, comprising 
an approx. total of 2,400 lin. yd. of Kerb- 
ing, 4,200 sq. yd. of Footpath Slabbing, 
_, and SSO tons of Tarred Macadam Haunching. 
Specifications and Bills of Quantities can be obtained 
fromthe undersigned on payment of a deposit of 
£3 3s. per Tender, which deposit will be returned 
on receipt of a bona-fide Tender not subsequently 
withdrawn, and the return of all documents. 
_, Tenders, together with fully priced Bills of Quan- 
tities, where appropriate, are to be submitted, in 
the envelope provided, to the Town Clerk, P.O. 
Box No. 12, Municipal Offices, Cheltenham, not later 
man eee on, WEDNESDAY, 24th May, 1961. 
ounci oes not bind itsel 
lowest or any Tender. ee ee 


WwW. E. C. BIRD, A.M.1.C.E., M.1.Mun.E., 
A.M.1.W.E., 
Borough | Surveyor. 


STAINES URBAN DISTRICT COUNCIL. 
SURFACE DRESSING OF ROADS. 


TENDERS are invited for the SUPPLY and SPRAY- 
ING of TAR, the PROVISION and APPLICATION of 
PRECOATED CHIPPINGS, and ancillary works. 
Approx. total area 15,550 sq. yd. 

Specification and Forms of Tender may be obtained 
from the Engineer and Surveyor, 240 London Road, 
ce nee gyn of the sum of £2 2s. which will 

on submission of a bona- 
subsequently withdrawn. a ey ae 

Sealed Tenders, in envelopes endorsed ‘' Surface 
Dressing,” must be delivered to the undersigned not 
later than S p.m. on THURSDAY, 4th May, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

F. ENTWISTLE, 


Clerk of the Council. 








73 High Street, 
cael Staines, sages si i al aa! 
FOREHOE AND HENSTEAD 
RURAL DISTRICT COUNCIL. 


HINGHAM, DEOPHAM AND MORLEY 
WATER SUPPLY. 


CONSTRUCTION OF BOOSTER STATION— 
CONTRACT NO. 2. 


enseat stevens Counct invite TENDERS from 
nsible contractors for the CONSTRUCTION of a 
BOOSTER PUMPING STATION and Ancillary Site 
Works at WICKLEWOOD, near Wymondham, Norfolk. 

Drawings, Specifications and Bills of Quantity can 
be seen at the Offices of the Council's Consulting 
Engineers, MESSRS. ELLIOTT AND BROWN, Stanley 
House, Pelham Road, Nottingham, and copies can be 
obtained from them on deposit of Five Guineas (by 
cheque, payable to the Forehoe and Henstead R.D.C.), 
which will be refunded on receipt of a bona-fide Tender 
not afterwards withdrawn, and the return of all docu- 
ments loaned the contractor for the purpose of making- 
up his Tender within seven days of a notice informing 
him of the acceptance of a Tender. 

Sealed Tenders, endorsed ‘‘ Wicklewood Booster,” 
to be delivered in a plain. sealed envelope to the 
undersigned not later than 12 Noon on 15th MAY, 

The Council do not bind themselves to accept the 
lowest or any Tender. 


By Order. 
R. F. BLAZEY, 
Clerk of the Council. 








Ber House, 
158 Ber Street, 
Norwich, NOR 5S6B, 
Norfolk. 


CRAVEN WATER’ BOARD. 
WATER MAIN-—AUSTWICK, NEAR SETTLE. 


TENDERS invited on Fixed-price Basis for LAYING 
approx. 1,240yd. of 3in. WATER MAIN. 

Applications for Tender documents, with deposit of 
Two Guineas (refundable on receipt of bona-fide 
Tender), to the CLERK OF THE BOARD, Belmont 
Bridge, Skipton, Yorkshire. 

Tenders to be received by 22nd MAY. 
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CONTRACTS 


COUNTY BOROUGH OF BOURNEMOUTH. 
BOROUGH ENGINEER'S DEPARTMENT. 


ONE 16.24 EAGLE COMPRESSMORE PALADIN 
REFUSE VEHICLE. 


TENDERS are invited for SUPPLYING = and 
DELIVERY of the ABOVE. 7 

Specification and_ Tender Form obtainable from 
Borough Engineer, Town Hall, Bournemouth. 

Tenders to reach me by the Sth MAY, 1961. 


A. LINDSAY CLEGG, 
rs Town Clerk. 


COUNTY BOROUGH OF BLACKBURN. 


TENDERS invited for the SUPPLY of UNIFORM 
and EQUIPMENT for POLICE and FIRE BRIGADE 
DEPARTMENTS. : 

Further particulars, together with Form of Tender 
and envelope for return, obtainable from me, to whom 
all Tenders and samples (including sampies of trim- 
mings) must be delivered by 12 Noon, MONDAY, 


une, 1961. 
3 FRANK SQUIRES, 
Town Clerk. 
Town Hall, 
Blackburn. 


BO ROUGH _ OF’ KIDDERMINSTER. 


The COUNCIL invite TENDERS for the SUPPLY 
of TWO BEDFORD VEHICLES. 

Particulars and Form of Tender obtainable from 
the Borough Engineer and Surveyor, 110 Mill Street, 
Kidderminster. 

Closing date for receipt of Tenders is 19th MAY, 


61. 
ec JOHN L. EVANS, 
Town Clerk. 
Town Hail, 
Kidderminster. 
14th April, 1961. 


"ll i O F YOR CK. 
STREETS AND BUILDINGS COMMITTEE. 


TENDERS are invited for the CONSTRUCTION of 
310 lin. yd. of 42in. dia. SURFACE WATER CULVERT, 
and other incidental works, across GALE LANE TIP. 

The General Conditions of Contract and Drawings 
may be inspected at, and the Specification, Bilis of 
Quantities and Forms of Tender obtained from, the 
Office ot the unders.gned on payment by cheque (made 
payable to York Corporation) of £2 which will be 
refunded upon receipt of a bona-fide Tender not 
subsequently withdrawn. L 

The completed Form of Tender shall be delivered 
to the undersigned, in the official printed Tender 
envelope, sealed and endorsed ‘* Culvert—Gale Lane 
Tip,’ not later than Noon on TUESDAY, 9th May, 
1961. 

The lowest or any Tender will not necessarily be 


accepted. 
CHAS. J. MINTER, 
City Engineer, Surveyor and Planning Officer. 
7 St. Leonard's Place, 


York. 
ALDERLEY EDGE URBAN _ DISTRICT 
COUNCIL. 


CEMETERY—CHELFORD ROAD, ALDERLEY EDGE. 


TENDERS, on a Fixed-price Basis, are invited for 
the CONSTRUCTION of an EXTENSION to_ the 
CEMETERY, consisting of the FOLLOWING WORKS: 

Construction of Main Drive—area 600 sq. yd. 
(Surfaced with Bituminous Macadam). 
Formation of Footpaths—area 730 sq. yd. 

(Bituminous Macadam). 
Erection of Mild Steel Boundary Railings, 
Drainage and other ancillary works. 

General Conditions of Contract and Drawings may 
be inspected, and Bill of Quantities, Specification and 
Form of Tender may be obtained, on application to 
the Surveyor, Council Offices, Alderley Edge, on pay- 
ment of a deposit of Two Guineas which will be 
returned on receipt of a bona-fide Tender or return of 
the Contract documents. 

Tenders, in a _ plain sealed envelope endorsed 
“Cemetery Extension,’ should be delivered to the 
undersigned not later than 12 Noon on SATURDAY, 
the 20th May, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

B. ANSON, 


Clerk of the Council. 
Council Offices, 
Alderley Edge, 
Cheshire. 
20th April, 1961. 


HARLOW URBAN DISTRICT COUNCIL. 
FOUL WATER SEWER—THREE HORSESHOES ROAD. 


TENDERS are invited for the CONSTRUCTION of 
approx. 97yd. of Gin. dia. FOUL WATER SEWER, 
including Three Concrete Manholes. 

Documents may be obtained from A. W. R. WEBB, 
A.M.1.C.E., M.I.Mun.&—., M.R.S.H., Engineer and Sur- 
veyor, Town Hall, Harlow, on payment of a deposit 
of £2 2s., which will be refunded on receipt of a 
bona-fide Tender. Cheques should be made payable 
to Harlow Urban District Council. 

Tenders, in plain sealed envelopes, marked ‘Foul 
Sewer—Three Horseshoes Road,'’ must be delivered 
to the CLERK OF THE COUNCIL, Town Hail, Harlow, 
not later than 12 Noon, MONDAY, 8th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


CATERHAM AND WARLINGHAM 
URBAN DISTRICT COUNCIL. 


IMPROVEMENT OF GODSTONE ROAD, 
CATERHAM, A.22. 


TENDERS are invited for the REALIGNMENT of a 
SECTION of GODSTONE ROAD, Caterham, A.22 
(London-Eastbourne). 

The works include the Removal of about 200 lin. yd. 
of existing Kerb and the Provision of new Kerbs, 
350 cu. yd. of Excavation, and the Construction of 
450 sq. yd. of new Carriageway in Lean-Mix Concrete 
and 4in. thickness of Hot Rolled Asphalt, together 
with other incidental works. 

Copies of the Bill of Quantities, Specification, 
Drawing and Form of Tender may be obtained on 
application to the Engineer and Surveyor, Council 
Offices, Caterham, with a deposit of £2 2s. which is 
returnable upon receipt of a bona-fide Tender. 

Tenders, in the envelope provided, are to be 
returned to the undersigned not later than Noon on 
MONDAY, 8th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

B. J. SMERDON, 
Clerk of the Council. 

Council Offices, 

Caterham, Surrey. 
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CONTRACTS 


BUCKS. COUNTY COUNCIL. 
THE HIGHWAYS ACT, 1959—THE CODE OF 1892. 
CHESTNUT CLOSE, AMERSHAM. 


TENDERS are invited for the MAKING-UP of the 

ABOVE STREET. 

specification, Form of Tender and Contract and 
Bill of Quantities may be obtained from the County 
Surveyor, County Offices, Aylesbury. 

Applications must be accompanied by a remittance 

for £2 which will be refunded on receipt of a bona- 
fide Tender. 
_ Sealed Tenders must be delivered to the under- 
signed by FRIDAY, 19th May, 1961, in the envelope 
provided, endorsed ‘' Private Street Works—Chestnut 
Close," but not bearing any name or mark indicating 
the sender. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

R. E. MILLARD, 


Clerk of the Bucks. County Council. 
County Hall, 
Aylesbury. 
April, 1961. 


DURHAM _ COUNTY 
ANNUAL CONTRACTS. 


TENDERS are invited for the SUPPLY of MOTOR 
FUEL, BURNING OILS, LUBRICATING _ OILS, 
GREASES, MOTOR VEHICLE BATTERIES, RUBBER 
TYRES, RUBBER TUBES, RUBBER TYRE REMOULDS, 
and SPARKING PLUGS during the year ending 30th 
June, 1962. 

Forms of Tender, General Conditions, Special 
Conditions and Specifications for any of the above 
may be obtained from the County Engineer and 
Surveyor, Aykley Heads, Durham. 

Tenders, in plain sealed envelopes endorsed 
“Tender for ." are to be delivered to the 
undersigned not later than Noon on FRIDAY, 12th 
May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

K. HOPE, 


J. 
Clerk of the County Council. 


COUNCIL. 





Shire Hall, 
Durham. 


BOROUGH OF _ SCARBOROUGH. 
30,000-GALLON WATER TANK. 


TENDERS are invited for the SUPPLY, DELIVERY, 
ERECTION and PAINTING of a SECTIONAL STEEL 
WATER TANK, 28ft. x 16ft. x 12ft. deep, complete 
with roof, to be erected on prepared foundations near 
the existing WESTERDALE TREATMENT WORKS of 
the Water Undertaking. 

Particulars of requirements and Forms of Tender 
may be obtained from the undersigned, to whom 
sealed Tenders should be delivered not later than 
SATURDAY, 20th May, 1961. 

H. SOUTH, 
Water Engineer and Manager. 





Town Hall, 
_Scarborough. 


BOROUGH OF _ RAWTENSTALL. 
CLEARING OF CULVERT AND CONSTRUCTION OF 
ACCESS MANHOLES. 


TENDERS are invited for the CLEARING of a 
STONE CULVERT approx. 400ft. long, 4ft. Gin. wide 
x 3ft. Gin. high, which is partially blocked by debris, 
and the CONSTRUCTION of Three BRICK MANHOLES 
for future access. 

Contract documents may be obtained from_ the 
Borough Engineer and Surveyor, Town Hall, Bacup 
Road, Rawtenstall, Rossendale, Lancs. Sealed Tenders, 
in the envelope provided, must be returned to the 
undersigned not later than 12 Noon on MONDAY, 
ist May, 1961. 

The Council does not undertake to accept the 
lowest or any Tender. 


(Signed) COLIN CAMPBELL, 
Town Clerk. 
Town Hall, 
Rawtenstall, 
Rossendale, Lancs. 

_ 12th April, 1961. e 
URBAN DISTRICT COUNCIL OF 
CONNAH'S QUAY. 
CONSTRUCTION OF NEW COUNCIL OFFICES. 


TENDERS are invited for the proposed COUNCIL 
OFFICES, CONNAH'S QUAY, near Chester. 

Conditions of Contract and Drawings may be 
inspected at, and Bilis of Quantities and Form of 
Tender obtained from, the Architects, MESSRS. 
J. G. L. POULSON, L/F.R.I.B.A., 29 Ropergate, 
Pontefract, Yorkshire, on receipt of a deposit of 
£3 3s. which will be returned on submission of a 
bona-fide Tender not subsequently withdrawn. Closing 
date for applications to tender is SATURDAY, the 
6th May, 1961, and Tender documents will be 
furni$hed to tenderers one week after that date. 

Tenders, on the prescribed form, sealed in the 
envelope provided, and bearing no other mark or 
identification, must be forwarded to the undersigned 
so as to arrive not later than 10 a.m. on SATURDAY, 
the 3rd June, 1961. 

The Council do not undertake to accept the lowest 
or any Tender, and no reimbursement will be made 
for the cost of tendering. 


L. WILLIAMS, 
Clerk of the Council. 
Council Offices, 
High Street, 
Connah's Quay, 
Near Chester. 
20th April, 1961. 


KIRKHAM URBAN DISTRICT COUNCIL. 
STREET LIGHTING—FRECKLETON ROAD, KIRKHAM. 


TENDERS are invited for the SUPPLY, ERECTION 
and COMPLETE INSTALLATION of 14 Group ‘“B" 
CONCRETE LIGHTING COLUMNS, together with 
80-W MERCURY VAPOUR DISCHARGE LAMPS _ and 
all WIRING and ancillary gear, in FRECKLETON 
ROAD, Kirkham. 

Plan, Specification and Form of Tender can be 
obtained from the Surveyor to the Council at the 
address below. on receipt of a deposit of £2 2s.. 
which will be returned on receipt of a bona-fide Tender. 

Tenders, in olain sealed envelopes, endorsed 
“Tender—Street Lighting,”” must be delivered to the 
undersigned not later than Noon on TUESDAY, 
30th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

F. PICKUP, 


Clerk of the Council. 
Council Offices, 
Kirkham, 
Near Preston, 
Lancashire. 


SUPPLEMENT 273 
CONTRACTS 
ROYAL COUNTY OF _ BERKSHIRE. 


TENDERS FOR AERIAL SURVEYS. 
(1) NORTH BERKS. ARTER:AL ROAD. 
(2) NEWBURY WESTERN BYPASS. 


TENDERS are invited for the ABOVE and the 
PREPARATION of 1/2,500 SCALE PLANS. 

Contract documents and Drawings may be obtained 
from the County Surveyor, Shire Hall, Reading, on 
Payment of a deposit of £2, returnable after a 
bona-fide Tender has been received. 

Tenders to be lodged with the CLERK OF THE 
COUNCIL, in the envelope provided, not later than 
the date marked thereon. 


(COUNTY BOROUGH OF SOUTHAMPTON. 


Southampton C.B.C. invites TENDERS for the 
FOLLOWING CONTRACT on Bills of Quantities 
available early in May:— 

CONTRACT B.249.—Erection of One Three-storey 

Block in Traditional Construction, compris- 

10 Shops and 13 Dwellings, Harefield Estate. 

Applications for tender documents should be received 

by the BOROUGH ENGINEER AND SURVEYOR, 

Civic Centre, Southampton, by 10 a.m. on TUESDAY, 
2nd May, 1961. 


BOROUGH OF _ KIDDERMINSTER. 


TENDER_ FOR A170/12/5—EXTERNAL PAINTING 
TO MISCELLANEOUS PROPERTIES. 


FIXED-PRICE TENDERS are invited for the EX- 
TES Natin SRE Bic’ sueereRs ans ae Bh 
’ L S and - 

PRESSOR HOUSE. : or 
Tender documents and further information may be 
obtained from the Office of the Borough Engineer 
and Surveyor, 110 Mill Street, Kidderminster, and 
Tenders must be forwarded to the address below to 
arrive not later than 12 Noon on the 12th MAY, 1961. 


JOHN L. EVANS, 


T ierk. 
Town Hall, Soe 


Kidderminster. 
14th April, 1961. 


BOROUGH OF 


FIXED-PRICE TENDERS FOR REROOFING 150 
HOUSES (DORMAN LONG) AT LLANELLY. 


FIXED-PRICE TENDERS are invited for the 
COMPLETE REROOFING of 150 HOUSES at 
LLANERCH, Lianelly, with Three-ply Felt Roofing on 
existing Boarded Roofs, including the Removal and 
D.sposal of the existing Slates. 

Specification, Detail Plan and Form of Tender may 
be obtained from the Office of the Borough Architect, 
No. S, Goring Road, Lianelly, on payment of Two 
Guineas which will be returned on receipt of a bona- 
fide Tender which is not withdrawn. 

The Form of Contract will be the R.1.B.A. Form 
as adapted for use by Local Authorities. 

Tenders must be returned to the undersigned not 
later than Noon, MONDAY, 15th May, 1961, in the 
enveiopes suppl.ed. 

The Town Council do not bind themselves to accept 
the lowest or any Tender. 


SELWYN SAMUEL, 





Town Clerk. 
Town Clerk's Department, 
Town Hall, 
Lianeily. 
April, 1961. 


BOROUGH OF HARROW. 


TENDERS are invited for the BREAKING-OUT and 
RECONSTRUCTION of approx. 2,400 sq. yd. of 
REINFORCED CONCRETE CARRIAGEWAY with 
3,000 sq. yd. of Hot Rolled Asphait Surfacing, 400 
lin. yd. of Kerbing, 2,800 sq. yd. of Slab Paving, 
and ancillary works, in Improving the Junction of 
Pinner Road and Station Road, North Harrow. 

Drawings and Conditions of Contract may _ be 
inspected at the Office of, and a copy of the Form 
of Tender, Specification and Bills of Quantities 
obtained on application to, the Borough Engineer, at 
the Council Offices, 48 Uxbridge Road, Stanmore, 
Middlesex, on payment of Two Pounds, by crossed 
cheque made payabie to Harrow Corporation, return- 
able where a bona-fide Tender reaches me in time. 

Tenders, on prescribed forms, enclosed in a plain 
envelope bearing no_indication of the sender, and 
endorsed ‘* Tender—Pinner Road/Station Road im- 
provement,"’ must be delivered to my Office not later 
than 10 a.m. on TUESDAY, 16th May, 1961. 

The Council do not bind themselves to accept the 


towest or any Tender. 
DAVID PRITCHARD, 
Town Clerk. 
Harrow Weald Lodge, 
Harrow, Middx. 


BOROUGH OF ROMFORD. 
BURLAND ROAD PRIVATE STREET WORKS. 


TENDERS are invited for the CONSTRUCTION of 
approx. 1,500 sq. yd. of CARRIAGEWAY, consisting 
of Bitumen Macadam on Hardcore, together with 
Drainage, Kerbing, Paving, Lighting and other inci- 
dental works. ‘ 

Contract documents obtainable from Borough Engi- 
neer and Surveyor, Town Hall, Romford, on deposit 
of cheque for Two Guineas, returnable on receipt by 
the TOWN CLERK of a bona-fide Tender, in the 
envelope provided, by 12th MAY. 


HIEBBURN URBAN DISTRICT COUNCIL. 


INSTALLATION OF LAVATORY BASINS AND 
ALTERATIONS TO HEATING AND WATER SUPPLY 
SYSTEMS TO EXISTING COUNCIL HOUSES. 


The Council invite TENDERS for INSTALLING 
102 LAVATORY BASINS to the existing COUNCIL 
HOUSES in akin PRINCE oe an Ne ee 
HEDGELEY ROAD areas. enders are also i 
for ALTERING the HEATING and WATER SUPPLY 
SYSTEM in 32 HOUSES in the same area. 

Conditions of Contract may be seen and copies of 
the Specification, Bills of Quantities and Forms of 
Tender obtained from the Engineer and Surveyor. 
Council Offices, Argyle Street, Hebburn, on payment 
of a deposit of £2 2s., returnable on receipt of a 
bona-fide Tender. 

Tenders, submitted in the envelopes provided, en- 
dorsed ‘‘Tender—tnstallation of Lavatory Basins and 
Alterations to Heating and Water Supply Systems, 
and bearing no mark as to the identity of the sender, 
must be delivered to the undersioned not later than 
12 Noon, TUESDAY, Sth May, 1961. 

The Council — _pet bind themselves to accept the 
lowest or an ender. 
ve . W. KINGHORN. 


Clerk of the Council. 








Council Offices, 
Argyle Street, 
Hebburn, 
Co. Durham. 
April, 1961. 
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| SUPPLEMENT 


CONTRACTS 


COUNT) 


COUNCIL. 


ARGYLL 


CRAIGNURE PIER, MULL 

The County Council will shortly be issuing Contract 
documents and Drawings for the CONSTRUCTION of 
a TWO-BERTH CAR FERRY PIER in Craignure Bay, 
in the Island of Mull, in Reinforced Concrete, in the 
form of a Straight Arm 480ft. long, varying in width 
from 28ft. Gin. to 40it. over the outer 165fi., 
supported on Vertical and Raking R.C. Piles, together 
with Spring Fendering and all ancillary works. 

Contractors experienced in marine works, who are 
prepared to TENDER for the work, are asked to 
submit an application so that their names may be 
placed on a list of persons from whom Tenders may 
be _ invited 

The County Council do not bind 
invite Tenders {rom al! applicants, of 
lowest or any offer. 


themselves to 
to accept the 


Applications should be submitted to A M 
ROBERTSON, Consulting Engineer, Royal Bank 
Buildings, 10 East Princes Street, Helensburgh, by 
30th APRIL. 

A. D. JACKSON, 
County Clerk 
COUNTY BOROUGH OF NEWPORT. 

TENDERS are invited for PAINTING NEWPORT 

BRIDGE 


ral Conditions, Soecification and Bill of Quan 
une wae be obtained trom the Office of the Borough 
Engineer, Civic Centre, Newport, Mon., on production 
of the Boreugh Treasurer's receipt for a deposit of 
Two Guineas which will be returnable on receipt of 

na-fide Tender. 

Sendere, enclosed in the envelope provided and 
endorsed ‘‘ Newport Bridge Painting,’ and not bearing 
any name or mark indicating the sender, must reach 
the TOWN CLERK not later than 1 p.m. on TUESDAY 
9th May, 1961 


BENFLEET URBAN DISTRICT COUNCII 
FENCING—SEWAGE PUMPING STATION, 
SOUTH BENFLEET. 

Contractors are invited to apply to the Engineer 
and Surveyor to the Council, at these Offices, for 
particulars of this work, enclosing a deposit of £1 
which will be returned on receipt of a bona-fide 
es oe Contract will include the Provision and 
Erection of some 230yd. of Chain Link Fencing on 
Concrete Posts, and some 100yd. of Cleft Chestnut 


Fencing. 
Applications to be received not later than ist MAY 


D. GRUDGINGS 
Clerk of the Council 





Council Offices, 
Thundersley, 
Essex. 


PRESTATYN DISTRICT 


URBAN 
COUNCIL 





re invited for the MAKING-UP, under 
a, 2 RM 1959, Part IX, Private Street Works 
Code of 1892, of ALEXANDRA DRIVE, ST. MAR- 
GARET'S AVENUE, ST. ANNE'S AVENUE (Parts A 
and “°B"’) and HARDWYNN DRIVE, together with 
the Laying of a Surface Water Outfall Sewer 

Plans, Sections, Specification, Conditions cf Con 
tract, Form of Tender and Bills of Quantities may be 
obtained from T. GRANT, M.!.Mun.E., Engineer and 
Surveyor, Council Offices, Prestatyn, Flintshire. 

The work consists mainly of approx. 577 sq. yd. 
of Pitching and 4,200 sa. yd. Macadam Surfacing to 
Carriageways, 740 lin. yd. of Kerbing, 1,225 lin. yd 
of Channelling, 2,280 sq. yd. of Macadam Footpaths. 
and 400 lin. yd. of Surface Water Sewer, and all 

ntal works. a 
—o in plain sealed envelopes endorsed Sea 
View Estate—Private Street Works,"’ must be delivered 
to the undersigned not later than 12 Noon on 
THURSDGY, 11th May, 1961. 

The Council does not bind 

Tender 
ne }. PATTERSON, 


Clerk of the Council 


itself to accept the 


Council Offices, 
Prestatyn, Flints. 
13th April, 1961 


co VENTRY CORPORATION. 


TENDERS are invited for ERECTION and COM- 
PLETION of FIRST INSTALMENT of WALSGRAVE 
Cc. of E. PRIMARY SCHOOL, comprising Two Class- 
rooms, Assembly Hall, and ancillary accommodation, 

Light Steel Frame Construction. 
= Two Guineas deposit by 29th APRIL, payable to 
Coventry Corporation for documents (refundable on 
return of documents and receipt of Tender by closing 
date). 

Completed Tenders. by MAY to CITY 
ARCHITECT, Council House. 


SourTn c ARDIGANSHIRE 
WATER BOARD. 








25th 


MAINLAYING CONTRACT NO. 82. 

FIXED-PRICE TENDERS are invited from experi 
enced contractors for the LAYING of WATER MAINS 
in FIVE LOCALITIES. L 

The works comprise approx. 700 lin. yd. of 4in. 
dia., 10,150 lin. yd. of 3in. dia., and 1,100 lin. yd. 
of 2in. dia. Asbestos-cement Pipes, and ancillary 
works connected therewith. 

Contract documents and Drawings may be obtained 
from H. PROTHERO, M.A., M.1.C.E., 36 Alban Square, 
Aberaeron, upon payment of a deposit of £3 3s. which 
will be refunded on the receipt of bona-fide Tenders 
not subsequently withdrawn, and the return of Tender 
documents and Drawings. 

Tenders, in plain’ sealed envelopes endorsed 
“Tenders for Mains Extensions—Contract No. 52," 
must be delivered to the undersigned not later than 
Noon on 9th MAY, 1961. 


J. E. R. CARSON, 
Clerk to the Board. 
Swyddfa'r Sir, 
Aberystwyth. 


ENDERS invited for CONSTRUCTION of Two 
BRIDGES, approx. value £120,000. Speed of 
start and completion essential. 
Write Box X.4001, ‘‘The Contract journal." 


7 AVAILABLE, Camberley arez, 3,000 cu. yd. 
earth filling, no refuse, next 12 weeks.—BRYAN 
WATTRIDGE (PUBLIC WORKS), LTD., The Sandpits, 
Seale, Farnham, Surrey. Telephone: Runfold 2229. 





For Contracts received too late for 
classification see page 281 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 
NA FIORAL CGCOAL BOARD. 
CIVIL/STRUCTURAL ENGINEERS. 


APPLICATIONS are invited for POSTS on the 
PERMANENT STAFF of the Chief Civil Engineer of 
the National Coal Board, East Midlands Division. 

Salaries, according to age, experience and qualifica- 
tions, range from £665 to £1,550 a year. 

The duties involve the design and execution of large 
colliery projects and reconstruction schemes. Appli- 
cants should have some experience of one or more 
of the following works, preferably for industrial 
projects: Steel or reinforced concrete design and 
construction; industrial building construction; drain- 
age and sewerage; railway sidings and their ancillary 
services. 

Candidates should be Corporate Members or 
Graduates of the Institution of Civil or Structural 
Engineers, or should be making good progress towards 
obtaining a professional qualification. 

Applications, giving age and full details of qualifica- 
tions and experience, should be addressed to 
DIVISIONAL CHIEF STAFF OFFICER, National Coal 
Board, East Midlands Division, Sherwood Lodge, 
Arnold, Nottingham. Please quote ‘' §.V.1113." 


(GLOUCESTERSHIRE COUNTY COUNCIL. 





VACANCIES for ASSISTANT ENGINEERS at Head- 
quarters. Candidates with Parts ! and I! of 1.C.E. 
Examination eligible for Grades A.P.T. Ill IV, other- 
wise Grades A.P.T. | or II, based on experience and 
qualifications. Car allowance up to 1,199 c.c. 

Application Forms from, and returned not tater 
than 8th MAY, 1961, to the County Surveyor, Quay 


Street, Gloucester 
GUY H. DAVIS, 
Clerk of the County Council 
Shire Hall, 


Gloucester 
C OUNTY BOROUGH OF BURY. 
APPLICATIONS invited for the APPOINTMENT of 
TWO TEMPORARY CIVIL ENGINEERING CLERKS OF 
WORKS for the following works: 

(1) Sewerage.—Applicants should have had 
experience in dealing with contracts for 
large sewering schemes and reinforced con- 
crete works. The duration of the work is 
expected to be 18-24 months. 

(2) Sewage Works’ Extensions. — Applicants 
should be capable of dealing with large 
contracts covering all aspects of sewage 
works construction. The duration of the first 
contract is approx. six months, but it is 
possible that the appointment will be 
extended for a period of up to five years 
until the completion of the first stage 
extensions. 

The salary for the above appointments is Misc. 
Grade VI (£7G60-£82S). 

Applications, stating age, experience, present and 
previous appointments, and salary, together with the 
names of two referees, must reach me by 26th APRIL, 


1961. 
EDWARD S. SMITH, 
Town Clerk. 





Town Hail, 
Bury. 
_ 4th April, 1961. Be Dae ce Bs 


METROPOLITAN BOROUGH OF 
ST. MARYLEBONE. 


DISTRICT INSPECTOR REQUIRED, Borough 
Engineer's Department. Grade Miscellaneous V 
(£685-£760), plus London Weighting. Permanent, 
superannuable appointment. Five-day week. Staff 


canteen. Candidates should possess all-round know- 
ledge and experience of construction and maintenance 
of highways by contract and direct labour, together 
with control of manual staff. 

Write ESTABLISHMENT OFFICER, Town Hall, St. 
ue W.1, for application form, returnable by 
st ° 


BOROUGH OF MARGATE. 
BOROUGH ENGINEER'S DEPARTMENT. 


APPLICATIONS are invited from suitably qualified 
candidates for the POST of PLANNING ASSISTANT 
in the Borough Engineer's Office, salary in accordance 
with A.P.T. Ill (£960, rising by annual increments 
to a maximum of £1,140 p.a.). 

Applicants should have haa wide experience in 
planning matters in the Office of a Local Authority. 

Applications, giving details of experience, and the 
names of two referees, and endorsed ‘ Planning 
Assistant,"’ are to be received by the Borough Engineer 
and Surveyor, 38 Grosvenor Place, Margate, by 
SATURDAY, 29th April, 1961. 

The Council will assist in the provision of housing 
accommodation if required, and candidates should 
disclose whether they are related to any member or 
Chief Officer of the Council. 

T. F. SIDNELL, 
Town Clerk. 
Town Clerk's Office, 
40 Grosvenor Place, 


Margate. Z 
BOROUGH OF EALING. 
TEMPORARY RESIDENT MAIN DRAINAGE 


ENGINEER REQUIRED. Salary £1,600 p.a. inclusive. 
Experience in construction of sewers in trench and 
heading, and reinforced concrete essential. Contract 
commencing May, 1961, approx. 
Application Forms, with full particulars and 
Conditions of Service, from BOROUGH SURVEYOR, 
Hs Hall, Ealing, W.S. Closing date: 1st MAY, 


Criry OF CARD IF F. 
CORPORATION WATERWORKS. 


APPLICATIONS are invited for the FOLLOWING 
PERMANENT APPOINTMENTS on the Staff of the 
Water Engineer and Manager: 

(a) Engineering Assistant, A.P.T. Grade Ill 
(£960-£1,140 p.a.). 

(b) Junior Engineering Assistant, A.P.T. Grade I! 
(£81S-£875 p.a.). 

Candidates for Post (a) should possess a University 
Degree in Civil Engineering, or passed Parts A" and 
“B" of the Examination of the Institution of Civil 
Engineers. 

Candidates for Post (b) should have experience of 
the supervision of mainlaying. 

General Conditions of Appointment can be obtained 
from the Water Engineer and Manager, Municipal 
Offices, Greyfriars Road, Cardiff, and applications, 
stating age, previous experience, and qualifications, 
together with the names of two referees, should reach 
the undersigned, in envelopes appropriately endorsed, 
not later than the 25th APRIL, 1961. 


S. TAPPER-JONES, 
Town Clerk. 





City Hall, 
Cardiff. 
March, 1961. 


April 20 196] 


APPOINTMENTS VACANT 
CEN PRAL ELECTRICITY GENERATING 
BOARD, 


TRANSMISSION PROJECT GROUP, GUILDFORD. 

ENGINEERS who are Corporate Members of one 
of the recegnised Engineering Institutions, by examina- 
tion, and/or hold ar appropriate University Degree 
are REQUIRED in the Civil Engineering Department: 

(a) Senior Assistant Engineers, within the Salary 
scales £1,650-£2,085 or £1,850-£2,395. 

(b) Second Assistant Engineers, within the salary 
scales £1,400-£1,830 or £1,535-£1,950. 

The duties of successful applicants will be concerned 
wth the construction by contract of civil engineering 
and bu.lding work required in connection with the 
«stabl shment or extension of high-vo:tage sub-stations 

These vacancies cccur by reason of the heavy pro- 
gramme of construction which is to be carried out 
in order tc mect the continuing growth in the demand 
for electricity. 

Applications, stating age, qualifications. experience 
present pcsition and salary, should be forwarded to 
D. M. PORTER, Group Administrative Officer, Centra! 
Electricity Generating Board, Transmission Project 
G coup, Burymead House, Portsmouth Road, Guildford 
Ouray: not later than MONDAY, Ist May, 1961. ' 

ease mark envelope ‘ Confident'al"’ an 
Ref. Cj) 9 61. — cae 


HERTFORDSHIRE COUNTY COUNCIL. 
HIGHWAYS DEPARTMENT. 


™ Ske are invited from candidates with 
xperience in civil engineering or building trad 

APPOINTMENT as CLERK OF WO Ks on rans 
improvement schemes. Salary £14 11s. to £15 145 
per week, dependant upon experience. Applications at 
once, stating whether able to drive a car and giving 
details of experience and age, together with the 


names of two referees, to the CO Y 
County Hall, Hertford. ——— 


‘THURROCK URBAN DISTRICT COUNCIL. 
ENGINEER AND SURVEYOR'S DEPARTMENT. 


APPOINTMENT OF TEMPOR 
CIVIL ENGINEERING CLERK OF WORKS, 











APPLICATIONS are invited for the 
APPOINTMENT at a salary, Miscellaneous Grade vir 
£825 per annum (maximum), plus £1 16s. 7d. per 


week differential payment. Applicant 

considerable experience in the supervision at wa 

engineering contracts, particularly in the construction 

of sewers, pumping stations and roads. Appointment 

terminable by one week's notice on either side. 
Applications, stating age, qualifications and 

experience and quoting three referees. to the CLERK 


OF THE COUNCIL, Council Offices, Gra s 
ZSth APRIL. 1961. Canvassing : disquetingy 
elationship with members the 


or i 
Council must be disclosed. CEO CUES OF. Te 


WINCHESTER RURAL 
COUNCIL 


HOUND (NETLEY ABBEY) SEWERAGE. 


APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS inv'ted {-nm exoerience 
aor the waoder Un of RESIDENT ENGINEER Ce 
Suoerv se, under the direction of Consulting E 
MESSRS. LEMON AND BLIZARD, SeuthomeinnS 
sewerage contract at Netiev Abbey, near Southampton 

The contract comprises the laying of about 12 mile 
of 12in, dia. relief sewer in concrete and spun-iron 
pipes, including the construction of manholes and 
interconnections with the existing sewerage svstem 

The salary will be in the range £1,100 to £1,400 
per annum, according to exoerience, and the initial 
apoointment is expected to last about four months 
and will be terminable by one month's notice on either 
side. It is anticipated that a further maior sewerage 
and sewage disposal works contract will be started 
later this vear, for which a car allowance will be 
paid, and the successful applicant, should he so wish, 
‘vill be favourably considered for the appointment of 
— Engineer for that scheme. 

Pplicants should apply to the undersign 
later than 3rd MAY, giving full particulars a son 
qualifications and exverience, together with the names 


of two responsibie Engineers to whom reference may 
he made 


DISTRICT 


R. W. PARTINGTON, 


Clerk of the Council. 
4S Romsey Road, ? 


Winchester 


RURAL DISTRICT OF ROCHFORD. 
ENGINEER AND SURVEYOR'S DEPARTMENT. 


The FOLLOWING POSITIONS provide considerable 
engineering experience in a rapidly developing area 
of a population of upwards of 28,000: 

Assistant Engineers (Two) (Established). Salary 
within the A.P.T. Grade Ill (£960-£1,140 
p.a.). Applicants should be in possession of 
the Testamur of the Institution of Municipal 
Engineers, or Parts | and tI of the Institution 
of Civil Engineers Examination. 

N.J.C. Service Conditions. Housing accommodation. 
S-day week. Car loan. Canvassing forbidden. 

Further details and Application Forms, from the 
undersigned, returnable by Sth MAY, 1961. 


S. C. HARRIS, 
Clerk of the Council. 
Council Offices, 
Rochford, Essex. 
11th April, 1961. 


THAMES VALLEY BOARD. 


APPLICATIONS are invited from suitably qualified 
persons for the FOLLOWING APPOINTMENTS: 

(a) Engineering Assistant—Salary A.P.T. IV 
(£1,140-£1,310). 

(b) Engineering Assistant—Salary within Grades 
A.P.T. Wb IV (£960-£1,310). 5 s 

Applicants should be Chartered Civil Engineers with 
seme years of experience of water supply engineering. 

The Board is responsible for the water supply over 
a large area of Berkshire and South Oxfordshire, and 
has a large programme of capital works involving the 
development of new _ boreholes, pumping stations, 
modernisation of existing stations, and the design and 
construction of new reservoirs, water towers and trunk 
mains. 

Appointments are subject to the National Scheme 
of Conditions of Service, the Provisions of the Local 
Government Superannuation Acts, 1937-53, ard the 
passing of a medical examination. . 

Applications, stating age, qualifications and experi- 
ence, together with the names and addresses of two 
reterees, should be sent to the Engineer and Manager, 
16 20 The Forbury, Reading, not later than 1st MAY, 


1961. 
7 O. KEAN, M.1.C.E., M.1.Mech.E., 
M.1.W.E., 
Engineer and Manager. 


WATER 





April 20 1961 


APPOINTMENTS 


TRAL ELECTRICITY 
CEN rR BOARD. 


EASTERN DIVISION. 


VACANT 
GENERATING 





APPLICATIONS are invited for 





the FOLLOWING 


ENT SUPERANNUABLE POSTS in_ the 
acne Electrical Department (Cockfosters, North 
London): 


Second Assistant Engineer (Civil) (S.V. No. 1485). 
Salary range £1,435-£1,670 p.a. (inclusive 
of London Weighting). : 
The duties will include the design of civil 
engineering and building work associated 
with the construction of grid sub-stations, 
supervision of site exploration and survey 
work, programming of civil works drawings, 
and the preparation of tender documents. 
Applicants should have technical qualifica- 
tions equivalent to Corporate Membership 
of the Institution of Civil Engineers, and 
must have had experience in the construc- 
tion of grid sub-stations. 

Quantity Surveyor (Third Assistant Engineer) 
(S.V. No. 1486). Salary range £1,335- 
£1,550 p.a. (inclusive of London Weighting). 
The duties will include taking-off and the 
complete preparation of the bills of quan- 
tities for civil engineering and building work 
associated with the construction of grid sub- 
stations, examination of tenders, interim 
valuations and final accounts. 

Applicants must be qualified and have had 
experience in this type of work. 

Surveyor (Fourth Assistant Engineer) (S.V. 
No. 1487). Salary range £905-£1,140 p.a. 
(inclusive of London Weighting). 

The duties will include site survey work and 
levelling associated.with the construction of 
grid sub-stations and overhead lines, setting- 
out, site measurements, and genera! assist- 
ance to the Quantity Surveyor. 
Applicants should possess H.N.C., or its 
equivalent, and must have had experience 
in this type of work and in the use and 
maintenance of surveying instruments. 
Applications, quoting the appropriate Reference 
S.V. No., stating age, qualifications, experience, and 
present position, should be sent to the CONTROLLER, 
Central Electricity Generating Board, Eastern Division, 
West Farm Place, Chalk Lane, Cockfosters, Barnet, 
Herts., to arrive not later than 29th APRIL, 1961. 


BoROoU GH OF MACCLESFIELD. 
ASSISTANT ENGINEER. 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT in the Borough Engineer's Depart- 
ment. Salary A.P.T. JWN/IV (£960-£1,310  p.a.). 
Commencing salary according to experience. Applicants 
must hold an appropriate qualification. 

Particulars obtainable from the Borough Engineer, 
Town Halil, Macclesfield, to whom applications should 
be delivered not later than SATURDAY, 6th May, 
1961. 

Housing accommodation wiil be provided if required. 

WALTER ISAAC, 
Town Clerk. 








Town Hall, 
Macclesfield. 


BOROUGH OF 
CLERK OF WORKS. 


BEXLE Y. 





Salary up to £20 per week, according to experience. 
The appointment is temporary (approx. six months 
in the first instance). 

Applicants must have had experience in supervising 
the construction under contract of surface water sewers 
and road works, including setting-out, measuring-up, 
keeping records, etc. 

Forms of Application and Conditions of Appoint- 
ment are obtainable from the Borough Engineer, 
West Lodge, Broadway, Bexleyheath, Kent, to whom 
completed applications must be returned by 9th MAY, 
1961 Canvassing will disqualify. 

ARTHUR GOLDFINCH, 
Town Clerk. 


City AND COUNTY OF BRISTOL. 


CHIEF ASSISTANT ENGINEER (BRIDGES AND 
STRUCTURES), J.N.C. SCALE “B" (£1,490- 
£1,670 PER ANNUM). 


APPLICATIONS invited for THIS POST in the City 
Engineer and Planning Officer's Department. 

Candidates should have obtained a British University 
Degree in Civil Engineering and or passed Associate 
Membership Examination of Institution of Civil 
Engineers, Testamur of Institution of Municipal 
tngineers, or Associate Membership Examination of 
Institution of Structural Engineers, and must have had 
considerable experience in all branches of civil 
engineering as carried out in a busy Municipal 
Engineer's office, be capable of designing and super- 
vising construction of large structures in reinforced 
concrete and steel, and be able to take control 
of a large drawing office. 

Post permanent, pensionable; medical examination 
S-day week; staff restaurant tacilities. 

Housing needs of successful candidate will receive 
favourable consideration. 

Applications should be arranged in following order 
Age, nationality and whether married or single 
education; training; professional qualifications: present 
Post with salary and date of appointment; previous 
posts with salaries and dates of appointment; details 
of experience; any further remarks in support of 
application; notice required to terminate present 
appointment; whether related to a member or a senio: 
oficer of the Council; names of two referees 

Canvassing disqualifies. 

Applications to CITY ENGINEER AND PLANNING 
OFFICER, Cabot House, Deanery Road, Bristol, 1, by 
8th MAY. 


CITY OF CANTERBURY. 


APPOINTMENT OF TEMPORARY RESIDENT 
ENGINEER ON RING ROAD AND A.2 DIVERSION 
ROAD CONSTRUCTION SCHEME. 


APPLICATIONS are ABOVE 
APPOINTMENT. 

Candidates must have appropriate qualifications and 
must have had considerable experience in highway 
engineering, including the supervision of large-scale 
road and prestressed reinforced concrete bridge works. 

The appointment is temporary, and the salary will 
be at the rate of £1,500 per annum, inclusive of all 
allowances for lodging, subsistence, travelling, etc. 
The duration of the contract will be approximately 
two years. 

Applications, stating age, qualifications and full 
details of experience, with the names of two referees, 
should reach the undersigned not later than WEDNES- 
DAY, 3rd May, 1961. 

(Signed) J. E. RHODES, 
f City Engineer. 

Municipal Buildings, 


Dane John, 
Canterbury. 


invited for the 
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APPOINTMENTS VACANT 
BAST SUSSEX COUNTY COUNCIL. 


ASSISTANT REQUIRED in Survey and Playing 
Fields Section of County Architect's Department. 
Scope of work will include site surveying and level- 
ling, construction and maintenance of playing fields, 
land drainage, and minor private roadworks and paved 
areas, boundary fencing, etc. 

Applicants should be good Draughtsmen, and an 
ability to draft specifications for minor works of the 
above nature will be an advantage. 

Salary up to £815 p.a., according to experience. 

Applications, giving full particulars and the names 
of two referees, to reach the COUNTY ARCHITECT, 
County Hall, Lewes, not later than 1st MAY, 1961. 


BOROUGH OF HARROW. 
APPOINTMENT OF TEMPORARY CLERK OF WORKS 
(ENGINEERING). 


APPLICATIONS are invited for THIS TEMPORARY 
APPOINTMENT in the Borough Engineer's Depart- 
ment. Applicants should be experienced in supervising 
road construction, improvement, and main drainage 
works. 

Salary £18 Ss. per week. 

Application Forms obtainable from me, to whom 
they should be returned, not later than FRIDAY, 


Sth May, 1961. 
DAVID PRITCHARD, 


Town Clerk. 
Harrow Weald Lodge, 


i Se as 
BOROUGH OF WORTHING. 
APPOINTMENT OF BOROUGH ARCHITECT. 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT at a commencing salary of £2,250 
p.a., rising by annual increments of £75 to a maxi- 
mum of £2,625 p.a. in accordance with the scales of 
salaries of the Joint Negotiating Committee for Chief 
Officers of Local Authorities. 

Applicants, in addition to being qualified Architects, 
should hold qualifications with regard to town plan- 
ning and have had considerable practical experience 
in the design and erection of educational and other 
municipal buildings, and the implementation of a 
town planning scheme. 

The successful applicant will be the Chief Officer 
of the Corporation in charge of the architectural, 
town planning and buildings sections of the Corpora- 
tion and will be responsible for a direct labour force 
of approx. 130 men dealing with the maintenance 
and repair of all municipal buildings, viz., housing, 
schools, and general municipal properties. 

Applications, stating age, qualifications and experi- 
ence, and giving the names and addresses of two 
referees, should reach the undersigned not later 
than 8th MAY, 1961. 


ERNEST G. TOWNSEND, 


Town Clerk. 
The Town Hall, 


Worthing. 


BOROUGH OF SURBITON. 


APPOINTMENT OF SENIOR ASSISTANT ENGINEER, 
A.P.T. IV. 


APPLICATIONS are invited for the APPOINTMENT 
of SENIOR ASSISTANT ENGINEER, Grade A.P.T. IV 
(£1,250-£1,310 p.a. plus London Weighting). 

Applicants should have passed the Final Examina- 
tion of either the Institution of Civil Engineers or 
the Institution of Municipal Engineers, and have had 
good experience in municipal engineering. 

The appointment is subject to: (a) The Provisions 
of the Local Government Superannuation Acts, 1937 
to 1953; (b) the successful candidate passing a 
medical examination; (c) the Provisions of the 
National Scheme of Conditions of Service. A casual 
user allowance for a car not exceeding 1,199 c.c. 
will be paid. 

Living accommodaticn will be provided (if necessary) 
for the successful applicant. 75 per cent. of approvea 
removal expenses will be paid. 


APPLICATIONS should be_ delivered to R. 
THIRLWAY, M.1I.Mun.E—., M.1.Struct.E., Registerea 
Architect, Borough Engineer and Surveyor, at these 


Offices by Ist MAY, 1961. 
Application Forms may be 


obtained 
undersigned. 


from the 


JOHN H. A. CRUNDELL, 


Town Clerk. 
Council Offices, 


Surbiton. 
11th April, 1961. 


BOROUGH 


(Population approx. 


OF ENFIELD. 
110,000. 12,400 acres.) 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


Area 


APPOINTMENT OF ENGINEERING ASSISTANTS. 


APPLICATIONS are invited for the PERMANENT 
APPOINTMENTS of ENGINEERING ASSISTANTS in 
accordance with Grades A.P.T. | and A.P.T. | and Il 
of the National Scheme of Conditions of Service 
(£645-£81S and £645-£960 p.a., respectively) plus 
the appropriate London Weighting allowance. 

The commencing salary will be fixed at a point 
within the appropriate Scale commensurate with quali- 
fications and experience, and opportunities will be 
afforded to gain experience in all phases of Municipal 
Engineering. 

Saturday mornings are normally free from duty. 

Application Forms are obtainable from the Borough 
Engineer and Surveyor, H. D. PEAKE, M.Sc.(Eng.), 
7 Little Park Gardens, Enfield, Middlesex, and should 
be returned as soon as possible in the endorsed 


envelope provided. 
CYRIL E. C. R. PLATTEN, 
Town Clerk. 
Civic Centre, 
Enfield, 
Middlesex. 


Corey OF CARLISLE 
CITY ENGINEER'S DEPARTMENT. 


APPLICATIONS are invited for the POST of 
RESIDENT ENGINEER to supervise a contract for the 
construction of a trunk sewer, work on which is 
estimated to last approx. 18 months. 

The appointment is temporary, for the duration 
of the above contract, but subject to satisfactory 
service and to approval being obtained to similar 
works now being prepared, may be extended for the 
duration of the proposed works. The salary offered 
is £1,300 per annum. 

Applications, with details of qualifications, experi- 
ence and age, and the names and addresses of two 
referees, are to be received by th CITY ENGINEER, 
18 Fisher Street, Carlisle, not later than 1st MAY, 


1961. 
H. D. A. ROBERTSON, 
Town Clerk. 





SUPPLEMENT 275 
APPOINTMENTS VACANT 
B UCKS. COUNTY COUNCIL. 


HIGHWAYS AND BRIDGES DEPARTMENT. 


TRUNK ROAD, A.4. 


SLOUGH-MAIDENHEAD BY-PASS—CONTRACT 
NO. 2. 





APPLICATIONS are invited for the FOLLOWING 
&PPOINTMENTS on the Resident Engineer's Staff: 

(a) Senior Assistant Engineer—at a salary in 
the range £1,400 x £5C——-£1,450 p.a. 

(b) Junior Testing Engineer—at a salary in the 
range £1,000 x £5C0—£1,200 p.a. 

(c) Cost Clerk—at a fixed salary of £800 p.a. 

Applicants for appointment (a) should be Corporate 
Members by examination of the Institution of Civil 
Engineers and/or the Institution of Municipal 
Engineers, and should have had some experience of 
supervising road and bridge contracts. The primary 
purpose of this appointment will be to deal with 
quantities, measurements and certificates. If the person 
appointed provides a motor car for use in connection 
w.th his duties, he will be paid an appropriate 
travelling allowance. 

Applicants for appointment (b) 
possess a suitable qualification and should, in any 
case, have some knowledge and experience in 
laboratory work and in the testing of materials. 

Applicants for appointment (c) should have some 
experience in measurement for, and preparation of, 
certificates. 

The appointments are temporary, for a minimum 
period of two years, and the successful candidates 
will be based at Siough and wili be expected to 
res.de in the vicinity. 

The appointments are subject to the Local Govern- 
ment Superannuation Acts, and to the successful candi- 
dates passing a medical examination. The appointments 
are also subject to the National Scheme of Conditions 
of Service for Local Authorities’ Administrative, Pro- 
fessicnal, Technical and Clerical Services, and such 
other conditions as may from time to time be adopted 
pss the Council, and to one month's notice on either 
side. 

A weekly allowance of 25s. and return fare home 
at intervals of two months may be paid for six 
months to newly appointed married officers of the 
County Council unable to find accommodation. 

This contract includes some five miles of motor- 
way, five miles of ancillary roads, and 10 major 
bridges, and will ultimately form part of the South 
Wales Motorway 

Application Forms and further particulars are 
obtainable from the County Surveyor, County Offices, 
Aylesbury, to whom completed forms must be returned 
hy WEDNESDAY, 10th May, 1961. 


R. E. MILLARD, 
Clerk of the County Council. 


should preferably 


County Hall, 
Aylesbury. 


COUNTY BOROUGH OF NEWPORT. 


APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS in the Borough Engineer's Depart- 
ment: 

(i) Two Engineering Assistants, Grade A.P.T. 
HIV. (£960-£1,310). 
(ii) One Planning Assistant, Grade A.P.T. III/IV 
(£960-£1,310). 
di) ees Assistant, Grade | (£645- 
). 

The commencing salary for each appointment wili 
be at any point within the Grades and will depend 
upon experience and qualifications. 

A S-day week is in operation, and approved 
furniture removal expenses will, if warranted, be paid. 

Applications, with copies of two recent testimonials, 
should reach the BOROUGH ENGINEER, Civic Centre, 
Newport, Mon., by 11th MAY, 1961. 


BOROUGH 


OF EALING. 


nae oe ? 

(1) SENIOR ENGINEERING ASS!ISTANT REQUIRED, 
A.P.T. IV (£1,185-£1,355 inclusive). Car allow- 
ance. 

(2) SURVEYING ASSISTANT for Civil Engineering 
Surveys, A.P.T. Il (£855-£1,000 inclusive). 

(3) TEMPORARY RESIDENT MAIN DRAINAGE 
ENGINEER for construction of sewers in trench 
and heading (£1,600). y 

Application Forms, with full part:culars and Condi- 
tions of Service, from Borough Surveyor, Town Hall, 

Ealing, W.S5S. 

Closing dates: (1) and 

(3)——-1st MAY, 1961. 


(2)—8th MAY, 1961; 
E. J. COPE BROWN, 


Town Clerk. 


BOROUGH OF WORTHING. 


APPOINTMENT OF ASSISTANT ENGINEERS. 


APPLICATIONS are invited for the APPOINTMENT 
of ASSISTANT ENGINEERS in the Borough Engineer's 
Department on Grade A.P.T. II /IV, i.e., £960-£1,310 
per annum, commencing salary according to experience 
and qualifications. , 

Candidates should preferably have had experience in 
a Municipal Engineer's Department. 

The appointment will be subject to the National 
Scheme o» Conditions of Service of Local Government 
Officers, to the provisions of the Local Government 
Superannuation Acts, and to the successful candidate 
passing satisfactorily a medical examination. 

Applications, stating age, qualifications, experience, 
present and past appointments, with dates, and accom- 
panied by copies of two recent testimonials, should 
be submitted to the Borough Engineer and Surveyor, 
Town Hall, Worthing, not later than the Ist MAY, 


1961. 
ERNEST G. TOWNSEND, 


J : Town Clerk. 
WELLAND RIVER 





BOARD 
AND SOUTH HOLLAND LAND DRAINAGE 
BOARDS. 


ASSISTANT ENGINEER (SPECIAL STAFF). 

APPLICATIONS are invited for the ABOVE POST 
in the salary range A.P.T. IN/iV (£81S-£1,310), 
according to qualifications and experience. Preference 
will be given to applicants who have obtained a degree 
or passed some part of their professional examinations. 

The duties will include the design and supervision 
of major land drainage works, pumping stations, etc., 
and will provide the necessary experience for com- 
pletion cf professional qualifications. Subject to satis- 
factory service, the appointment will last at least 
two years. The appointment will be superannuated. 
A car will be required, with a travelling alloiwance in 
accordance with the N.j.C. Scales. : 

Applications, stating age, qualifications anc experi- 
ence, together with the names of two referees, must 
reach the undersigned on or before MONDAY, 8th 


May, 1961. 
R. L. G. BAXTER, B.Sc., A.M.1.C.E., 
Chief Engineer. 
Welland House, 
Double Street, 
Spalding, Lincs. 








SUPPLEMENT 


APPOINTMENTS VACANT 
BOROUGH OF LYMINGTON. 


APPOINTMENT OF DEPUTY GENERAL AND 
HIGHWAYS FOREMAN. 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT at a salary in accordance with Misc. 
Grade III, rising by annua! increments from £555 to 
£62S per annum. 

The commencing salary will be within the approved 
scale, according to experience, and the appointment 
is permanent and superannuable. Applicants should 
hold a current driving licence. Housing accommoda- 
tion will be made available if required. 

The person appointed will be responsible, through 
the Borough Engineer, to assist the General Foreman 
in the management of the Highways Direct Labour 
organisation, controlling approx. 80 men. 

Applicants must have a sound knowledge of all 
branches of roadmaking, and have experience in the 
control of workmen. 

Applicants, who should not be more than 55 years 
of age, should apply, in their own handwriting, on 
a form to be obtained from the Borough Engineer. 

Applications should be addressed to the Borough 
Engineer, Town Hall, Lymington, not later than Noon 
on MONDAY, 8th May, 1961. 

A. L. SLATER, 
Town Clerk. 


Town Hall, 
Lymington. 
ARMAC CIVIL ENGINEERING, LTD., have 
vacancies on their outside contract staff for 
OFFICE MANAGERS) and _ ASSISTANT OFFICE 
MANAGERS, and SITE CLERKS to train as Office 
Managers. Good remuneration and prospects of 
advancement, continuity of employment to suitable 


applicants experienced in any of the above positions, 
who are prepared to travel.—Apply in writing, stating 
details of previous employment (which will be 


age, 
treated as strictly confidential), to Personnel Officer, 
TARMAC CIVIL ENGINEERING, LTD., Ettingshail, 


Wolverhampton. 


— and JUNIOR CIVIL ENGINEERS REQUIRED 

by contractors, for site work in_various parts of 
East Midlands and Lincolnshire. Senior Engineers 
should have contracting experience, particularly in 
R.C., or road or airfield construction. Experience not 
essential for Junior Engineers. Permanent positions for 
suitable applicants, with opportunities for varied 
experience and advancement. Superannuation after 
trial period.—A. MONK AND CO., LTD., P.O. Box 
No. 4, Stamford, Lincs. 


OVERSEAS VACANCIES FOR ENGINEERS 


Vacancies exist for ENGINEERS with about 10 or 
more years’ experience in civil engineering contracting, 
on an interesting project in South America. Married 
quarters available. 


WRITE BOX V.3833, “THE CONTRACT JOURNAL.” 


HE LONDON FERRO-CONCRETE CO., LTD., 
REQUIRE a SENIOR ESTIMATOR experienced in 
tendering for building and civil engineering work. 
Pension scheme. Possible assistance with housing. 
Apply, giving full details, age, experience, and salary 
required, to Chief Estimator, THE LONDON FERRO- 
CONCRETE CO., LTD., Maxted Close, Hemel Hemp- 
stead, Herts. Tel.: Boxmoor 3810. 


ENERAL FOREMEN and GANGERS REQUIRED 

for civil engineering contracts in the Midlands 
area.—Apply in writing to Personnel Officer, TARMAC 
CIVIL ENGINEERING, LTD., €Ettingshall, Wolver- 
hampton. 


XPERIENCED ESTIMATOR REQUIRED by civil 
engineering contractors in the West Riding of 
Yorkshire. Applicants should have considerable site 
experience and be able to estimate for medium-sized 


projects with the minimum of supervision. The appoint- 
good conditions of 


ment is permanent and offers 

employment. A _ contributory pension scheme is in 
operation. — Write Box V.3942, ‘The Contract 
Journal.” 


ENIOR ESTIMATOR REQUIRED to work in New- 
castle. Experienced in pricing bills of quantities 

for all types of building work up to £500,000. Good 
salary and conditions.—Please reply, giving details of 
qualifications and experience, to JOHN  TWINAME, 
LTD., Allerdale House, Brigham, Cockermouth, 


Cumberland 


TARMAC 


Have vacancies for:— 
AGENTS 
ENGINEERS 
LABORATORY ENGINEERS 
QUANTITY SURVEYORS 
Permanent appointments with good prospects, salary 
commensurate with experience. Bonus and _ super- 
annuation schemes in operation. — Applications to: 


Personnel Manager, 
TARMAC CIVIL ENGINEERING, 
Ettingshall, Wolverhampton. 


LTD., 


ENGINEER REQUIRED for expanding 
depot in connection with drawings 
and estimates for precast concrete, shuttering and 
other work. Superannuation scheme. — Apply in 
writing, stating age, experience, and salary required, 
to J. L. KIER AND CO., LTD., Setch, King’s Lynn, 
Norfolk. 
NGINEERS REQUIRED for major road improvement 
schemes in the Home Counties area. Experienced 
in site survey, programming, supervision of structures, 
and general site requirements.—Apply in writing, 
giving full details of past experience, and salary 
required, to The Contracts Manager, FITZPATRICK 
AND SON (CONTRACTORS), LTD., 455 Old Ford 
Road, London, E.3. 


XPERIENCED SITE ENGINEERS REQUIRED for 
road and sewer contracts in Oxford City. Pension 
scheme and good prospects with expanding organisa- 
tion.—Apply in writing, stating age, experience, and 
previous employers, to TILBURY CONSTRUCTION 
CO., LTD., Ruscombe Works, Twyford, Berks. 


LANT MANAGER /SUPERVISOR REQUIRED. To 

run and expand plant_ hire fleet. Mechanical 

knowledge essential.—GEO. E. CLOKE, LTD., Neasden 
Lane, London, N.W.10. 


HARGEHAND FITTER REQUIRED for opencast coal 
site in Derbyshire.—Apply ROBERT M. DOUGLAS 
(CONTRACTORS), LTD., 209 Walsall Road, Perry 
Barr, Birmingham. 
OUTH, 16/18, WANTED by rapidly expanding 
plant hire and sales company to learn all aspects 
of business. Excellent prospects to keen, hard-working 
person.—DUDLEY VALE, LTD., 3 Buckingham Place, 
London, S.W.1. ViICtoria 0252. 


OUNG 
contractors’ 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


AYWARDEN, LTD., REQUIRE experienced Civil 

Engineering Agent as CONTRACTS MANAGER 

for road construction and surfacing.—Only keen men 

write Managing Director at 215 Forest Road, E.17, 

with full particulars of past experience, qualifications, 
and salary required. 


UANTITY SURVEYOR for medium-size builders In 

Mid-Wales and Shropshire Border, with experi- 
ence of small- and medium-sized jobs. Capable of 
dealing from inquiry to final certificate. Please state 
experience, and salary required. Assistance with 
— Box V.3962, ‘* The Contract 
ournal." 


PLANNING ASSISTANT 


REQUIRED by building and civil engineering con- 
tractors in north west. This is an attractive and 
progressive position for young man_ with _ initiative. 
Permanent and pensionable.—wWrite full details of age, 
experience and salary required, to: 


BOX J.237, THOMPSON'S ADVERTISING, 
Northwich, Cheshire. 


yu ENGINEER-AGENT REQUIRED by civil 
engineering contractors, for shaft sinking and 
tunnelling contract in Mid-Wales. Some experience in 
this type of work necessary. Technical qualifications 
an advantage. Prospect of permanency with expanding 
organisation. —— Written applications, stating full 
Particulars, etc., to Box V.3963, ‘* The Contract 
Journal.” 


OST CLERK REQUIRED on large civil engineering 
contract in North-East England. Applicant must 

be experienced in the production of unit cost on heavy 
civil engineering work and must be capable of work- 
ing on their own initiative with the minimum of 
supervision.—Apply in writing, giving details of past 
experience, and salary required, to the Agent, THE 
DEMOLITION AND CONSTRUCTION CO., LTD., Tees 
Dock, No. 1 Quay, Grangetown, near Middlesbrough. 


RAUGHTSMAN REQUIRED on agricultural estate, 
West Sussex, to work with the Clerk of Works 

on preparation of plans, planning applications, etc., 
on major programme of cottage modernisation and 
farm building work. Post would be useful experience 
tor young man, but consideration would be given to 
more experienced applicants. A cottage could be avail- 
able for a married man. Salary according to experience. 
Write, with full details of experience, and salary 
required, to Box V.3964, ‘*‘ The Contract Journal."’ 
ENIOR ESTIMATOR REQUIRED by building con- 
Guildford. 


tractors whose head office is near 
Applicants, who should be fully experienced, are 
invited to send full details of age, experience and 
qualifications in confidence to Box 22.523, ‘ The 
Contract Journal." 


EXCEPTIONAL OPPORTUNITY 


For CIVIL ENGINEER with construction site experi- 
ence to assist in further development of steel shutter- 
ing system. Permanent position based on Birmingham. 
Good salary and pension scheme.—Full details experi- 
ence, etc., to: 


The Secretary, 
RAPID METAL DEVELOPMENTS, LTD., 
39S George Road, Birmingham, 23. 


ENERAL FOREMAN REQUIRED for small civil 
engineering firm on South Coast, to supervise 
several small contracts from £10,000 to £40,000, 


mainly sewers, street works and surfacing. Must have 
practical experience and over 40 years of age. Car 
provided.—Write salary required to Box V.3949, 
““The Contract Journal.” 


ONTRACTORS specialising in the sawing and 
sealing of joints have immediate vacancy _for 
YOUNG MAN with civil engineering experience. This 
is an excellent opportunity for applicant with initiative 
and good education to follow up inquiries and super- 
vise contracts.—Write in confidence, giving details of 
experience, and salary required, to Box V.3957, 
‘*The Contract Journal.” 


XPERIENCED CASHIER/COST CLERK urgently 
REQUIRED for large opencast coal site in South 
Wales. Excellent salary and prospects to successful 
applicant.—Apply in first instance to SIR LINDSAY 
PARKINSON AND CO., LTD., Templenewsam, Halton, 
Leeds. 


ARCHITECTURAL DRAUGHTSMAN 


REQUIRED by substantial firm of builders and estate 
developers. Work is in connection with house designs 
and estate layouts. Housing assistance, if required, 
will be made available after a probationary period 
Expenses will be paid to applicants selected for 
interview.——Applications, in writing, to: 


Managing Director, 
P. HASSALL, LTD., 
134 Sheffield Road, Dronfield, near Sheffield. 


aged 23-28 years, with 

minimum three years’ site experience, for small 
but expanding company on South East Coast. This 
would be an appointment offering a good variety of 
work and experience. Excellent opportunity for advance- 
ment.—wWrite, giving full details, to Contracts Manager, 
THE WINGHAM ENGINEERING CO., LTD., Wingham, 
Canterbury. 


eanee EXECUTIVE REQUIRED to take charge of 
and develop the sales of new and second-hand 
contractors’ and quarry plant. The successful applicant 
must have the ability to sell from inside, to maintain 
a sales office organisation and to guide the activities 
of outside representatives.—Aopplications, in confidence, 
to General Manager, SEARCH (LIVERPOOL), LTD., 
Hammond Road, Kirkby Trading Estate, Liverpool. 


PECIALIST constructors REQUIRE MAN, aae 
25-35, with civil engineering background or with 
building surveyor experience for work at head office 
and on contracts. Permanent and progressive position, 
with good salary and bonus.—Write Box V.3979, 
‘“* The Contract Journal." 


ITE ENGINEER, fully 
REQUIRED for civil 


NGINEER REQUIRED, 


experienced wages, etc., 
engineering contract in 


Lancashire. Good prospects and permanent position. 
Written applications, stating full particulars, to Box 
V.3967, ‘*‘ The Contract Journal.” 

AYLOR WwooDROW CONSTRUCTION, LTD., 


REQUIRE an experienced TUNNEL SUPERVISING 
ENGINEER for interesting soft-ground tunnels under 
the sea at Sizewell Nuclear Power Station in Suffolk. 
Write to Personnel Manager, Taylor Woodrow 
Construction, Ltd., 345 Ruislip Road, Southall, Middx. 


April 20 196] 


APPOINTMENTS VACANT 


MAN Acer REQUIRED to take charge of the 

asphalt and macadam surfacing department 
operating from York and covering the three Ridings 
of Yorkshire and adjoining counties. Pension scheme. 
Good Prospects for further promotion.—Applicants 
should write, stating age and experience, to the 
Secretary, NORMAN W. DUNN AND CO., LTD. 
1 East Mount Road, York. “ 


EPUTABLE Leeds public works contractor has 
vacancy for ENGINEER-AGENT. A permanent 
remuneration post for an experienced, adaptable man 
aged 30-40. The scope of work covers the whole field 
of civil engineering. Qualifications preferred but not 
essential. —- Write in confidence to Box V.3956, 
‘* The Contract Journal." ; 


JNO. CROAD, LTD., PORTSMOUTH 


Building contractors and engineers. Member of the 
Trollope and Colls Group, have vacancies for the 
following technical staff:— 

TWO CONTRACTS MANAGERS 
Capable of organising and supervising building and light 
civil engineering contracts up to £300,000, with the 


ability _of producing a high standard of w 

_ TWO ASSISTANT CIVIL ENGINEERS shes 
Applicants should have at least three years’ site 
experience on reinforced concrete work, and be 


conversant with the requirements necessary for the 
supervision of civil engineering and building contracts. 
ESTIMATOR 
Capable _Of preparation and pricing of plan and 
specification estimates and bills of quantities on a 
wide variety of building works. 
TWO ASSISTANT QUANTITY SURVEYORS 


Experience in measuring for final accounts interim 
Payments and agreeing sub-contractors’ accounts. 
TECHNICAL ASSISTANT 


This appointment offers a wide scope to an individual 
who has a sound knowledge of building construction, 
with the ability to prepare detailed drawings on 
varying contracts. 

: THREE GENERAL FOREMEN 
Experienced men required for general building and 


light civil engineering contracts of £300,000 value. 
All the above positions are permanent and the 
successful applicants will be required to reside in 
the Portsmouth area.—Apply by letter, giving age, 
full details of experience, salary required, in strict 
confidence, to: 
K. Kanavan, A.1.0.B., Technical Director, 
INC. CROAD, LTD., 


Portland Street, Portsmouth. 


IMEKEEPER/SITE CLERK REQUIRED for civil 
engineering contract in Lancashire. Previous 
experience not essential, although desirable. Good 
Prospects and permanency offered to suitable appli- 
cant.—Written applications, stating full particulars. 
to Box V.3968, “ The Contract Journal.” ; 


“Tuarrice CONSTRUCTION CORPORATION, LTD. 
\~___ (Atomic Energy Contract, Winfrith Heath, near 
Weymouth, Dorset). —- SENIOR QUANTITY SUR- 
VEYOR and SENIOR COST AND BONUS SURVEYOR 
REQUIRED. Excellent opportunity for men of experi- 
ence. drive and initiative to enhance their experience 
on this work of national importance. Attractive salary, 
bonus and pension schemes. Permanent and progressive 
appointments.—Write or call: Agent on Site. 


WIFTPLAN, LTD., offers an excellent opportunity 
to an ESTIMATOR QUANTITY SURVEYOR for 
building works. Good conditions appointment. Inter- 
views at Southall, with travelling expenses paid, can 
be arranged at any time, including early evenings 
and Saturday mornings.—Write, giving details of 
experience and current employment, which will be 
treated as strictly confidential, to Personnel Manager, 
Swiftplan, Ltd., Adrienne Avenue, Southall, Middx 


STIMATOR REQUIRED for interesting and varied 
tendering for building contracts over a wide range 
of price. Knowledge of modern methods of construc- 
tion essential. The position is permanent and carries 
a substantial salary and bonus, also entry into 
superannuation scheme after probationary period 
Applicants should write, stating age, qualifications, 
experience to date, etc., to Chief Estimator, THE 
MITCHELL CONSTRUCTION CO., LTD., ‘'T"' Dept., 
Wharf Works, Peterborough. Applications will be 
treated in the strictest confidence. 


HE Civil Engineering Department of GUEST KEEN 
IRON AND STEEL WORKS (Branch of G.K.N 
Steel Co., Ltd.) have the _ following vacancies: (a) 
RAILWAY TRACK DESIGNER—to be responsible for 
works railways design, setting-out, etc., in connection 
with works development and maintenance; (b) a 
SURVEYOR—+to assist in measurement of building and 
civil engineering work; taking-off and billing experi- 
ence desirable.—Applications, stating age, experience 
and qualifications, should be sent as soon as possible 
to the Chief Engineer, Guest Keen Iron and Steel 
Works, East Moors, Cardiff. 


FOREMEN 


private housing developments in the 
Sheffield area. Subsistence aliowance will be paid for 
a probationary period of three months and, if satis- 
factory, every assistance will be given with housing. 
Interview expenses paid. This company offers bright 
prospects to first-class men. Salary by arrangement. 
Applications, in writing, to: 


GENERAL 
REQUIRED for 


Managing Director, 
P. HASSALL, LTD., 
134 Sheffield Road, Dronfield, near Sheffield. 


ELL-ESTABLISHED West Midlands (pleasant 
market town) distributor of earthmoving and 
agricultural equipment REQUIRES SALES MANAGER. 
Assured future for suitable applicant (prospects un- 
limited). Staff pension scheme. All replies treated in 
strictest confidence.—Write, giving full details, includ- 
ing sarery required, to Box V.3984, ‘* The Contract 
Journal." 


IMEKEEPERS.—Leading firm of London contractors 
have vacancies for Timekeepers, preferably resi- 
dent in the London area, and who have good experi- 
ence in the building and civil engineering industry. 
Permanent and pensionable positions.—Applications, 
in writing, should give full particulars of age, past 
employments. with dates, and salarv reauired, to 
Box TL.5057, A.K. Advertising, 212a Shaftesbury 
Avenue, London, W.C.2. 
ETTING-OUT ENGINEER, with at least five years’ 
experience, REQUIRED initially for sewage dis- 
posal contract of two years’ duration in West Midlands. 
Apply in writing to GEORGE LAW, LTD., Kidder- 
minster. 


ITE AGENT REQUIRED, initially for two-year 
Previous experience 


contract in West Midlands. Pt 
in construction of sewaae disposal works desirable. 
Apply in writing to GEORGE LAW, LTD., Kidder- 
minster. 
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April 20 1961 


APPOINTMENTS VACANT 


HADBURNS (LIVERPOOL), LTD., REQUIRE an 
¢ experienced SALESMAN for their surveying 
instrument department. Previous experience in this 
field is essential, and applicants should have a good 
knowledge of industria! optical and surveying instru- 
ments. Payment by salary plus commission on sales. 
write for application form to the Manager, 31 
Brunswick Street, Liverpool, 1. 


RUDDOCK AND MEIGHAN, LTD., 


REQUIRE AGENTS, SITE ENGINEERS for civil engi- 
neering contracts near London. Good prospects, bonus 
and pension scheme. Some assistance with housing 
may be considered.—Full details to: 


RUDPOCK AND MEIGHAN, LTD., 
Burford House, Harrow View, Wealdstone, Middlesex. 


IRST-CLASS AGENT REQUIRED for large building 
F contract in West Country district. A good salary 
is offered to the right man, who must possess drive, 
ambition and initiative. Other details such as bonus, 
etc., can be discussed during interview.—Write in 
confidence, stating age, experience and previous em- 
ployers, to Box 1036, c o Murray and Phelan, Ltd., 
Columbia House, Aldwych, W.C.2. 


IRST-CLASS GENERAL FOREMAN REQUIRED for 
F large building contract in the Herefordshire area. 
Write, stating age, experience and previous employers, 
to Box 1037, co Murray and Phelan, Ltd., Columbia 
House, Aldwych, W.C.2. 


FAIVIL ENGINEERING INSPECTOR OF WORKS 

REQUIRED for large contract in North of Scot- 
land.—Write details of experience and Positions held 
to Box V.3992, *‘ The Contract Journal. 


EPRESENTATIVE REQUIRED by exhibition con- 

tractors to deal with existing and new accounts. 
Progressive position for suitable applicant.—Write, 
stating age, experience, and salary required, to Box 
V.3985, ‘The Contract Journal. 


AYLOR WOODROW (OVERSEAS), LTD., REQUIRE 
T BUILDING ESTIMATOR. Sound knowledge of the 
industry required; to work on the preparation of esti- 
mates for contracts in many parts of the world, but 
previous experience of overseas estimating not essen- 
tial—Please write, giving details of experience, to 
Personnel Marrager, TAYLOR WOODROW (OVERSEAS), 
LTD., Western House, Western Avenue, W.S, quoting 
Ref. BE TWO K6738. 


GENERAL FOREMAN 
REQUIRED to supervise site covering 10 acres, under 
civil engineering agent. Primary requiremenis are 


initiative, drive and ability to control a multiplicity of 
operations, for which a commensurate wage will be 
paid.—Full particulars to: 


RUDODOCK AND MEIGHAN, LTD., 
Burford House, Harrow View, Wealdstone, Middlesex. 


UNNEL SUPERVISING ENGINEER REQUIRED for 
interesting soft-ground tunnels under the sea at 
Sizewell Nuclear Power Station in _Suffolk.—Write to 
Personnel Manager, TAYLOR WOODROW CONSTRUC- 
TION, LTD., 345 Ruislip Road, Southall, Middlesex. 


IVIL ENGINEER REQUIRED to work with designer 
contractor organisation in Stratford-upon-Avon. 
The successful applicant will initially be engaged on 
site duties, survey work, etc., associated with several 
sites where large industrial building contracts are in 
hand. This is a good opportunity for a young First- 
or Second-class Honours Graduate to join an expand- 
ing company and gain ail the experience necessary 
for the Professional Interview of the 1.C.E.—Apply, 
giving ful! details of education and experience, to 
Contractors Director, Industrial House, Masons Road, 
Stratford-upon-Avon. 


SSISTANT ENGINEER REQUIRED by major civil 

engineering and building contractors operating on 
a national scale This permanent appointment is 
initially for a civil engineering contract, with excellent 
opvortunities for advancement. Good salary and con- 
ditions, and entry into superannuation scheme after 
12. months’ service.—Apply THE MITCHELL CON- 
STRUCTION CO., LTD., ‘‘C* Dept., Wharf Works, 
Peterborough. 


ENIOR ENGINEER/SUB-AGENT REQUIRED for 
‘ power station contract by major firm of civil 
engineering and building contractors. This is a per- 
manent appointment, with prospects of rapid pro- 
metion to Agent, and has ample scope for further 
advancement thereafter for the right applicant.—wWrite 
Box H.H.526, ‘* The Contract Journal.” 





BRAITHWAITE FOUNDATIONS AND 
CONSTRUCTION, LTD. 


REQUIRE CIVIL ENGINEERING GENERAL FOREMEN 
for smaller U.K. contracts. Applicants should be 
Prepared to move around, and should be experienced 
in acting on their own responsibility without con- 
tinuous supervision. There is a strong likelihood of 
permanent employment for the right men.—Apply, in 
writing, giving details of past experience and when 
available, to 


BRAITHWAITE FOUNDATIONS AND 
CONSTRUCTION, LTD... 
Dorland House, 14/16 Regent Street, S.W.1. 


EW ZEALAND.—QUANTITY SURVEYOR RE- 

QUIRED by a leading building, contracting and 
civil engineering organisation in Wellington. Experi- 
ence on contract adjustment advantageous. Age limits 
25 36.—Write fully qualifications and experience to 
Box V.4008, *‘ The Contract Journal." 


LANNING ENGINEER and ASSISTANT PLANNING 

AND PROGRESS ENGINEER REQUIRED for 
established pogt in contractor's office at Stockton. 
Applicants should have basic training and good experi- 
ence in general contracting works. Permanent posts 
with good prospects; salary commensurate with 
exoerience; bonus anc superannuation schemes in 
Operation. —- Apply, giving age, qualifications and 
experience, to Personnel Officer, TARMAC CIVIL 
ENGINEERING, LTD., Ettingshall, Wolverhampton. 


URRIFF CONSTRUCTION CORPORATION, LTD. 
A vacancy occurs for a SENIOR BUILDING ESTI- 
MATOR at head office, Warwick. Candidates must have 
considerable exoerience of contractors’ estimating and 
be capable of preparing building tenders for all classes 
of industrial, commercial and residential buildings. 
The appointment carries an attractive salary, pension 
and bonus scheme, with excellent scope for advance- 
ment.—Please write or call: Group Personnel Manager, 
Budbrooke Road, Warwick. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


NIQUE OPPORTUNITY for CIVIL ENGINEER 
REQUIRED to take charge of engineer group in 
large, established architect's office engaged in varied 
industrial and commercial work. Early salaried partner- 
ship intended, after satisfactory probationary period. 
Applicants should be between 30 and 45 years of age, 
and must have first-class design and administrative 
ability. The fullest details of training and experience 
must be submitted. Communications will be treated 
in strict confidence and must reach this office by 4th 
May, 1961, latest, in envelope marked ‘‘Confidential— 
Civil Engineer.."——-FARMER AND DARK, F/F.R.1.B.A., 
Chartered Architects, Romney House, Tufton Street, 
London, S.W.1. 


ALESMAN, with large experience of contractors’ 
and mining plant REQUIRED for developing sales 

of earthborer machine. Age preferred, 30/35 years. 
Good basic salary plus commission. Car provided, and 
must be prepared to travel extensively. Expenses pa‘d. 
Please write in first instance, giving brief details of 


career to date, to Box V.4013, ‘The Contract 
Journal." 


JAMES MILLER AND PARTNERS, LTD. 


REQUIRE a GENERAL FOREMAN for civil engineering 
contracts. Unusually good opportunities are offered 
to a man with drive and ability capable of taking 
responsibility for major works. Remuneration includes 
bonus and a pension scheme.—lf you are considering 
changing, write, with full details, to: 


JAMES MILLER AND PARTNERS, LTD., 
Pump Lane, Hayes, Middlesex. 


N EXCELLENT OPPORTUNITY exists in a _ pro- 

gressive civil engineering company in North 
Lincolnshire for the men chosen to fill the following 
additional appointments: ASSISTANT CONTRACTS 
MANAGER—who will be, a man of initiative and 
imagination, aged between 28 and 35, possess a 
degree in Civil Engineering and or A.M.1.C.E., and 
have had several years of administrative site experi- 
ence as Agent, Sub-Agent or Engineer on contracts 
in excess of £250,000 in value. This is a key executive 
appointment, and a good salary will be paid to the 
successful applicant. A car will be provided, and a 
pension scheme is in operation; DESIGN AND PLAN- 
NING ENGINEER—who will also be aged between 
28 and 35, have similar qualifications and experience, 
but whose interest lies more with the design and 
Prepianning of projects. This is an interesting and 
important appointment, and will carry a good salary 
and pension scheme.—lIf you have the necessary quali- 
fications and experience for either of these appoint- 
ments, and are interested in joining a medium-size, 
expanding company, you should apply, giving details 
of experience, qualifications, and present salary, to 
Box V.4015, ‘‘ The Contract Journal.” Own staff 
advised. 


XPERIENCED SURVEYOR REQUIRED in Chelten- 

ham area. Thorough knowledge from commence- 
ment to final completion, together with energetic 
approach. — Write, giving full details, to Area 
Manager, WILLIAM MOSS AND SONS, LTD., 96 
Leckhampton Road, Cheltenham, Glos. 


ITE FOREMAN, fully experienced in supervising all 

trades on housebuilding developments, REQUIRED 
to commence on new estates in the Tamworth area. 
Permanent position: top salary. — Apply ALFRED 
WALKER AND SON, LTD., Coventry Road, Coleshill. 
‘Phone 2391. 


UMPER DRIVER LABOURER REQUIRED for new 
housebuilding estate in the Tamworth area. Per- 
manent position with top rate and incentive scheme. 
Apply ALFRED WALKER AND SON, LTD., Coventry 
Road, Coleshill. ‘Phone 2391. 


THE LAING HOUSING CO., LTD., 


Have vacancies for AGENTS and GENERAL FOREMEN 
for large private housing development schemes through- 
out England. Applicants should be capable of manag- 
ing large projects, including roads and sewers. 
Appropriate qualifications will be an advantage. These 
vacancies offer excellent prospects of rapid develop- 
ment in an expanding organisation. Posts are per- 
manent and pensionable. — Apply, stating age, 
experience and qualifications, to: 


Group Personnel Manager (ALHS), 
JOHN LAING AND_ SON. LTD., 
London, N.W.7. 


STIMATING CLERK REQUIRED for building and 

civil engineering contractors. — Apply C. H. 

STIDWORTHY, LTD., Battledown Works, Hales Road, 
Cheltenham. 


ee QUANTITY SURVEYOR REQUIRED. 
Builders and contractors, North-West London. 
Write, stating age, experience, and salary required, to 
Box V.3999, ‘‘ The Contract Journal.” 


‘ALES REPRESENTATIVE REQUIRED for expanding 
plant hire company.—Applications, in writing, 
for this progressive appointment, in fullest confidence, 
marked ‘ Personal,” to the Manager, HAWLEY 
PLANT, LTD., Hewley Road, Dartford, Kent. 


ITE ENGINEER REQUIRED for major road and 
sewer contract in Chertsey area. Excellent pros- 
pects. Must have good knowledge of instruments and 
be able to keep accurate records for valuation pur- 
poses. Permanency after probationary period.—Write 
full details to Box V.4002, ‘' The Contract Journal." 


Qe SURVEYORS REQUIRED by RUSH AND 
TOMPKINS, LTD., for progressive positions in 
their estimating department. Salaries for these posi- 
tions, which offer scope for advancement, will be 
in accordance with experience.—Write Ref. FDH, 
109 Station Road, Sidcup, Kent. 


USH AND TOMPKINS, LTD., REQUIRE keen 

YOUNG MEN for bonus measuring, etc., on 
contracts in London and Home Counties. Good 
salaries, expenses, and permanency for suitable 
applicants. —-*Write Ref. FDH, 109 Station Road, 
Sidcup, Kent. 


ONTRACTS SUPERVISOR REQUIRED for building 
C company in the Midlands area. Applicants should 
have had practical building experience with housing 
and multi-storey flats contracts. The successful appli- 
cant will be a man of proven ability, enthusiasm and 
drive, and able to command a salary of £1,250 p.a. 
plus. A company car wil! be prov'ded. — PAGE- 
JOHNSON, 609 Walsall Road, Birmingham, 22A. 
GRE 1101. 


ASHIERS and TIMEKEEPERS REQUIRED for 
contracts in London area, South Coast and Pro- 
vinces. Permanency. Pension scheme, progressive 
salary, other attractive conditions to capable, experi- 
enced applicants.—Apply Chief Cashier, BERNARD 
SUNLEY AND SONS, LTD., 25 Berkeley Square, 
London, W.1. MAYfair 9090 (Ext. 48). 
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APPOINTMENTS VACANT 


IVIL ENGINEER, with experience of tunnelling 

supervision REQUIRED for interesting  soft- 
ground tunnels under the sea at Sizewell Nuclear 
Power Station in Suffolk. —- Write to Personnel 
Manager, TAYLOR WOODROW CONSTRUCTION, 
LTD., 345 Ruislip Road, Southall, Middlesex. 


COOMIRACTS SUPERVISOR REQUIRED by _ small 
civil engineering company in South Bucks, 
specialising in roadworks. Must be experienced in 
setting-out, organisation of work, site measurement, 
etc., and able to control several contracts concurrently. 
Progressive situation with expanding organisation. 
Car provided.—Write salary and experience to Box 
V.4000, ‘‘ The Contract Journal." 


A NUMBER of experienced ENGINEERS are RE- 
4 QUIRED for various types of contracts, mainly 
in the Northern Counties. Applicants will be given 
every opportunity for advancement to a number of 
senior positions which are at the moment vacant in 
the company, which is rapidly expanding and holds 
exceptional opportunities for conscientious and 
ambitious staff. Salary according to experience, and 
other additional benefits. —- Please write to Box 
V.4003, ‘‘ The Contract Journal.” 

PRACTICAL BUILDING SUPERVISOR REQUIRED, 
d ee ee — or car, to supervise out- 
side __ contracts. irst-class pay  and_ prospects. 
PANEL-LASTIC CONSTRUCTION CO., LTD., Belvedere 


Works, Railway Terrace, Feltham, Middl hs : 
Feltham 5761. neh i 


PLANT Fitter REQUIRED. Permanent job for first- 
class man with experience on tractors and 
excavators.—Apply, with full details and references, 


to F. M. SPARROW PLANT), b 
Le ( LTD., Oakley, 








SENIOR AND JUNIOR 
CIVIL ENGINEERING ESTIMATORS 


REQUIRED for progressive head office appointments. 


Top | salaries available, with superannuation scheme. 
Poly: 


af Managing Director, 
DOWSETT ENGINEERING CONSTRUCTION, LTD., 
Dowsett House, 
Durham Road, Gateshead, 9, Co. Durham. 


C= ENGINEER REQUIRED for Newcastle area. 

Must be experienced in site work (roads, sewers, 
etc.) and able to control men on such work. Ability 
to assist in estimating would be an advantage. 
Permanent postion for suitable applicant.—McLAREN 
AND CO. (BELFORD), LTD., Belford, Northumberland. 


GENERAL FOREMAN REQUIRED. Experienced in 
construction of sewers and reinforced concrete. 


Essex area. —- Write Box V. “ 
Journal.” 4009, The Contract 


ENERAL FOREMEN, FOREMEN JOINERS and 
G GANGERS REQUIRED for civil engineering con- 
tracts in Midlands and North Midland areas. Excellent 
Prospects.—Apply in writing to the Personnel Officer, 


TARMAC CIVIL ENGINEERING, le i 
Wotversometon. G, LTD., Ettingshall, 


C= ENGINEERING AGENTS and AREA AGENTS 
REQUIRED by expanding company. Main quali- 
fications: extensive experience’ in motorway and 
bridgework construction. Salary according to age and 
experience, in addition to other financial benefits. 


Apply to PAVIOR CONSTRUCTION CO., LTD., 17 
Saltaire Road, Shipley, Yorkshire. 


Ottries-cur ENGINEERS. — We have several 
' vacancies in the Midlands Area on civil engineer- 
ing and building contracts for young Engineers, age 
about 26 years, with several years’ experience on 
similar contracts with reputable contractors. We offer 
good terms and conditions, and prospects for rapid 
promotion.—Apply to WILSON LOVATT AND SONS, 
LTD., Clarence Street, Wolverhampton. 


EE SE I TE IE. EE TS I NEE ORE ITI 


For Advertisements received too late for 
classification see page 281 


eco 2 ne ac a 
APPOINTMENTS WANTED 


Cue ENGINEERING AND BUILDING GENERAL 
MANAGER SEEKS EARLY APPOINTMENT with 
well-established concern in similar capacity or as 
Contracts Manager. Vast and varied experience in all 
departments, and can control from inquiry to com- 
pletion. Drive, personality and top-class ability. Wide 
range of contracts over the country. Highest references. 
Write Box W.3959, “The Contract journal." 


ONTRACTS MANAGER — PUBLIC wcRKs— 
SEEKS CHANGE, London area. Over 30 years’ 
experience—all aspects. Roads, sewers, outfalls, sea 
defences, headings, disposal works, bridges, river 
diversions, jetties, piling, concrete, timber or sheet 
steel, reinforced concrete projects, including estimating 
for and the preparation of tenders for the above, 
measuring for interim and final accounts. All necessary 
office administration and correspondence. Negotiating 
with clients, etc., Salary required, £1,750-£2,000. 
Write Box W.3976, “‘The Contract Journal.” 


ECURITY OFFICER. — Police superintendent RE- 

QUIRES INDUSTRIAL SECURITY POST. Highest 
references and exoerience ali apsects of security. 

Write Box W.4007, “The Contract Journal.” 


NGINEER/AGENT, 42, 20 years’ experience all 
types C.E. work, SEEKS CHANGE, preferably East 
Anglia. At present agent i/c two sewerage and 
sewace disoosal contracts. 
Write Box W.4005, “The Contract Journal.” 


DVERTISER, 37. children now reached school age, 

SEEKS PERMANENT POSITION in provincial or 
rural area. Experienced quantity surveying, surveying 
and levellina: suvervision of contracts.—Write Box 
W.4018, ‘“‘ The Contract Journal." 


UYER SEEKS NEW POSITION as BUYER or SUPER- 
VISOR. Fully experienced in all types of fencing. 
Write Box W.4019, ‘‘ The Contract Journal.” 





WORK REQUIRED 


LL EXCAVATIONS for CABLES, ROADS, SEWERS, 
DRAINS, OVERSITES. Experienced labour force 
available. Bulk Excavation and Haulage, own plant. 
P. COLLINS (CONTRACTOR), LTD., 43 Villiers Street, 
Charing Cross, W.C.2. 


WANTED. EXCAVATION, SITE CLEARANCE and 
DEMOLITION WORK. 
R. BARKER (PECKHAM), LTD., _New Cross 3337. 


ITE CLEARANCE CO., LTD., specialists in removal 
of trees and roots. Explosion Engineers and 
Demolition Contractors.—Deltph Dene. Quarry Lane, 
Appleton, Warrington. Telephone: Stockton Heath 309, 














SUPPLEMENT 





ESTATES, MOTORWAYS 
ROADS AND CITY 
DEVELOPMENT AREAS 


THE SITE SURVEY COMPANY 


LONDON, S.E.3 
TELEPHONE LEE Green 7444 











WORK REQUIRED 


F GRADING, SEEDING, TURFING and PLANTING 

torm part of your CONTRACT, we will be pleased 

to quote you.——-HOLDRUP, 159 Bells Hill, Barnet. 
Teleonone 9111 


ULK LARTHMOVING, direct contract or sub- 
contract. Also BULLDOZERS and SCRAPERS 

tor HIRE.-—FRANK R. WALPOLE, LTD., 126 Wing 
Road, Leighton Buzzard, Beds. Leighton Buzzard 3351. 


PROOTING.—TREES, STUMPS, HEDGES, etc. We 

have the most experience and ali _ modern 
equipment.—-T. GRAVESON, LTD., Warton, Carnforth, 
Lancs. Telephone: Carnforth 381 and 382. 


XCAVATION SUB-CONTRACT WORK REQUIRED 
by civil engineering contractor for S4RB_ Excava- 
tors with Dragline Equipment. Keen price given for 
reasonable quanticy. 
Write Box X.3997, ‘“‘The Contract Journal.” 


PECIALISED PRECAST CONCRETE WORK 
REQUIRED in Midland and North West areas. 
Supplied ex works or delivered. Prompt attention. 
Please write to Box X.3995, ‘‘The Contract Journal." 


ELIABLE SUB-CONTRACTOR REQUIRES GROUND- 
WORK of all descriptions — Sewers, Gas and 





Water Mains, Footings, etc. Own transport. Prompt 
attention. References if required. 
Write Box X.3996, “The Contract Journal.” 
ARTHMOVING of any description undertaken by 
SAM BOOTH, LTD., 75 £Victoria Street. 
Telephone: Sullivan 3791 and Haywards Heath 1126. 
"ANTED, HIRE or CONTRACT WORK 
for modern fleet of OW21s, O9s, DO8s, 15-ton 


Rear Dump Euclids and 38RB Face Shovel.—Apply 
BRODERICK AND RYAN, LTD., 421 Nottingham 
Road, Ilkeston, Derbys. Telephone 4381/2. 


ULK EXCAVATIONS and SITE WORKS under- 

taken. Direct or on SUB-CONTRACT basis. 
Quotations given for large or smali contracts any- 
where.—S. AND L. BULL BROS., LTD., 126A High 
Street, Winchester. Telephone: Winchester 2264. 


ULK EXCAVATION WANTED. —We have our own 
staff of qualified Civil Engineers, and have the 
following machines ready for work: O9s, D8s, D6s, 
D4s, with Dozers, Scrapers and Rooters. Also Ruston 
Excavators with all equipments, and a fleet of new 
Tipping Lorries. No Job is too small or too large. 
SMITHS PLANT HIRE AND CONTRACTORS’ 
(CHELTENHAM), LTD., Southam Court, 98 Prestbury 
Road, Cheltenham Glos. Tel. 52021 /S6419/56473. 


ULK EXCAVATIONS, | ‘any " quantity quoted for. 
Own plant and lorries. 
COFF AND SON (EXCAVATIONS), LTD., 
Buckhurst Hill, Cheapside, Ascot, Berks. 
Ascot 1026/7/8. 


VERBURDEN STRIPPING and all EARTHMOVING. 
Free quotations. Hire or contract. Modern 
machines at moderate prices.—GRANGE PLANT, LTD., 
Honiton, Devon. Telephone: Broadhembury 330-355. 


XCAVATION SUB-CONTRACTS. Technial staff 

available to analyse prograrame and price 
complex projects. Particular attention given to 
finish and compaction. D9, D8, TD18 and TD14 
Scrapers, Excavators, Loading Shovels and Lorries 
available with competent and imaginative supervision 
for execution of work.—DICK HAMPTON, Broadview 


Farm, Blacknest, Alton, Hants. Tel: Bentley 3241. 
ITE CLEARANCE, BULK EXCAVATION. 
JANES AND CO., LTD., Trading Estate, Slough. 


Telephone: Slough 20361—Ext. 4. 


ONTROLLED EXPLOSIVES, LTD., specialise in the 
fragmentation of mass and reinforced concrete. 
Inside or outside buildings. Demolition of bridges 
and chimneys, mass rock, trenching, sewage beds, 
engine beds, etc. and deep drilling for quarries. 
Particulars from 11 Church Street, Oldburv. Birming- 
ham. Tel.: BROadwell 3117, Blackheath 1996 & 1783. 


EWAGE.—Specialists in FORMING and LAYING 
of GRANOLITHIC or CONCRETE FINISHED 
FLOORS to sloping circular bottoms of tanks, also 
flat tanks. Brickwork and Stonework, etc., also carried 
out. Competitive prices. Contracts wanted—distance 
no object.—M. GREENAN, Labour Only Contractor, 
38 Cawdor Avenue, South Ockendon, Essex. 
Telephone: $.0.0. 2966. 


PECIALISED EXPLOSIVES SERVICES. 
U.K. and OVERSEAS MOBILE UNITS coverage on 
ex-service strong points, sea walls and dangerous 
structures, etc.—124 Old Shoreham Road, Southwick, 
Sussex. Tel.: Southwick 3791 or Shoreham 4193. 


RECTION and DISMANTLING. — Structural Steel- 
work and all types of Prefabricated Components. 
Speedy and efficient service.—ERECTORS, 80 Bulweli 
Crescent, Cheshunt, Herts. Waltham Cross 22564. 


EMOLITION, SITE EXCAVATIONS, PLANT HIRE. 
Hardcore supplied.—D. W. STONE, LTD., 2 St. 
Leonards Road, Hove. Tel.: Hove 46396. 


COILING, SEEDING and TURFING. Site Clearance, 

Excavation and Levelling Work undertaken in 

any part of the U.K. at competitive prices.—GILLIAM, 
Purley, UPlands 9222/6. 


AARMACADAM and TARSPRAYING by specialists. 

Private Drives, Roads, Forecourts, Car Parks, etc., 

Resurfaced or Reconstructed. ——- STANLEY LUCAS 
(SLOUGH), LTD., Slough 21279. 


ULK EARTHMOVING, OVERBURDEN STRIPPING, 
EXCAVATIONS for roads, airfields, etc.. with 
Euclid TS24 Motorised Scrapers and Caterpillar D8 
Tractors and Scrapers able to undertake work anywhere 
in the country. Also PLANT available for HIRE. 
CONTRACTORS PLANT HIRING CO., LTD., Barkby 
Road, Leicester. Telephone: Leicester 66631—4 lines. 
Also Portland Chambers, 120/126 Portland Street, 
Manchester, 1. Telephone: Manchester Central 4822. 
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TENDER 
BOROUGH OF 


SALES BY 


METROPOLITAN 
HAMPSTEAD. 


For SALE, Two 3-ton Dennis TIPPING LORRIES, 
1948. Not guaranteed, noi taxed. 

Can be seen and _ inspected at Works 
Lymington Road, N.W.6. 

Quotations (in sealed envelopes, marked ‘‘Dennis 
Lorries’’), to the BOROUGH ENGINEER AND SUR- 
VEYOR, Town Hall. Haverstock Hill, N.W.3, by 
THURSDAY, the 4th May, 1961. 


NORTHALLERTON 


Depot, 


URBAN _ DISTRICT 
COUNCIL. 


PLANT FOR SALE. 
OFFERS are invited for the PURCHASE of the 
FOLLOWING SURPLUS PLANT:— 

One Blaw Knox 10S 14/10 Closed Type Drum 
Concrete Mixer, Diesel driven, with Winch- 
operated Dragshovel, Automatic Water Tank 
and Weighbatcher. 

Two Blaw Knox 20-ton capacity Supersilos, 
300ib. Weighbatcher attached. 

The same may be inspected by arrangement with 
the Council's Surveyor (Tel.: Northallerton 364). 
Offers should be received by the Clerk of the 
— not later than Noon on FRIDAY, Sth May, 
The Council does not bind 
P. HARTLEY, 


highest or any offer. 
Clerk of the Council. 


with 


itself to accept the 


72 High Street, 


Northallerton, Yorks 





PROFESSIONAL SERVICES 


ETTING-OUT ENGINEERS and LAND SURVEYORS 
supplied with full equipment and transport to work 
singly or in teams in ANY PART OF THE WORLD. 


Motorways, multi-storey works, tunnels, route 
location. baselines, precise levels, machine setting. 
PRECISE SURVEYS, LTD. — Worcester 27584. 





ALCULATING SERVICE for BILLS OF QUANTITIES, 

ESTIMATES, INVOICES, etc.—BYWATER AND 

PARTNERS, 59 Bartholomew Close, €.C.1. Tel.: 
MONarch 1351. 


NIVIL ENGINEER, B.Sc., widest contracting experi- 
ence, OFFERS SERVICES on fee basis to con- 
tractors and others not desiring to employ full-time 
engineering staff or temporarily overloaded. Estimating, 
Surveys, Claims, Monthly Certificates, Contract 
Organisation. Own .ransport.—Write Box X.3897, 
“the Contract Journal." or ‘phone ADD. 3712. 


Firs. REQ REQUIRING any type of CIVIL ENGINEER- 
ING DESIGNS, DRAWINGS, SPECIFICATIONS 
and BILLS OF QUANTITIES PREPARED are offered 
the services of widely experienced professionally quali- 
fied civil engineers on a fee basis. 


Write Box X.4010, ‘‘The Contract Journal.’ 


WUALIFIED SURVEYORS and ENGINEERS UNDER- 

TAKE PREPARATION of Bills of Quantities, 
and Contract Documents, Accounts, Estimates, Claims, 
Surveying, Levelling.—'Phone Pol. 2977 evenings, or 
write Box X.4004, ‘'The Contract Journal." 


LAND AND PROPERTY 


RAVEL-BEARING LAND for SALE, near the 

proposed M.2 road. The site has excavation 
planning permission. 

Write Box X.3936, 


ANTED, approx. 1 acre of LAND for plant depot, 
20/30 miles west London. No prestige required 

but must have first-class access. 
Write Box X.3980, ‘The Contract 


INVENTIONS 


NDUSTRIAL ENGINEERS OF REPUTE invite 
in strict confidence, DETAILS of INVENTIONS, 

with object of manufacturing and world distribution. 
Write Box K.L.S17, “The Contract Journal.” 








“The Contract Journal.” 





Journal.” 











HORTICULTURAL 


URF LAYING, SEEDING, TREE and HEDGE 

PLANTING, CONTRACT MOWING.—For keenest 

quotes, consult: FAIRVIEW NURSERIES (GILLING- 
HAM), LTO., Tel.: Rainham 81244. 


URFING — SEEDING — HEDGING. 
Quotations for all branches of landscape work, 











anywhere in the U.K. C.E. contracts a_ speciality. 
WEBSTER BROS., of Horsforth, Leeds. Tel. 2364. 
URVES.—1,000,000 finest quality Kent Marsh 


Turves, 3ft. x 1ft., for Immediate delivery to ali 


districts. —— For keenest quotes, ‘phone FAIRVIEW 

NURSERIES, LTO., Wigmore, Gillingham, Kent. 

Tel: Rainham, Kent, 61246. 00 
URVES.—Machine-cut, 3ft. x Tft., close mown, 


weed-treated, 60/- per 100. Keen trade rates. 
We would be pleased to quote for your levelling and 
laying. —E. R. RANCE, LTD., 24 Sheepcot Lane, 
Wattord. Telephone: Garston 2725. 


SURFING — SEEDING — PLANTING. 

Competitive prices throughout U.K.—KENTISH 

LANDSCAPES, LTD., Dillywood Lane, Higham, 
Rochester. Telephone: "Strood 78028 


‘HE FRANT HORTICULTURAL AND FORESTRY 

CONTRACTING SERVICE (Tel.: Frant 206). 
Tunbridge Wells, Kent, undertake in the south of 
England all types of GRASS MOWING, ROTATORY 
HOEING, SEEDING, TREE FELLING, etc. 











HORN | QUICKS. — We are supplying contractors 
from Land's End to John o' Groats at the 
keenest prices in the land. Now clearing stocks at 
knock-out prices. —- ALFRED J. COX (GARDENS), 
LTD. Stoke Poges, Bucks. Tel.: Farnham Common 881. 


URF SUPPLIED. — Finest quality, weed-treated, 
close-mown. Machine-cut to specification. Price 
quoted ex field or delivered by road or rail. Contract 
Laying a speciality—-LANDSCAPE AND TURF CO., 
LTD., Orchard Dene Nursery, Hadlow, Tonbridge, 
Kent. Telephone: Hadlow 416. 


PULK TURF and TOP-SOIL DELIVERIES 24-hour 
quotations given for London and Home Counties. 

J. P. TOMLINSON, Longlands Nursery, Blackness Lane, 
Keston, Kent. Telephone: Farnborough (Kent) $1000. 


ARTH FILLING AVAILABLE, 20,000 cu. yd. West 

Surrey area. — BRYAN WATTRIDGE (PUBLIC 

WORKS), LTD., The Sandpits, Seale, Farnham, Surrey. 
Telephone: Runfold _2229. 


OR SALE, TOP SOIL. 





Purchasers to pick up and 

remove from spoil heaps on sites at Britwell 
Estate, Slough, and Hengrove Farm, Staines. 
HOLLAND & HANNEN AND CUBITTS (GREAT 
BRITAIN), LTD., L.C.C. Britwell Estate, Slough, Bucks. 
Telephone; Slough 24421. 
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FULLER HRORSEY 


sons @ Cass Bret 


AUCTIONEERS AND VALUERS 
OF 
PLANT,MACHINERY AND 


FACTORIES 


Since 1807 
10 LLOYDS AVENUB 


LONDON E-C:8 


TELEPHONE: ROYAL 4861 


NA eres 
A RS aR TRS NS NR A TRON RS, 
SALES BY AUCTION 


G F. SINGLETON AND CQ, 

* Will offer for SALE by AUCTION, piecemeal, 

at_the SMOKE POLE GARAGE AND CAFE, ASHTON 

ROAD, BARDSLEY VALE, OLDHAM, on WEDNES. 

DAY, 26th APRIL, 1961, at 2 p.m. prompt (subject 
to conditions of sale). 


CONTRACTORS’ PLANT AND GENERAL 
EQUIPMENT 


— including — 
Austin A30 4-door AUTOMOBILE, Reg. No. 851BVWw: 
1954 Coles 10-ton MOBILE CRANE, with 60ft. jib: 
Caterpillar D7 TRACTOR, with Hydraulic Equipment 
and Winch; Caterpillar D4 TRACTOR, with Birtley 
Hydraulic Equipment and Winch; Blaw Knox 4yd, 
SCRAPER; Ruston-Bucyrus 10RB EXCAVATOR, with 
Skimmer and Backacter; Standard Fordson Tractor: 
David Brown Diesel Tractor; David Brown Petrol 
T.V.O. Tractor, with Winch: Two Muir-Hill 108 
3 cu. yd. Diesel) DUMPERS; Two Muir-Hill 2 cu. yd. 
Petrol /T.V.O. Dumpers; Three George Fowell 1Scwt. 
Type A Diesel Dumpers; Five George Fowell 15cwt. 
Type A Light Petrol Dumpers; Benrath 15in. Swing 
Motorised Sensitive Pillar Drilling Machine: Three 
Winches; S2ft. Erection Mast; Coles 1-ton CRANE: 
Reavell AIR COMPRESSOR; Ace Hoist; Morris 200-Amp 
Welding Set; lones Super 12 and Super 8 BUILDERS: 
CRANES; Two Sagar Junior CRANES; Spare Parts 
for Contractors’ Plant; 12 New Roller Conveyors: 
30 12-ton jacks; 20 Pairs Binoculars; Six Matchless 
350 c.c. Motor Cycle Engines; Motorised ROTARY 
SHEARS and Motorised 40in. TREADLE GUILLOTINE: 
11 A.C. and D.C. Electric Motors, 1'2/12-b.h.p.; 
14 Martonair AIR HOISTS, Single and Twin Cylinder, 
200, 1,000ib. x 6ft. 10ft.: King 1-ton Electric HOIST: 
quantity various Lifting Gear; and sundry Engineering 
and Electrical Equipment. 

The lots may be inspected from 10 a.m. to 4 p.m. 
on 2Sth April, 1961, and on morning of Sale, or by 
appointment. 

Catalogues may be obtained from the Auctioneers’ 
Offices at 9 Richmond Terrace, Blackburn (Tel. 7722/3), 
and Lioyds Bank Buildings, 53 King Street, 
Manchester, 2 (Tel.: DEA. 7954/8). 








BUSINESSES—SALE OR WANTED 


E\S, STATIONERY, CONFECTIONERY AND 
- GROCERY in a spacious new lock-up shop on a 
new housing estate in Grantham, Lincs. Business, 
Equipment and Freehold, £3,300, plus S.A.V. Ref. 500. 
BAILEYS, Westminster Bank Chambers, Grantham. 


‘OR SALE OR AMALGAMATION, smali CIVIL 
ENGINEERING LIMITED COMPANY, _ near 
Suffolk market town. Fully solvent but at present 
dormant, except for some plant hire. Excellent con- 
tacts throughout East Anglia. Prospects in area good. 
Suggestions welcomed 
Write Box X.4006, ‘‘The Contract t Journal.” 


LANT HIRE or BUILDER'S MERCHANTS Bi BUSINESS 
REQUIRED, with or without profits. Preferably 
situated in West or N.W. London, but other areas 
considered. All replies will be dealt with in strictest 
confidence.——Write in first stance to the Company 
Secretary, 10 Olive Road, London, N.W.2. 








AGENCIES 


NTRODUCTIONS to ARCHITECTS in connection with 
civil engineering work REQUIRED on a commission 
basis by small expanding company.—Please reply, in 
confidence, to Box X.3994, “The Contract Journal.” 


MALL but expanding plant hire company DESIRES 





AGENCIES for CONTRACTORS' EQUIPMENT. 
Write Box X.3998, “The Contract Journal.” 
ISTRIBUTORSHIPS or AGENCIES REQUIRED. 


Preston (Lancs.) area, covering Northern England 
for all types of contractors’ plant, agricultural equip- 
ment and small tools. Excellent storage, sales, office 
and service facilities available. 

Write Box X.4020, ‘ The Contract Journal.’ 


ANUFACTURER in England contemplating a 
duction of English-built power cranes.—Agents 








interested, please write Box X.4025, ‘* The Contract 
Journal.” 
DIVING 
1VERS and FROGMEN at immediate notice 


DIVING SPECIALISTS, LTD., Dartford 24139 


Night—Farningham 2452 


EED AND MALLIK, 


~LTD., Civil Engineering 





Contractors (Diving Division), Milford Manor, 
Salisbury, Wiltshire. Telephone 5141. 
ACCOMMODATION 

CCOMMODATE YOUR EMPLOYEES In a 4-berth 


CARAVAN, fully equipped with heating, lighting, 
cooking and washing facilities. Hire rates from 50/- 
per week for four persons. Also MOBILE OFFICES. 
Delivered anywhere.—NORTHERN CARAVAN _DIS- 
TRIBUTORS. Handforth. Ches. Tel.: Mercury 4258/6. 


types of CARAVANS availabie. 

Usual amenities. From 40/- per week. Delivered 
anywhere.—CATERHAM CARAVAN CENTRE, LTD., 
The A.22 Roundabout, Godstone Road, Whyteleafe 
Surrey. Telephone: Upper Warlingham 3590/3807. 


SARAVANS TO RENT for men with familles. 

Rent £7 to £17 per month. Delivery anywhere. 
LANDSMAN'S_ SERVICES. 

Buckden 287. 


Huntingdonshire. Telephone: 





OR HIRE, all 
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SS WOERSON CRANES 
Be! om CASWELL 


EXTENSIVE MODERN FLEET OF HAND, STEAM AND 
ELECTRIC DERRICKS FROM I5 CWT.— 30 TONS 
CAPACITY WITH JIB LENGTHS UP TO 135FT. 





AVAILABLE FROM DEPOTS AT LONDON AND 
BIRMINGHAM .WITH COMPLETE ERECTION AND 
SERVICING FACILITIES. 


CASWELL CRANES & ERECTION LTD. 


GROVE WORKS, HAMMERSMITH, LONDON W.6. Phone: RiVerside 8922/5 
AND 
156 CHARLES HENRY ST., BIRMINGHAM 12. Phone: MID 7063/4 


THE A.C. PLANT & HIRE CO. LTD. 


TAYMOUTH WORKS, CARNOUSTIE : Phone: CARNOUSTIE 2215 
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(Formerly J. E. Lesser & Sons Ltd.) 


MEMBERS OF THE qi) GROUP OF COMPANIES 


GREEN LANE, HOUNSLOW, MIDDLESEX. 


Middlesex Prefabricated Buildings Lid. ° Glenhill (Office Furniture) Ltd. 


THE CONTRACT JOURNAL 


Telephone: HOUnslow 7281/7 _ 


April 20 1961 


RIGHT from the start! 


Photographs by courtesy of Holland & Hannen and Cubitts (Great Britain) Ltd. 


When prefabricated offices, canteens, 
dormitories and amenity buildings 
are required at short notice, let ONE 
ORGANISATION handle the 

whole project from start to finish, 
Pictured here is the new timber 
prefabricated office block supplied 
by ‘ Middlesex’ to Cubitt’s Plant 
Department at Iver, Bucks., with 


office furniture by Glenhill. 
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(COUNTY BOROUGH OF _ IPSWICH. 
BITUMEN SPRAYING OF VARIOUS ROADS. 


are invited for the SPRAYING of 
TENDERS. OADS in the Borough with REFINED 
BITUMEN: the total quantity required to be supplied 
poe sprayed is approx. 18,000 gallons. 
anthe relevant documents may be obtained from the 
ough Surveyor, 19 Tower Street, Ipswich. 
we nders in plain sealed envelopes | endorsed 
« Tender for Bitumen Spraying of Roads,"’ but with 
name or mark to indicate the sender, must be 
received by me not later than First Post on TUESDAY, 


61. 
23rd May ct do not bind themselves to accept the 


lowest or any Tender. j). C. NELSON, 





Town Clerk. 
~~ S ee AND 
DOROUGH OF WEYMOUTH A 
BOROUGH MELCOMBE REGIS. 


ROAD !IMPROVEMENT—CHAPELHAY. 


RATION propose to invite TENDERS for 

ne CONSTRUCTION of ROADS and FOOTPATHS. 
ether with ancillary works, at CHAPELHAY, an 

b preparing a list of selected tenderers. 
arene works comprise the Laying of approx. 950 
jin. yd. of Kerb, 200 lin. yd. of Qin. dia. Surface 
Water Sewer with Manholes, Gullies and Connections, 
5,300 sq. yd. Tarmacadam Carriageway, and a 
3g, yd. Concrete Slab Paved Footpath, and all other 
ancillary WOrkS. | : : 

wishing to be included in this list are 
ee to the Borough Engineer and 
Surveyor, Town Bridge House, Weymouth, not later 
than First Post on FRIDAY, Sth May, 1961. 


E. J. JONES, 
Town Clerk. 





Town Clerk's Office, 
Weymouth. 
April, 1961. 


WORTLEY RURAL DISTRICT COUNCIL. 


1ON OF ROADS, SEWERS AND SURFACE 
CONST ER DRAIN AT PIECE END, HIGH GREEN. 


re invited for the WORKS in connection 
win he ABOVE, comprising the Laying of approx. 
620 lin. yd. of Foul Sewer or Surface Water Drain 
in 6in, to 33in. dia. Reinforced Concrete Pipes, and 
the Construction of approx. 600 lin. yd. of Carriage- 
way and Footpaths, together with all ancillary works. 
Specifications, Bills of Quantities and Form of 
Tender may be obtained from ARTHUR WIKELEY, 
M.1.Mun.€., M.inst.H.E., M.R.S.H., on payment of a 
deposit of £5 which will be refunded on receipt of a 
bona-ide Tender not subsequently withdrawn. | 
All documents are the property of the Council and 
must be returned. Cheques are to be made payable 
uncil. - 
7 Sa.5 Tenders. in the endorsed envelope provided, 
must be received by the undersigned not later than 
12 Noon on MONDAY, 15th May, 1961. 
The Council do not bind themselves to accept the 
r any Tender. : 
a of the Drawings may be inspected at the 
Office of the Engineer and Surveyor during the normal 


ST ADRIAN M. KELLY, 
Clerk of the Council. 








Council Offices, 
Grenoside, 
Sheffield. 


GUILDFORD, GODALMING AND 
DISTRICT WATER BOARD. 


TENDERS are invited for the PURCHASE of certain 
SURPLUS PUMPING PLANT, comprising:— 

Two Harland Electrically driven Vertical Spindle 
Borehole Pumps, 30,000 g.p.h. to 100ft. 
head, complete with Starters. — 

Two Ruston 12'2-h.p. Hot Bulb Diesel Engines. 

Three Deep Well Pumps. 

One Lime Treatment Plant. . 

Forms of Tender can be obtained from the Chief 
Engineer, N. C. C. BARRELL, Esq., M.!.C.E., Brank- 
some, Filmer Grove, Nightingale Road, Godalming, 
and must be delivered to the undersigned by MON- 
DAY, May Ist, 1961. 

H. C. WELLER, 


Clerk to the Board 
Municipal Offices, 
High Street, 
Guildford, Surrey. 


ONTRACTORS' plant hire and sales company with 
offices in London REQUIRE fully experienced and 
energetic man to build up business. Give details, 
stating age, salary required, and experience.—Write 
» prenaaing Director, Box V.4017, ‘‘ The Contract 
ournal.”* 


AREA MANAGER, not over 45, REQUIRED for 
Private enterprise projects as Assistant to Con- 
tracts Manager. Must be capable of carrying out full 
site surveys and supervising work of all trades. Experi- 
ence of multi-storey flats an advantage but not 
essential. Good salary and prospects. — Write full 
details of age, experience, and salary required, to 
Personnel Officer M. J. GLEESON (CONTRACTORS), 
LTD., Haredon House, London Road, North Cheam, 
Surrey, quoting Ref. 003. 


UB-AGENT REQUIRED for large building contract 
in London. Experience R.C. construction essential. 
Good salary to right man.—Full details to Personnel 
Officer, M. J. GLEESON (CONTRACTORS), LTD., 


Haredon House, London Road, North Cheam, quoting 
Ref. 002. 





SSISTANT ESTIMATORS REQUIRED for civil 

engineering and public works department. Interest- 
ing and varied work on major projects, with oppor- 
tunity to progress to senior positions. Estimating 
experience not necessary, but site technical training 
essential. —- Write, with full details, to Personnel 
Officer, M. J. GLEESON (CONTRACTORS), LTD., 


Haredon House, London Road, North Cheam, Surrey. 
Quoting Ref. 004. 


ITE ENGINEER OR ENGINEERING ASSISTANT 
_ REQUIRED on civil engineering contracts, Burton 
Leicester areas. Applicants must have had all-round 
civil engineering experience and be accustomed to 
Setting-out, measuring-up and preparation of monthly 
Certificates, etc. Permanent and pensionable position 
to suitable applicant, with profit-sharing scheme in 
Seon —Apply for application form, quoting Ref. 
E'C), to Director, HENRY BOOT AND SONS (CIVIL 
ENGINEERING), LTD., Banner Cross Hall, Sheffield, 11. 


BOROUGH OF BUXTON. 


SURFACE DRESSING. 


TENDERS are invited for the SUPPLYING and 
LAYING of BINDER ONLY for SURFACE DRESSING 
approx. 34,000 sq. yd. of CARRIAGEWAY on 
VARIOUS ROADS within the Borough. 

Tender documents are available from the Borough 
Engineer, Town Hall, Buxton. 

Tenders, in plain sealed envelopes endorsed 
‘* Tender for Surface Dressing Binder,"’ to be returned 
to the undersigned not later than Noon on 15th MAY, 
1960. 

The Council does not bind itself to accept the 


lowest or any Tender. 
A. C. W. RYLAND, 
Borough Engineer. 
Town Hall, 
Buxton. 
17th April, 1961. 


BLANDFORD FORUM BOROUGH 
COUNCIL. 


Blandford Forum Borough Council invite TENDERS 
for the SUPPLY and INSTALLATION of an electrically 
driven, self-priming SLUDGE-PUMPING SET. The 
required duty of the Pump is approximately 3,000- 
9.p.h., against 22ft. total head. 

Tendering documents may be obtained from the 
Council's Consulting Engineers, MESSRS. W. H. 
RADFORD AND SON, 57 Goldsmith Street, 
Nottingham. 

Tenders must reach my office by Noon on 
SATURDAY, 20th May, 1961, the covering envelopes 
to have the words “Sewerage Works" in the top 
left-hand corner. 


The Council do not bind themselves to accept the 


lowest or any Tender. 
Cc. K. LAVINGTON, 
Town Clerk. 





Town Clerk's Office, 
Blandford Forum, 
Dorset. 
17th April, 1961. 


EAST DEREHAM URBAN DISTRICT 
COUNCIL. 


FIXED-PRICE TENDERS are invited for the 

FOLLOWING WORKS at Dereham, Norfolk: 
CONTRACT 1.—The Construction of Concrete 
Foundations for, and incidental works in 
connection with, an 88ft. x 24ft. x 8ft. 

Ground Level Water Storage Tank. 
CONTRACT 2.—The Supply, Delivery and Erec- 
tion, on prepared foundations, of one 
a x 24ft. x 8ft. Sectional Water Storage 

nk. 

Tender documents may be seen at my Office, or 
obtained from the Consulting Engineers, J. C. MELLIS 
AND CO., of 110 Horseferry Road, Westminster, 
London, S.W.1, on or after the 17th April, 1961. 

Tenders, sealed in the envelopes provided, to be 
delivered to the undersigned on or before 10 a.m., 
8th MAY, 1961. 


The Council do not bind themselves to accept the 
lowest or any Tender. 


IVOR G. WINN, 
Clerk of the Council. 





Assembly Rooms, 
Market Place, 
Dereham, Norfolk. 


BROADSTAIRS AND ST. PETER’S 
URBAN DISTRICT COUNCIL. 





NORTHDOWN HILL HOUSING ESTATE. 





FLATLETS FOR OLD PERSONS. 


TENDERS are to be invited, on a Fixed-price Basis, 
from_experienced housing development companies for 
the DESIGN and CONSTRUCTION of a BLOCK of 20 
FLATLETS for OLD PERSONS and a WARDEN’S FLAT. 

Tenderers will be required to provide Sketch and 
detailed Plans, Working Drawings, Specification, 
Quantities and Estimates for the approval of the 
Council and subsequently of the Ministry of Housing 
and Local Government. 

Inquiries from those interested in submitting a 
scheme on the above basis should be received by the 
Clerk of the Council not later than THURSDAY, 
the 2Sth May, 1961. 

H. C. NORRIS, 


Clerk of the Council. 





Pierremont Hall, 
Broadstairs, Kent. 


Gane FOREMAN REQUIRED. Applicants must 
have had good all-round experience on general 
civil engineering work, particularly in regard to roads 
and sewers, and be capable of producing first-class 
work. Pension scheme and profit-sharing scheme in 
operation, which applicants will be eligible to join 
after a suitable probationary period. — Apply for 
application form, quoting Ref. GF/Cj, to Director, 
HENRY BOOT AND SONS (CIVIL ENGINEERING), 
LTD., Banner Cross Hall, Shefheid, 11. 


AGE REQUIRED to take charge of small sewer- 
age works and main sewers in Peterborough 
district. Experience with dewatering equipment essen- 
tial. Initially 18-month contract, but a permanent 
position for satisfactory applicant.—Apply, stating 
experience, and salary, to HENRY J. FIRMAN, LTD., 
Newark Road, Peterborough. 


ENERAL FOREMAN REQUIRED to supervise small 

sewerage works and main sewers. Initial contract 

to last 15 months, but permanent position offered to 

suitable applicant.—Apply, stating experience, and 

salary, to HENRY J. FIRMAN, LTD., Newark Road, 
Peterborough. 


UNIOR ENGINEER REQUIRED for supervising and 
measuring sewerage and road contracts.—Apply, 
stating experience, and salary, to HENRY J. FIRMAN, 
LTD., Newark Road, Peterborough. 
ENERAL FOREMAN REQUIRED. Applicants must 
have had good all-round experience on general 
civil engineering work, particularily in regard to 
reinforced concrete or roads and sewers, and be 
capable of producing first-class work. Pension scheme 
and profit-sharing scheme in operation, which appli- 
cants will be eligible to join after a suitable pro- 
bationary period.—Apply for application form, quoting 
Ref. GF/CJ, to Director, HENRY BOOT AND SONS 
(CIVIL ENGINEERING), LTD., Banner Cross Hall, 
Sheffield, 11. 


ITE ENGINEER REQUIRED for setting-out, levelling, 


etc., for large reinforced concrete contract, Enfield, 
Middx.—Apply Personnel Manager, FORD AND 
WALTON, LTD., Warton Road, London, E.15. 








COUNTY BOROUGH OF DARLINGTON. 


BOROUGH SURVEYOR AND WATER ENGINEER'S 
DEPARTMENT. 


APPOINTMENT OF 
SECTIONAL ASSISTANT ENGINEER. 


APPLICATIONS are invited for the APPOINTMENT 
of a SECTIONAL ASSISTANT ENGINEER, at a com- 
mencing salary of not less than £1,310 per annum, 
to be fixed within Grade A.P.T. IV and V, in accordance 
with qualifications and experience. ; 

The person appointed will be in charge of a section 
of a department at present engaged upon design of 
works for main drainage and sewage disposal, and 
some preference will be given to applicants who have 
had similar experience. 

Housing accommodation can be made available for 
a married man, if required. 2 

Applications, endorsed “Sectional Assistant 
Engineer"’ and giving the names and addresses of two 
referees, should be delivered to me not later than 


Sth MAY, 1961. 
Cc. N. S. NICHOLSON, 
Town Clerk. 


\ 


11_Houndgate, 
Darlington. 


BOROUGH _~= OF _ MIDDLETON. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPLICATIONS are _ invited for the UNDER- 
MENTIONED APPOINTMENTS from persons possessing 
the necessary qualifications: — 

(a) Senior Assistant Engineer—A.P.T. Grade IV 
(£1,140-£1,310 per annum). 

(b) Senior Assistant Engineer—A.P.T. Grade 
HN/IV (£960-£1,310 per annum). 

(c) Senior Assistant Architect—A.P.T. Grade IV 
(£1,140-£1,310 per annum). 

(d) Senior Assistant Architect—A.P.T. Grade 
HIV (£960-£1,310 per annum). 

The appointments will be permanent, subject to one 
month's notice on either side, and to the Local 
Government Superannuation Acts. 

Provision of housing accommodation will be 
considered, if required. 

Applications, stating age, professional qualifications, 
experience and giving the names of two referees. 
should be delivered to the undersigned not later than 
Noon on WEDNESDAY, 3rd May, 1961. 


F. JOHNSTON, 
Town Cierk. 





Town Hail, 
Middleton, 
Near Manchester. 
14th April, 1961. 


HAMBLEDON RURAL DISTRICT 
COUNCIL. 


APPOINTMENT OF ENGINEERING ASSISTANT. 


_. APPLICATIONS are invited for this APPOINTMENT 
in Department of the Engineer and Surveyor. Salary 
within A.P.T. Ill (£960-£1,140 per annum), commenc- 
ing according to experience and qualifications. Post 
offers full participation in varied and interesting 
programme of works. Particulars and conditions of 
appointment from the undersigned. Assistance with 
housing accommodation and removal expenses, essential 
user car allowance. Five-day week. Closing date 
3rd MAY, 1961. 
Cc. J. WAGG, 


Clerk of the Council. 








Council Offices, 
Bury Fields, 
Guildford. 


WHISTON RURAL DISTRICT COUNCIL. 
HALEWOOD SEWERAGE AND SEWAGE DISPOSAL 
SCHEME. 





APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are invited from qualified persons 
for the POST of RESIDENT ENGINEER to supervise 
the construction of the above scheme. 

Salary (including subsistence allowance) at the rate 
of £1,500 per annum. 

The work involves the laying of considerable 
lengths of 12in., 1Sin., 24in. and 27in. diameter 
cast-iron pipes and 39in. diameter concrete pipes, and 
the construction of a sewage treatment plant, com- 
prising screen chambers, detritus channels, storm 
water tanks, sludge drying beds and auxiliary 
mechanical plant. 

The work is being carried out_under the direction 
of the Council's Consulting Engineers, MESSRS. 
HUSBAND AND CO., 388 Glossop Road, Sheffield, 10, 
and the duration of the Contract will be approximately 
15 months. 

Applications, giving details of age, qualifications 
and experience, together with the names and 
particulars of two referees, should be forwarded to the 
undersigned, to reach him not later than the 28th 


APRIL, 1961. 
(Signed) J. R. HENLEY, 


Clerk of the Council. 
Council Offices, ; 


Delph Lane, 
Whiston, 
Prescot, 
Lancs. 


ANTED TO BUY, N.C.K. 304 EXCAVATOR, 

Dragline Equipment or basic unit only. Not 
later than 1955.—Fuli details and quotation to 
Box P.4016, ‘‘ The Contract Journal.” 


FrOREMAN REQUIRED, South-West area. Must be 
experienced in all types of road surfacing. 
Permanent post for right man.—Full details to ROADS 
RECONSTRUCTION (CONTRACTING), LTD., Garston 
Road, Frome. Tel.: Frome 3371. 


Bator REQUIRED.—Applications are invited 
from men who are fully experienced in estimating 
for all types of civil engineering and building works. 
Pension scheme in operation. — Apply in writing, 
stating age, full particulars of experience, previous 
employers, salary expected, and when free to com- 
mence, to Chief Estimator, CURRALL, LEWIS AND 
MARTIN LTD., 11 Booth Street, Birmingham, 21. 


IVIL ENGINEER.—A vacancy exists for a suitably 
qualified person to be responsible for program- 
ming, setting-out material control and measuring on 
a number of local projects. The post is permanent 
and progressive, and carries with it the benefits of 
the company's sickness, pension and profit-sharin: 
schemes.—Full details available from GALLIFOR 
AND SONS, LTD., Civil Engineering Contractors, 
Wolvey, Hinckley, Leicestershire. 
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MOBIL FUELS AND LUBRICANTS are widely used by fleet-operators, civil 
engineering contractors, and transport undertakings of every size and 
kind. Delvac Special for the engine, Mobilube GX 90 for the gear-box 
and the drive axle, and Mobilgrease MP are Mobil’s all-season lubri- 
eants; Mobilgas, Mobil Diesel, and Mobil Gas Oil are the fuels. 

If you use Mobil products already, you know they are designed to give 
you the utmost efficiency with the utmost economy. But there’s more 
to Mobil than that: there may well be a number of ways in which we 





can help you reduce your cost-per-vehicle/mile still further. 
Could you simplify purchasing. for example? Could you simplify the 
storage and handling of fuels and lubricants? Could you simplify their 
application and use? Couldn’t you simplify administration? 
If your answer to any of these questions is ““Yes”—or even “Well, 


perhaps’’—Mobil can show you how to reduce the costs and increase 





the profits. And Mobil can give you practical help! 


Let our Motor Transport Representative talk it over with you. There is 
no charge for advice, and free advice now can put money in your pocket 
later. Get in touch with us today. 


ECONOMY, SERVICE, 


MOBIL OIL COMPANY LIMITED, CAXTON HOUSE, LONDON S$.W.1, 
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THE NATIONALISERS 


E was not so long ago that the Labour Party was wondering whether to 
amend Clause 4 to make it clear that they did not intend to nationalise 
everything. The controversy ended in a stalemate but many observers thought 
they detected a distinct distaste for further nationalisation on the part of 
many labour supporters. This view seemed to be confirmed at last year’s 
Labour Party Conference when the executive committee poured a douche of 
cold water on demands for nationalisation of specific industries including an 
impassioned plea for public ownership of building made by Mr. Lowthian. 


However, it now seems that this optimistic view was wrong. A new 
policy statement is to be published shortly which according to reports will 
prescribe a strong dose of public ownership for British industry should the 
Labour Party be returned to power. Building is evidently one of the industries 
named for the treatment. 


The expected document itself is something of a surprise after the serious 
misgivings about nationalisation both as a policy and as an election winner. 
The inclusion of building is even more mystifying and sinister. For the Labour 
Party, in its heart of hearts, had always recognised that it would be a herculean 
task to nationalise such a complex and diverse industry which requires the 
utmost decentralisation for its efficient operation. True, Mr. Harold Wilson 
pushed the idea of a National Building Corporation in 1946, but the proposal 
was eventually quietly dropped, and it has been the building trades unions who 
have been ploughing the lone nationalisation furrow. 


Reports have been drawn up advocating a massive structure of ministries, 
boards, committees and sub-committees to run the building operations in 
this country. In order to avoid bureaucracy, said one such report, direct 
labour would remain outside the plan. But contractors were to be compensated 
out of the profits made by the nationalised concern. Some hopes of compensa- 
tion! The half-baked thinking became even more muddled over the interest 
charges paid by mortgagors. Of course it costs a lot of money to borrow a 
large sum for a long time. But this has nothing to do with nationalisation. 
Yet the building unions used it as one of their major arguments. There was 
obviously more than a grain of truth in a remark in one report that “the plan 
has shortcomings and leaves some questions unanswered”. No wonder the 
politicians gave building unions such short shrift for so many years. But 
now it seems that they have changed their minds. Building nationalisation 
is to serve party policy. Heaven help us! 


It is of course true that the construction industry is a vitally important 
part of the economy. It provides about half the nation’s capital investment. 
But it does not generate that investment. It simply services it and since the 
war certainly has not been lacking to the task. The balance, direction and 
control of the construction programme are things which any government 
already has power to direct. On this issue the question of nationalisation is 
irrelevant. 


There have been criticisms that the construction industry is under- 
capitalised and composed of too many firms. Construction work, however, 
has unique range and the structure of the industry corresponds to these 
needs. As for capitalisation the industry is investing over £50 million a year 
in plant, machinery and other capital assets. Strangely too the would be 
nationalisers never include in their plans the small contractors whom they 
allege to be inefficient, but cast their take-over eyes on the large contractors 
some of whom are household names at home and overseas. And what 
incidentally would happen to the £125 million per annum export trade under 
nationalisation? 


In the end the sheer magnitude of the task is likely to defeat the most 
starry eyed proposal for full scale nationalisation. We shall be back to direct 
labour again. After all, what was it that the late Aneurin Bevan said? 
Nationalisation was not the way he proposed to set about it. His policy was 
to encourage direct building by local authorities everywhere. But that is 
another story. 
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An Economist Comments... 
CURRENT TRENDS AND THEIR IMPACT ON CONSTRUCTION 


* is encouraging to be able to start 
this series on an optimistic note. The 
fact is the contracting industry may be 


on the fringe of a record to beat all 
records. 
The full results of 1960 show that it 


was about the busiest year since the war. 
The volume of work under construction 
was a record; there was a substantial in- 
crease in productivity and in the volume 
of work completed. Almost all districts 
and types of building are sharing in this 
activity—housing, factories, schools, hos- 
pitals and, by no means least, roadbuild- 
ing, which is at last beginning to reflect 
some of its vital importance to the country. 
There are hopeful signs, too, that the 
smaller civil engineering firms are begin- 
ning to work more closely to capacity. 
But for the bad summer, the industry’s 
1960 performance would undoubtedly have 
been more impressive still. 

1961 looks even better. The fortunes 
of contracting are, of course, linked to 
those of the economy as a whole, and there 
are some disturbing features to be taken 
into account; the plight of various con- 
sumer industries, the Balance of Payments, 
the Common Market, for example. But 
it is unlikely that these factors could have 
much, if any, effect on building in 1961. 
New orders, according to the latest 
Ministry of Works and R.I.B.A. inquiries, 
are ‘still coming fast into contractors’ and 
architects’ offices. A large share of the 
schemes designed to reach a peak in 1961 
or 1962 have already started; or planning 
is so advanced that postponement would 
cause innumerable _ difficulties. The 
Government, at last, seem to be aware of 
this danger. 


Labour and Materials 

Not that everything is likely to be easy 
going. Labour shortage may become even 
more acute; there must be some ceiling 
to the numbers that the industry can 
employ and it looks now as if higher out- 
put must come from higher productivity. 

Materials supplies look a little more 
promising than they did in 1960. I under- 
stand that the builders and the material 
manufacturers have been meeting regularly 
on the assumption that 1961 has another 
record potential and that they are doing 
their best to ensure that this year adequate 
materials really will be ready on the sites 
at the right time. If this is so, it will 
be almost the first time since the war. 
But [ do know that the material pro- 
ducers are very confident. Bricks and 
cement will probably be the danger points. 
A factor that may affect the situation here 
is the growing tendency for the industry 
and the material industries to look ahead; 
and, more important, publish what they 
find. A wide estimate is still valuable if 
it draws attention to a possible difficulty. 


Reinforcing Rods 

The British Iron and Steel Federation 
is no newcomer to the forecasting field. 
The Federation now expects that by the 
mid-sixties total steel demand will rise 
to 30 million tons, as compared with just 
under 244 million tons in 1960. On the 
supply side there are plans to raise steel 
capacity to about 34 million ingot tons 
by that time. Mr. C. R. Wheeler, the 
president, giving this news, stressed that 
the comfortable margin of capacity over 
the demand estimates thus revealed is 
repeated for almost all the individual pro- 
ducts; the focus of concern was, in fact, 
clearly moving away from the post-war 
problems of shortage to the _ possible 
dangers of over-expansion. 

If this is so, the outlook for reinforcing 
rods could become _ steadily more 
promising despite the trend towards rein- 
forced concrete. Deliveries in 1960 were 
some 600,000 tons. By 1965, the Rein- 
forced Concrete Association estimates they 
will have risen to 800,000 tons, or by 
331 per cent., an increase somewhat 


than that forecast for total steel 

Small comfort, no doubt, for 
contractors still waiting nine months or 
more to take delivery; but at least a 
reassurance that at last something is being 
done about looking at the longer term. 

Mr. Wheeler also made an interesting 
general point in this connection. The 
Federation, he pointed out, has to take a 
view, consulting as closely as possible 
with official economists, about the likely 
developments of the economy over five 
years or more ahead. “If the elements of 
some such broad picture, related to a 
desirable and practicable rate of growth, 
were widely available”, said Mr. Wheeler, 
“individual companies, industries and the 
Government would all be better placed to 
consider their future plans than they are 
at present.” 


smaller 
capacity, 





In this new series it is intended to 
analyse current economic trends 
and to forecast, as far as possible, 


their likely impact on _ the 


contracting industry. 








There is a lot to be said for this argu- 
ment; although, admittedly, it is difficult 
to put into practice since such a large 
proportion of industry, thank goodness, 
remains in private hands. One of the 
major problems facing individual indus- 
tries is the lack of any comprehensive 
picture of the future which can serve as 
a background to individual plans of 
development, In no industry is this more 
true than in contracting, so closely is it 
interwoven with every aspect of the 
national economy. 


Land 

The danger of a widespread land famine 
seems to have receded, at least temporarily. 
Even so, I suggest that prices have still to 
reach their peak; an observation that raises 
the vital question of costs generally. 


Costs in 1961 

Is the industry likely to price itself 
out of the market? This has been asked 
many times before and so far it has not 
happened. Some heavy cost increases are 
pending. Higher hourly rates and shorter 
working hours, sharp rises in the prices 
of a number of key materials, bricks and 
cement, to name but two, together with 
higher overhead charges for transport and 
social services. Increased productivity 
could offset some of this (it was +4 per 
cent. in 1960), but there is no gainsaying 
that costs could, in fact rise quite 
appreciably by the end of the year, This 
does not mean that the construction pro- 
gramme must suffer. Costs, after all, are 
relative, and much will depend on what 
happens in other spheres. And, although 
costs and prices are not always auite the 
same thing, I think that the Ministry of 
Education were only facing facts when 
they jacked up the cost limits for educa- 
tional building by about 7 per cent. all 
round, 


Interest Rates 

I am often asked for an opinion on the 
likely trend of interest rates, not the short- 
term ones but those associated with 
mortgages and other long-term commit- 
ments. Forecasting is a hazardous busi- 
ness, and this applies particularly here 
since all manner of factors, political as well 
as economic, enter the picture. But it 
does seem that we are at present in an 
era of relatively high interest rates, how- 
ever disagreeable this may sound. A great 
deal of capital investment is in hand, and 
still more is projected. Whatever form 
this takes—houses, commercial buildings, 


plant and machinery or vehicles~— finance 
is required, as often as not on a long-term 
basis. In these circumstances a rate of 
6 or 6} per cent. on a building society 
mortgage is not really high; when account 
is taken of the substantial taxation relief 
that often accompanies the interest portion 
of mortgage repayments, it compares not 
unfavourably with the 44 per cent. of 
1935 to 1937. I do not wish to imply 
that 6 or 64 per cent. is the lowest rate 
likely in the next few years; but I do 
suggest that rates could fluctuate around 
this level for some time to come. 


Mortgage Demand 

On a closely related subject, Mr. A, J, 
Dunham, President of the Co-operative 
Permanent Building Society, has further 
confirmed the demand for mortgages, 

Throughout 1960, he states in his annual 
review, the Society was under pressure 
for advances on mortgage and once again, 
regretfully, the branches had to turn many 
people way; they made every effort, how- 
ever, to meet the requirements of members, 
Of total lending during the year, £33 
million was advanced to owner-occupier 
borrowers: the demand for mortgages still 
continues, and it seems unlikely that it 
will decline in the foreseeable future. Sir 
Harold Bellman, of the Abbey National 
has spoken in similar vein. 

Mr. Dunham went on to say that there 
is what The Economist has termed a 
‘long-run increase in demand” for housing 
space and better amenities. Home owner- 
ship is no longer confined to any particular 
income group, The analysis recently pub- 
lished by this Society caused a great deal 
of surprise by demonstrating that the 
number of people buying their own homes 
contained a high proportion of those in 
the lower income groups. Of the mort- 
gages granted over a six months’ period it 
was found that over 50 per cent. of the 
Society’s new borrowers earned less than 
£15 a week, and no less than 80 per cent. 
had incomes of under £1,000 a year. In 
this connection, I would add two figures. 
First, average earnings in industry are 
now close on £15 a week; second, under 
the new national assistance scale a family 
with four children can receive a_ total 
income of £12 Is. a week. Together with 
the Co-operative Permanent’s survey, this 
surely suggests that the demand for houses 
for sale is likely to continue at a high 
pitch; it could also mean, of course, that 
the time is not all that far distant when 
some local authorities may be facing the 
problem of housing voids. What happens 
to their finances then? 


Budget Footnote 

Contractors’ first reaction to the Budget 
will probably be mixed. While there is 
little direct impetus to exports, the urgency 
of which was heavily underlined in the 
Economic Survey, it is clear that the 
Chancellor is very much concerned to keep 
the economy on an even keel and it is 
after all upon the general health of the 
economy that the prosperity of contracting 
hinges. On the other hand there are one 
or two grave doubts, the principal one 
concerning the possible payroll tax. More 
time is required to examine its full impli- 
cations but it is certain that if put in hand 
this tax would hit particularly hard those 
industries with a high labour content 
such as construction, It could cost the 
industry £10m. a year; it could cost the 
largest contractors hundreds of thousands 
of pounds a year. Moreover, of course, In- 
equalities between individual firms would 
be inevitable. The smaller firm engaged 
mostly in repairs and maintenance with 
little opportunity of introducing labour 
saving machinery would be hit the worst. 
That it may never get introduced is little 
consolation—it presents one more un- 
certainty in firm-price tendering. But 
more about the Budget and the Economic 
Survey next time. 


nce 
Tm 

of 
ety 
unt 
lief 
ion 
not 

of 
ply 
ate 


ind 


rt- 


the 
ian 
nt. 

In 
‘es, 
are 
der 
Lily 
tal 
‘ith 
his 
ses 
igh 
hat 
1en 
the 


ens 


get 
is 
ncy 
the 
the 
eep 
is 
the 
ing 
one 
one 
ore 
pli- 
ind 
ose 
ent 
the 
the 
nds 
in- 
= 
€ 

‘th 
our 
rst. 
ttle 
un- 
But 
nic 


April 20 1961 


THE CONTRACT JOURNAL 


wn 
oo 
Vw 


£65M. OIL TERMINAL COMPLETED AT 


THE Angle Bay ocean _ terminal, 

Milford Haven, built for British 
Petroleum at a cost of about £64 
million, is due to be opened today by 
the Minister of Power, Mr. Richard 
Wood. 

The terminal comprises a jetty with two 
deep water tanker berths at Popton Point; 
administrative offices at Popton Fort; and 
a tank farm for intermediate storage of 
the crude oil at Kilpaison Farm 1} miles 
away on the south east corner of the bay. 
Another feature of the scheme has been 
the construction of a 60 mile pipeline to 
Llandarcy with a main pumping station 
beside the tanks at Kilpaison. 

The 1,100ft. long shore arm of the jetty 
comprises a l6ft. roadway and 32ft. wide 
open pipe track. Open construction was 
used to prevent interference with tidal 
flow, and to allow small craft to pass 
through. Hexagonal steel piles driven into 
the rock bed of the Haven were capped 
with precast concrete muffs which in turn 
carry the precast concrete roadway and 
pipetrack. After erection the whole of 
the deck system was post-tensioned, using 
liin. diameter Macalloy bolts. 

Raker piles placed at every fifth bent 
take care of sway. The road slab itself 
spreads the wind load between the anchor 
bents. Road and pipe tracks run side by 
side over pile bents at 27ft. 6in. centres. 

On the pipe track as well as the twin 
26in. diameter crude pipelines which lead 
from the berthing heads to the tank farm, 
there are also three 16in. diameter bunker 
fuel pipes, 12in. diameter diesel oil line, 
12in. diameter water line for fire-fighting 
ind a 10in. diameter potable water line. 

There are two berthing heads provided, 
each capable of berthing 100,000 d.w.t. 
tankers in 54ft. of water. 

The design presented difficulties since 
not many feet of softish silt overlie the 
rock. The consulting engineers, Rendel, 
Palmer and Tritton, finally recommended 
that the best design to resist the consider- 
able berthing force of a fully laden 
100,000 ton tanker would be for each berth 
to consist of a pair of solid mass-concrete 
strong points, each 74ft. by 38ft. This is 
known as a gravity structure. The trunk- 
way or sea arm from which the berthing 
heads are extended is 1,220ft. long and 
lies at right-angles to the shore arm. The 
total length including the dolphins at 
either side is 2,300ft. 

The flow boom installation or hose 
handling gantry for each berth is carried 
by a piled platform between the two strong 


MILFORD HAVEN 


points. The section of the deck under the 


hoses is drained independently to a “slops 
tank” to prevent oil pollution. Rainwater 
falling on the area which may be contam- 
inated by oil spillage is also collected in 
this way and the mixture of oil and water 
is pumped back into the crude oil line for 
eventual separation at the refinery. 

The design of the jetty strong points is 
based upon the impact force which they 
will have to withstand. Gravity fenders 
are mounted in sets of four on each strong 


side of the tanker under all weather con- 
ditions. 

[he administration and service area is 
located within the existing walls of Popton 
Fort. Administration buildings and con- 
trol centre are located in the upper works 
of the fort which have been rehabilitated 
to’ provide offices for the administration, 
marine staffs, crews, H. M. Customs, radio 
communication, marine stores, terminal 
stores, fire station, garage, canteens, rest 
rooms and ablutions. 





Recent photograph of Popton Fort after adaptation 


point; a set of four will absorb the energy 
of a 65,000 ton tanker moving at a speed of 
Ift./sec or a 100,000 ton tanker at 4/5ths. 
ft/sec. 

Each weight hangs on two pairs of links 
arranged so that when it makes contact 
with the side of the vessel it is pushed 
backwards and upwards into a recess in 
the face of the jetty. The maximum hori- 
zontal travel is 4ft. 103in., which gives a 
rise of 3ft. 6in.; this will enable the fenders 
to offer a yielding and resilient face to the 





Angle Bay ocean terminal 


Four tanks, with a total storage capacity 
of 30,000 tons, have been built in the 
lower portion of the fort to store heavy 
marine furnace oil, light fuel oil and diesel 
oil. They lie in an oil-tight rock excava- 
tion in the fort area; drainage passes 
through separators before entering the 
Haven. The base level of the tanks has 
been taken down to keep them below the 
sky-line. 

The bunkering installation is capable of 
delivering up to 750 tons of fuel per hour 








286 


to the berthing heads. Provision for heat- 
ing bunker tanks is included by steam from 
an automatic boiler installation. 

A potable water tank of 250,000 gallons 
capacity is provided for gravity distribu- 
tion to berthing heads for ships’ water. 
This tank is fed from a supply taken from 
the Pembroke R.D.C. waterworks at Stem- 
bridge. 

Tank Farm 


The crude oil tank farm is at Kilpaison 
which lies 14 miles away from the jetty at 
the south east corner of Angle Bay. The 
total area of the farm is approximately 220 
acres and of this about 65 acres are being 
utilised to accommodate eight 21,000 ton 
capacity welded steel, floating roof tanks. 
These are grouped in four pairs, each pair 
in an oil retaining bund. Crude oil is 
pumped by the tanker direct to the tank 
farm. 

The linkup pipework is designed so that 
any selected pair of tanks may be emptied 
or filled and the contents of any pair 
of tanks can be transferred to either or 
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both of any other pair of tanks. A mani- 
fold is located at the pumphouse com- 
prising four 26in. lines from each pair 
of tanks; this manifold will be connected 
to the two 26in. diameter main transfer 
lines from the jetty. 

There is one main pumping installation 
which is located at an elevation of 17.5ft. 
O.D. The plant comprises four electrically 
operated centrifugal pumps arranged for 
series pumping. These pumps have a 
capacity of over 700 tons per hour at the 
pipeline working pressure of 850 p.s.i., the 
drive being directed by 650-h.p. motors 
operating on 3.3-kV. 

A minimum of two pumps is on load at 
any one time and the remaining pumps 
may be brought in according to the 
throughput required. With the present 
planned output it should not be necessary 
to use more than three of these pumps to 
pump the oil to Llandarcy. 

No booster pumping stations are needed 
along the route but there is a control valve 
at Llandarcy to maintain pressure at the 
highest point on the pipeline—-672ft. There 





Aerial view of Popton Fort before its reconstruction 


MIDLAND MOTORWAY LINK 
Catthorpe to Castle Bromwich Special Road 


HE Minister of Transport last week 

published the proposed line of the 
Catthorpe-Castle Bromwich Special Road. 
This forms part of the Midland Motorway 
Link between the London-Yorkshire Motor- 
way (M.1) at Catthorpe (Leicestershire) 
and the junction of the Birmingham- 
Preston (M.6) and the Birmingham-Bristol 
(M.5) Motorways at West Bromwich, a 
length of about 38 miles. 

The length of motorway for which a 
line is now proposed is about 29 miles, 
starting from Catthorpe on the Crick- 
Doncaster section of M.1, passing north 
of Rugby and Coventry and south of 
Coleshill, in Warwickshire, to Castle 
Bromwich in the City of Birmingham, It 
includes two bridges, at Longford and 
Nettle Hill, over the navigable waters of 
the Coventry and Oxford Canals, respec- 
tively. Access to the new motorway will 
be provided by flyover junctions with A.426 
near Churchover; with A.46 near Ansty; 
with A.444 near Longford; with A.423 
near Corley; with ‘A.446 at Coleshill, and 
with A.452 at Castle Bromwich. 

The line of the north-western end of 
the Link Motorway, from Castle Bromwich 
round the north side of Birmingham to 
Ray Hall and continuing northwards to 
Dunston, was established by an Order made 
in December last. The draft for this Order 
included the section from Castle Brom- 


wich to Coleshill, but this was omitted 
from the Order as a result of objections to 
the line on agricultural grounds. The 
present draft includes this section on a 
slightly different alignment near Coleshill. 

Work is unlikely to start on the section 
now proposed before completion of the 
section between Castle Bromwich and 
Dunston. Trunk roads between Castle 
Bromwich and M.1 are being improved 
and will serve traffic between the motor- 
ways until the Catthorpe-Castle Bromwich 
section is completed. 


“CHANNEL BRIDGE IS WISHFUL 
THINKING” 


Mr. M. A. Cameron, principal adminis- 
tration officer of the British Transport 
Commission told delegates at the European 
seminar in Cambridge recently that the 
advocates of a Channel bridge were in- 
dulging in wishful thinking. 

A Channel tunnel however made 
“economic sense”. He said that the 
estimated cost of the tunnel was £130 
million and it could be completed in 
something over five years, but the bridge 
would cost twice that figure, would not 
carry any more traffic and would present 
far greater maintenance problems. 
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is also an automatic control valve at the 
pumping station to prevent surges when 
stopping the pumps. 


Pipeline 


The 18in. diameter pipe was supplied by 
South Durham Iron and Steel Co. Ltd. 
The pipeline itself, laid by George Wimpey 
and Co., Ltd., has a total length of 60 
miles and consists of 13,000 electrically 
welded lengths of pipe. After welding, 
each joint was examined by radiography, 
wrapped in glass fibre and treated with 
bituminous enamel. The external fibre- 
glass bitumen protective coating was 
tested for homogeneous seal by a high 
voltage machine called a “Holiday De- 
tector”. 

All joints were tested as the work pro- 
ceeded under an _ air pressure of 
100lb./sq. in. and after completion the 
whole line was tested to a hydraulic pres- 
sure of 1,200lb./sq. in. 

Bends which were needed during the 
laying of the line were curved on the spot 
with a mobile hydraulic cold bending 
machine. There were 600 bends in all. 

Passing through open country in Pem- 
brokeshire, Carmarthenshire, Glamorgan 
and Swansea County Borough, the pipeline 
is laid throughout its length at a depth of 
not less than 2ft. 6in. to the top of the 
pipe. Many obstacles had to be overcome 
including 12 major roads; eight B class 
roads; 53 minor roads; 33 private metalled 
roads; a canal; four major rivers; 28 stream 
crossings; 12 rail crossing; three under- 
ground aqueducts and several main gas- 
lines. 

The pipeline reaches its highest point 
42 miles from Angle Bay at 672ft. 


Contractors 


The consulting engineers for the scheme 
were Rendel, Palmer and Tritton, London. 

Contractors included: Civil engineering 
(marine work)—Christiani and Nielsen, 
Ltd.; mechanical and electrical work— 
Constructors John Brown, Ltd.;_ sub- 
contractor for gravity fenders—Weldall 
and Assembly, Ltd.; shore construction— 
Shellabear Price, Ltd.; tank construction— 
Motherwell Bridge and Engineering, Co., 
Ltd.; rehabilitation of Popton Fort— 
George Argent, Ltd., and Hadsphaltic, Ltd.; 
main pipeline construction—George Wim- 
pey, and Co., Ltd.; welding equipment— 
Lincoln Electric Co., Ltd. 


1961 NATIONAL INDUSTRIAL 
SAFETY CONFERENCE 


The Sir George Earle Trophy, awarded 
annually by The Royal Society for the 
Prevention of Accidents for the most out- 
standing contribution to industrial safety, 
will be presented at this year’s National 
Industrial Safety Conference to a unit of 
the building industry to encourage an 
improvement in the accident record of that 
industry. 

Speakers at the Conference, which will 
be held .at Scarborough from May 12-14, 
will include Mr. C. H. Craft, director of 
John Laing Construction, Ltd., and Mr. 
E. L. Bird, technical research and education 
officer at the Building Centre, London. 


MITCHELL ENGINEERING’S £24m. 
BOILER CONTRACT 


Mitchell Engineering through their 
associates, Mitchell Engineering Propri- 
etary Ltd., Johannesburg, have been 


awarded a contract worth approximately 
£24m. by the Electricity Supply Commis- 
sion of South Africa for the supply and 
erection of two boilers for Komati Power 
Station in the Eastern Transvaal. 


These boiler units will be the largest 
installed in the Union, and are due to be 
commissioned in 1964. Arrangements are 
being made for some 80 per cent. of the 
plant to be manufactured in South Africa. 
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THE ENGINEER IN COMMONWEALTH 


DEVELOPMENT 


Duke of Edinburgh Gives Graham Clark Lecture 


NHE Graham Clark Lecture is de- 
livered annually to the Institutions 
of Civil, Mechanical and _ Electrical 
Engineers. On Thursday last, the 
seventh lecture in the series was given 
by H.R.H. Prince Philip, Duke of 
Edinburgh, in the Grand Hall of the 
Institution of Civil Engineers, Great 
George Street, London, S.W.1. 

By means of an internal circuit, the pro- 
ceedings were televised to the adjoining 
lecture hall of that Institution, and to two 
other overflow meetings in the nearby 
Institution of Mechanical Engineers, and 
to the Institution of Electrical Engineers 
on Victoria Embankment. 

During the course of his lecture the 
Duke of Edinburgh said: 

I am going to take it for granted that 
it is generally accepted that development 
in the broadest sense is a good thing. I 
hope I can assume that mankind is better 
off with proper food, sanitation, housing 
and all the material comforts which 
modern science, engineering and industry 
can provide. I am not assuming, however, 
that this material development necessarily 
implies a higher standard of. human 
civilisation. This, I believe, depends upon 
qualities of the mind and spirit which are 
not directly related to material comfort 
and convenience. 

Given the need for development in the 
material sense it does not take a great 
stretch of the imagination to visualise the 
engineer’s part in the process. There are, 
in particular, four ways in which the 
engineer can implement and _ influence 
development: 

1. By continually finding practical ways 
and means of applying scientific principles 
and discoveries in power, industry, 
transportation, communication and con- 
struction. This means that _ research 
establishments are needed in all the divi- 
sions of engineering so that practising 
engineers can apply the benefits of funda- 
mental scientific research. 

2. By the application of the latest and 
most efficient methods to individual pro- 
jects: This means that practising engineers 
must have some way of keeping up to date. 

3. By the careful administration, main- 
tenance and improvement of the engineer- 
ing complex. Building or developing some 
project from scratch may have a great many 
difficulties, but maintaining and improving 
a project which has been in existence for 
many years calls for even more skill and 
administrative ability. Railways are an 
obvious example. 

_4. By the technical training and educa- 
tion of the next generation of engineers. 
This is very much the engineer’s responsi- 
bility and whatever the rewards of practice 
may be nothing is more worthwhile in the 
long run than teaching the next generation. 

The engineer is in fact the means by 
which the people are able to enjoy the 
fruits of science, whether in building new 
projects, Or in maintaining and keeping 
up to date what is already in existence. 
I need hardly list the highly developed 
communities of history which decayed for 
the lack of engineers to keep their great 
Works in operation. 

Simple technical know-how is also not 
enough. In order to make a really worth- 
while contribution the engineer needs the 
vision to appreciate what is possible as 
well-as the technique to. realise his dream. 

It is. also wrong to assume that the 
engineer is simply concerned with material 
gadgetry or the purely practical and com- 
mercial side of life. All large-scale pro- 
jects and modernisation plans are bound 
to have a profound and lasting influence 
upon the lives of very great numbers of 
People. Unless their conception, execu- 


tion and running are all based upon a 
practical humanity they will contribute 
very little to man’s progress. 

That is why technological training must 
be combined with a broad general educa- 
tion. Each generation must learn that 
technical knowledge without a sense of 
mission and_ responsibility is “wasted. 
Education which merely produces a sense 
of dissatisfaction and frustration and a 
kind of topsy-turvy snobbery about what 
is suitable and unsuitable employment is 
a failure. The system must instil a sense 
of the value of engineering to human 
development so that people come to look 
upon it with the same sense of service 
as ‘missionaries and doctors. 





The Duke of Edinburgh delivering 
his lecture 


At the root of all development are the 
nations’ natural resources, they are the raw 
materials with which engineers have to 
work in order to fill the basic needs of the 
peoples of the world. Food depends on 
agriculture and increased agricultural 
productivity depends on _ agricultural 
machinery, irrigation, food processing and 
transport. Industry depends upon power 
and upon the extraction and transport of 
its raw materials. Industrial processing 
itself depends upon the engineer as does 
the invention and design of those gadgets 
which are intended to help or entertain 
the public at large. On top of that lies 
the very important responsibility of teach- 
ing the next generation of engineers in 
such a way that they can progress from 
past techniques and build on _ past 
experience. 

The wealth of a nation, and all which 
that implies, depends in fact upon the 
efficient organisation of its resources both 
natural and industrial as well as human. 
In this organisation the engineer bears 
the chief responsibility. 


Energy 


Hand in hand with agriculture to supply 
the world’s basie needs is energy. Energy 
is the very basis of modern civilisation. 
Whichever way you look at. it cheap, con- 
venient and abundant power ranks with 
food as a means to raise standards of 
living. 

It is obvious that there is a very real 
urgency to increase the energy production 
and distribution in the Commonwealth. 
In this field the engineer has almost un- 
limited scope and the solution of this 
energy problem demands more than skill 
and intelligence, it demands the services 


of far-sighted engineering administrators 
to exploit every indigenous source of 
energy and to plan the most economic 
form of energy production from other 
sources. 

Australia for instance is very short of 
water for all purposes. The Snowy River 
Scheme will do much to meet immediate 
demands for energy and irrigation but 
there are virtually no other sources of 
hydro-electric energy on the continent. 
Fortunately she has considerable resources 
for the production of nuclear energy. 


New Zealand on the other hand has 
fairly large reserves of water power but 
they happen to be on the South Island 
whereas the majority of the population is 
on the North Island. I see that the 
New Zealand Government are about to 
call for tenders to lay power cables across 
the Cook Strait, This immense engineer- 
ing project is expected to cost about £19 
million. 

India has great reserves of coal but 
they happen to be mostly on one side of 
the sub-continent while power is badly 
needed in many distant places which have 
no alternative sources. Unfortunately the 
cost of transporting the coal or the elec- 
trical energy is prohibitive so that there 
may be openings here for nuclear power 
stations. 

In Canada the situation is that 85 per 
cent. of her electricity is provided by 
hydro-electric stations and she has still 
only tapped 28 per cent. of her resources 
of water power. I flew over the Hamilton 
Falls in Northern Quebec not long ago 
and I’m not surprised that the engineers 
have cast covetous eyes on so much energy 
going to waste. 

Power is related to industrial pro- 
ductivity but cheap power can also attract 
industry. In Ghana I saw the site for 
the Volta River Dam which will make it 
possible to exploit the bauxite deposits 
not far away for conversion into 
aluminium. 

The giant Kariba Dam on the Zambesi 
will give a tremendous stimulus to primary 
and secondary industry throughout the 
Federation of Rhodesia and Nyasaland. 

Like Australia, South Africa is also 
short of water for all purposes but on the 
other hand she has vast reserves of easily 
mined coal. As a result she is to build a 
plant for the conversion of coal into oil 
which is expected to meet one seventh of 
the Union’s present needs. 

I have only referred to the large mem- 
bers of the Commonwealth. It is worth 
remembering that the smaller places have 
even more urgent problems without the 
material or economic resources with which 
to solve them. The Atlantic and Pacific 
islands need energy badly but unless they 
can harness the wind, the sun or the tides, 
there is little scope for development. 


Industry and Resources 


It is becoming increasingly popular to 
look upon industry merely as a convenient 
way of giving employment. Industry does 
undoubtedly give employment but that is 
not its basic function. Industry exists 
for three reasons: 

1. It produces those things which are 
needed by a community to live a 
reasonably comfortable existence. 

2. It-also produces those things which 
though not essential to human existence 
are very nice to have. 

3. It produces things which can be sold 
to other countries, preferably at an over- 
all profit. 

I think it goes without saying that 
industry must also produce all those 
things which are needed by industry at 
all stages of the industrial process. In 








288 


the less developed countries the first stage 
is the extraction of raw materials for use 
or export, followed by the production of 
the basic requirements of the manufactur- 
ing industries. 

The total resources of the Common- 
wealth are probably roughly in proportion 
to its size but this does not mean that 
the resources are evenly distributed. Each 
country has certain limiting factors and 
may lack certain raw materials but on 
the other hand most countries have pro- 
bably got something which is needed or 
wanted by others. There is no absolute 
need for countries to be self-sufficient, the 
real need is for Commonwealth countries 
to co-operate in such a way that the people 
can enjoy aé_ reasonable standard of 
existence and the chance to develop their 
talents and their resources for the com- 
mon good. 

This means that methods of extraction, 
methods of refining, methods of processing 
and the transport system are the factors 
which can turn deposits of natural 
resources into wealth producing assets. 
Where these are lacking, and this is by 
and large the situation in Britain, the only 
solution is the highest development of 
the human resources by a very advanced 
system of education and training. All 
these are problems for the engineer and 
the success with which they are tackled 
by imaginative engineers can transform 


the whole picture of industrial and 
economic activity in Commonwealth 
countries. 


Transport and Communications 


Having outlined the contribution which 
engineers can make to the development 
of agriculture, energy and industry in the 
Commonwealth, I must quickly add that 
none of their efforts would bear any fruit 
without an adequate system of transport 
and communications. It is virtually 
impossible to develop natural resources, 
or improve and augment the food situa- 
tion, or even to enjoy the benefits of 
industrial enterprise without a compre- 


hensive network of public and commercial 


transport and communications. 


Indeed transport and communications 
are the means whereby the whole process 
of development is given purpose and 
direction and the only way by which the 
people can begin to adapt themselves to 
changing circumstances. 

A community which is without the 
proper means of movement and contact is 
cut off from the world and therefore can 
only exist upon its own—usually very 
limited—resources. It cannot co-operate 
with its neighbours and its intellectual 
level is also bound to be restricted. As 
communications develop so its limit of 
experience is increased until it reaches the 
point where it is connected by the fastest 
transport and a virtually instantaneous 
communication system to all the other 
developed and mutually interdependent 
communities in the world, 

Roads and paths made it possible for 
villages to co-operate, railways made it 
possible for districts to work together, 
while ships and aircraft have brought 
whole continents into contact for trade 
and commerce. 

In the same way telegraphs and tele- 
phones, radio and newspapers are re- 
moving the barriers of ignorance and 
bringing the nations into closer: concern 
with each other’s problems. 


Trade brought the old Empire into 
existence and communications kept it to- 
gether. Now that it has become a Com- 
monwealth of nations, transport and 
communications are making it possible to 
co-operate in every field of endeavour to 
the mutual advantage of all members. 

A measure of the importance we attach 
to- transport and communications in 
Britain is the amount of time and space 
devoted to its discussion. Anyone can 
start an argument any time by just men- 
tioning British Railways or British roads. 
And yet it is only 602 miles from Land’s 
End direct to John O’Groats and that’s 
as far as you can go in these islands over- 
Jand. If the Shetlands are included it 
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makes a total of 768 miles. Compare this 
with Halifax to Vancouver, 2,850 miles, 
Perth to Sydney, 2,030 miles, Lagos to 
Kano, 518 miles, or Calcutta to Bombay, 
1,225 miles. To cover areas of this size 
with a network of roads and railways is 
a staggering task and yet it must be done 
if development is to take place. I think 
it is most significant that Canada has 
recently launched a programme of “Roads 
to Resources” so that the mineral wealth 
of the Northern wastelands can be 
exploited. 


Scientific Research 


There are two aspects of scientific re- 
search as far as the engineer is concerned. 
First there is the fundamental and applied 
research which provides the engineer with 
new materials and techniques and with new 
applications of known principles. Secondly 
there are the huge research instruments 
which have to be designed and built by 
engineers to enable the scientist to con- 
tinue his investigations. 

Many of the great strides in engineer- 
ing history were made before scientific 
research was used deliberately to find new 
techniques. In recent times, however, we 
have come to think of science as produc- 
ing the new ideas and engineering as the 
means of exploiting them. So much so 
that we are inclined to forget that much 
scientific research is only possible with 
the aid of very advanced engineering. 
Computers, electron microscopes, accelera- 
tors, radio telescopes and satellites are 
no longer bits of apparatus that can be 
knocked up in the lab. All these instru- 
ments and many others are the products 
of a highly sophisticated engineering indus- 
try. 

As the developing countries begin to 
establish their own basic and applied re- 
search organisations and their own centres 
of advanced teaching, these complicated 
instruments will be in great demand and 
it is reasonable to suppose that they will 
get more rather than less complicated in 
the future. 

Applied scientific and industrial research 
is, of course, essential in every country, 
if only because the conditions and the in- 
dustrial activities vary in each country. 
Most of the Commonwealth countries have 
an organisation similar to the British De- 
partment of Scientific and Industrial Re- 
search and although this Department is 
helping other countries in the develop- 
ment of roads and housing in the tropics, 
it would be a mistake to expect these 
organisations to investigate problems which 
only affect the economy of some other 
country. 


Education and Training 


It is quite useless for the more fortun- 
ate countries to offer their help in build- 
ing dams, power stations and factories if 
the managers and engineers needed to 
operate them are not available. Further- 
more it doesn’t take very long to put up 
the physical structures but it may take 
anything up to 15 years for the people 
to gain sufficient knowledge and experi- 
ence to run them. 

If the various aid programmes, such as 
the Colombo Plan, are to be any lasting 
value, there must be a strong emphasis on 
technical education. Colleges, equipment 
and teachers are all badly needed and 
teachers in particular will be needed for 
a. great many years to come. This means 
that those countries with well-established 
higher technical educational facilities must 
take this added responsibility into con- 
sideration. Providing places for other 
Commonwealth citizens is only a tempor- 
ary emergency solution, in the long run 
engineers and technicians must have their 
basic training in their own countries. 

The British Government and British 
industry have agreed to establish and help 
to run a College of Technology in Delhi. 
I laid the foundation stone two years ago 
and when it is completed it will be a most 
valuable contribution to engineering educa- 
tion in India, but it all depends on whether 
Britain can provide the equipment and 
enough qualified professors. India has 
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such an enormous expansion programme 
for technical education that our mos 
effective help lies in providing teachers 
and in teaching those who are going to 
be teachers. 

The significance of all this to engineers 
is that you cannot expect development and 
progress to be maintained unless you make 
sure that there are enough people in the 
next generation capable of carrying on your 
work. Only engineers themselves are Cap- 
able of estimating what a nation’s future 
needs are likely to be in graduates and 
technicians. Only engineers can decide 
what the qualifications should be in the 
light of the current state of engineering 
development. Only engineers who have 
themselves been properly educated can 
begin to impart the necessary knowledge 
into the next generation. It is not simply 
a matter of maintaining standards of know. 
ledge and conduct, it means that you are 
ultimately responsible for the material 
well-being of your fellow citizens. 


Professional Organisation 


I am in no position to judge whether 
the professional organisation adopted by 
engineers in Britain is the most suitable 
one to enable you to fulfil your respongj- 
bilities. Equally I have no intention of 
eseonin what the organisation should 
e. 


In a profession such as engineering, 
which covers such an immense field of 
activities, there are bound to be an jn- 
creasing number of specialisations. Even 
so I believe that all the specialists would 
agree that there is a general background 
common to them all. The thing to remem- 
ber is that in education we all start off 
equally ignorant and only gradually build 
up a_ specialist knowledge. Then as 
administrative duties increase and your 
specialist knowledge tends to get a bit out 
of date, the importance of your own 
specialisation gradually gets less and your 
appreciation of other specialisations tends 
to grow, particularly when you ultimately 
find yourself successfully administering a 
complex of different kinds of engineering. 


Any large engineering project must de- 
pend for its planning and successful com- 
pletion on the closest possible co-opera- 
tion and integration of many specialists, 
When it comes to exporting engineering 
the tendency is for Governments to com- 
mission a complete project—or package 
deal—from another Government or from 
a group or consortium of companies. The 
Durgapur (British), Rourkela (West Ger- 
man) and Bhilai (Russian) steelworks in 
India are examples of this and I should 
be very surprised if any of the engineering 
specialisations were not involved in some 
degree in their construction. The interest- 
ing thing about these projects is that 
owing to the fact that there is such a 
close relationship between all aspects of 
engineering in Britain and India, the num- 
ber of foreign experts necessary to build 
and equip these steelworks was consider- 
ably smaller at Durgapur than either of 
the other two. 


Clearly the contribution which engineers 
can make to the development of the Com- 
monwealth depends to a large extent upon 
the organisation of the engineering pro- 


fession both nationally and inter-Com- 
monwealth. 
I am delighted to know that the 


engineering institutions in Britain have 
been getting closer together in recent 
years with highly satisfactory results. The 
three host Institutions today have also 
taken the lead in bringing the sister bodies 
of the Commonwealth into closer touch. 
They organised the first Commonwealth 
Engineering Conference in 1946 and these 
have taken place every four years since 
then. Much has been achieved by these 
conferences and by other means and ! 
hope this movement will grow and gather 
momentum so that the engineers of the 
Commonwealth can take full advantage 
of the relative freedom of movement ani 
common language in the Commonwealth to 
practise or gain experience or to offer to 
(Concluded on page 297) 
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Firestone Nylon Earthmover tyres are built to keep 
construction jobs up to schedule. They have the extra 
traction and extra strength needed to speed up the work 
and reduce tyre costs. They cope with the toughest 
grading, construction or open cast mining operations. 
Firestone Nylon tyres give the greatest protection 
against damage because nylon cords, being tough and 
resilient, have greater resistance to heat and flexing fatigue 
and are highly resistant to impact and bruise damage. 
Nylon does not absorb moisture, so that nylon tyres are 
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CUT YOUR 
cosrs! 


immune to damage from water penetration. Firestone 
Nylon Earthmover tread designs give maximum traction 
in the worst conditions and are extra tough to resist 
cutting; double-thick sidewalls give added protection 
against cuts and snags. 

There is a complete range of Firestone Nylon Off-the- 
Highway tyres specially designed for the many different 
types of Earthmoving equipment. They give more hours 
of operating life, they cut down-time and they increase 
your profits. 
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for increased production with maximum efficiency 


Speed, efficiency and effortless machine 
control are vital factors inthe maintenance 
of high productivity on heavy earthmoving 
projects. The Ore Mining Branch of The 
United Steel Companies Limited, chose 
the D8H with power shift for faster 
operation, shorter cycle times and greater 
productivity. 


United Steel users of the equipment 
say — “Speed and efficiency of 
operation, plus added comfort for the 
operator, gives the Cat D8H POWER , 
SHIFT increased production.” 
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CATERPILLAR 


POWER SHIFT 
TRANSMISSION 


efficient...flexible...split second response 
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A single selector lever enables the operator to change 
speed or direction with finger-tip ease — without using 
the clutch, without raising his arm from the arm rest. 
This lever is conveniently mounted for left hand control, 
leaving the right hand free to manoeuvre the machine, 
or to control dozer, ripper or scraper. Combining 
positive operating efficiency of direct drive with anti-stall 
and flexibility of torque conversion, the new Caterpillar 
Transmission maintains high productivity during long 


oS periods, with minimum operator effort. 
Caterpillar power shift transmission is an exclusive— 
power from the engine flows through a planetary gear 
set, where it is divided between direct drive and a 

ani torque converter to a three-speed transmission. 

y a For full details of the exclusive Caterpillar power shift 
transmission, ask for Booklet 717-33403. 

or the 

)WER Planetary Torque 3-Speed 


Gear Set Converter Transmission 


nny 








Engine 
Power from engine through ZG Power from engine directly to 
torque converter. three-speed transmission. 


Caterpillar performance and LEVERTON service guarantees 
maximum output and availability. Ask for a demonstration — now. 


LEVERTON 


YOUR CATERPILLAR DEALER 








LEEDS, Gildersome, Leeds. Tel: Morley 4221. WINDSOR, Maidenhead Rd., Windsor. 


Tel: Windsor 1913. NEWCASTLE, Team Valley Trading Estate, Gateshead. Tel: Low Caterpillar and Cat 
Fell 78511. SPALDING, Spalding, Lincs. Tel: Spalding 3221. WIGAN, Wigan Rd., Bryn, are Registered Trademarks 
Ashton-in-Makerfield. Tel: Ashton-in-Makerfield 7675. ASHFORD, Chart Road, Ashford, of Caterpillar Tractor Co. 


Kent. Tel: Ashford 1771. ROTHERHAM, Meadow Bank Rd., Rotherham, Tel: Rotherham 





Here’s fast-moving might that measures 
up to your toughest demands—and more! 


When you buy a Caterpillar wheeled Traxcavator you buy more than a fast loader—you buy 
a quality product that will last and retain its superior work capacity at low operating cost. 


All that is best in Caterpillar engineering leadership has gone into this trio to make them 
fast, reliable and highly productive. 

Seven years of punishing pre-production tests have developed these Caterpillar Traxcavators 
to provide you with these profit-earning features: Clean, open design for operator ease and 
safety—powerful, dependable Cat Diesel Engine to fit any job—highly responsive power 
train for faster work cycles—41° bucket break-out for heaped loads—stable design for 
smoother operation—extra long bucket reach to spot loads faster—unit construction for easy 
servicing. 


Contact your Caterpillar dealer for full details and demonstration 


Bowmaker (Plant) Limited: Cannock, Fenny Bridges, Salisbury, Clay Cross, Cardiff. Caledonian Tractor & Equipment 
Co. Ltd.: Glasgow, Perth, Selkirk. Leverton: Leeds, Spalding, Newcastle, Wigan, Rotherham, Windsor, Ashford, Brentwood. 
S. McCormick Ltd.: Dublin, Cork, Belfast. 


Caterpillar 922A Traxcavator (1} cu. yd. bucket) 
Fast, reliable with all the safety and operational 
features of the higher production machines. 

g choice of 80 HP diesel or petrol engine 

g maximum lift height (centre hinge pin to ground) 11’ 2” 


g break-out force of 13,700 Ib. 
g weight 16,000 Ib. 


Caterpillar 944A Traxcavator (2 cu. yd. bucket) 
Performance... ease of handling... safety.... 
power . . . versatility—it all adds up to higher 
production. 

g generous power from 105 HP diesel or petrol engine 


g maximum lift height (centre hinge pin to ground) 11’ 113” 
g weight 20,950 Ib. 
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Caterpillar 966A Traxcavator (2 cu. yd. bucket) 
The big producer of the Cat line of wheel 
loaders with high lift and extra long reach. 
Exclusive to the 966A—dual-ratio steering for 
quicker, safer work turns. 

@ power by 140 HP Cat diesel engine 

@ maximum lift height (centre hinge pin to ground) 12’ 10}” 


@ break-out force of 24,000 Ib. 
@ weight 26,400 Ib. 


All designed with maximum consideration for 
the operator: 


gw outstanding comfort and accessibility 

gw highly manoeuvrable @ excellent stability 

@ power shift transmission with fingertip gear changes of speed 
and direction. 


A full range of buckets and accessories is available for each model—including side-dump buckets. 


Cat Track-Type Traxcavators— 
Production Leaders Power- 
Matched to your size of job! 


Caterpillar 933F Traxcavator. 

1} cu. yd. bucket. 40° tilt back at ground line. Compact, depend- 
able engine. 

Caterpillar 955F Traxcavator. 

14 cu. yd. bucket. Automatic bucket positioner. 70 HP engine. 
Conveniently located controls. 

Caterpillar 955H Traxcavator. 

13 cu. yd. bucket. Power Shift Transmission. 100 HP engine. 
Live hydraulics. 

Caterpillar 977H Traxcavator. 


2 cu. yd. bucket. Power Shift Transmission. 150 HP engine. 
Heavy duty undercarriage. 


CATERPILLAR 


Caterpillar, Cat and Traxcavator are Registered Trademarks 
of Caterpillar Tractor Co 


CATERPILLAR TRACTOR CO. LTD. 
or tered User of Trademarks Caterpillar. Cat materi 


Glasgow : Leicester - Newcastle - London 
Tractors: Earthmoving Equipment: Engines: Parts 
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JOHN DEERE-LANZ A.G. 
announces the “Ten-Ten’’ 


A NEW MORE POWERFUL 
CRAWLER LOADER 


a eT g i, , 


JOHN DEERE “OVERSQUARE” Diesel 
Engine 40 H.P. 4 cylinder. 

> NEW REVERS-A-MATIC DRIVE. Hy- 
draulic Direction Reverser—finger tip control 
without declutching. 

NEW Heavy Duty Transmission and Final 
Drive. Matched forward and reverse speeds 
range from 0.84 m.p.h. to 6.5 m.p.h. 

NEW faster more powerful hydraulics with 
built-in take-off points. 

NEW 7/8 cu. yd. 66” wide bucket. 





LANZ 





Tractors and Equipment 





> NEW ‘JOYSTICK’ BUCKET CONTROL 
—a single lever controls all bucket operations.* 


> These features reduce operator fatigue and 
cut cycle time.* 


Among the equipments available are:— 
John Deere No. 51 Backhoe. 

John Deere Dozer blade interchangeable with 
Bucket. 


NEW John Deere No. 35 HYDRAULIC 
RIPPER. 


Sole John Deere Lanz concessionaires for England and Wales: 
J. D. TRACTORS LTD., 
Maidenhead Road, Windsor, Berks. Tel: Windsor 1913. 


Scotland: Caledonian Mechanical Handling Co. Ltd., 21 Old Castle Road, 
Glasgow, S.4. Tel: Merrylee 2353/4 
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J. D. TRACTORS Ltd. 


sole concessionnaires in England and Wales for : 





have appointed the following dealers for 


sales and service of John Deere —Lanz 


Industrial Tractors and Equipments 


Mechplant Ltd., Beckfield Lane, York. 


Henry Boot & Sons (Plant) Ltd., 
Callywhite Lane, Dronfield, Nr. Sheffield. 


Henry Boot & Sons (Plant) Ltd., 
Atlantic Street, Altrincham, Cheshire. 


Haytrack Tractor Sales & Service, 
Millbrook Point Road, Southampton, Hants. 


Power Agriculture Ltd., 
Hinton Martell, Wimborne, Dorset. 


Hartwell Tractors, 
London Road, Chipping Norton, Oxon. 


Moore’s Plant Ltd., 
105-129 Markfield Rd.,Tottenham, London, N.15. 


Bristol Plant Hire Ltd., 
Bath Road, Bristol 4. 


Mr. D. Macmillan, London Road, 
Garden Trading Estate, Devizes, Wilts. 


Watkins Tractors & Motors Ltd., 
Cantrell Works, Ivybridge, Devon. 


JOHN DEERE 
JOHN DEERE ) EY. tUv-0 0.00.8 'D 


LANZ 





Ernest Doe & Sons Ltd., 
Ulting, Maldon, Essex. 


Kelly Equipment Co. Ltd., 

421 Nottingham Road, Ilkeston, Derbyshire. 
Mobile Haulage Co. Ltd., 

230 Tottenham Court Road, London, W.1. 
Netherton Plant Ltd., 

Dunnings Bridge Road, Netherton, Liverpool, 10. 
East Anglian Trading Co., 

5 Guardian Road, Norwich, Norfolk. 


F. Gibson & Co. (Newcastle) Ltd., 
Haddricks Mill Road, South Gosforth, 
Newcastle-upon-Tyne 3. 


A. J. Saunders (Tractors) Ltd., 
Stilton, Peterborough, Northants. 


Bristol Plant Hire Ltd., 
Pugsley Street, Newport, Monmouth. 


Ernest Doe & Sons Ltd., 
Therapia Lane, Mitcham, Surrey. 


Tractors and Equipment J. D. TRACTORS LTD., MAIDENHEAD. ROAD, WINDSOR, BERKS. 
Tel: Windsor 1913 
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PLUS 


SPEED IN PERFORMANCE 


BRETISH TOIT & GRANE COMPANY LPD. 
COMPTON (NEWBURY) BERKSHIRE 


Telephone : COMPTON 234 (5 LINES) Telegrams : BRITHOIST, COMPTON, BERKSHIRE 


NDON SPARES & SERVICE DEPOT: STEVENAGE WHARF, STEVENAGE ROAD, FULHAM, $.W.6 it: ASL errs 





} 
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RECENT ENGINEERING DEVELOPMENTS ON 
BRITAIN’S CANAL SYSTEM 


os the war Britain’s canal 
engineers have accepted the chal- 
lenge of modern conditions. Among 
recent engineering developments are 
locks with fully mechanised operation 
and lock gates of simplified design; a 
new cheap method of dealing with bank 
erosion with standard piles and the re- 
designing of the traditional narrow 
boats on modern lines to give increased 
carrying capacity and simpler mainten- 
ance. 

These developments were discussed last 
week by Mr. V. H. Tripp, principal engi- 
neer, British Waterways, in a Paper pre- 
sented at the Institution of Civil Engineers. 
He said: . 

When originally constructed, the canals 
were generally provided with bank protec- 
tion in the form of stone pitching (where 
this material was readily available), or 
alternatively with shallow brick walling. 
These forms of protection lasted admirably 
while the traffic was horse-drawn, and in- 
deed there are still portions of the original 
protection in existence. 

The changeover from horse-drawn traffic 
to the internal combustion engine, which 
largely took place between 1920 and 1935, 
resulted in the rapid deterioration of the 
old bank-protection work, caused by the 
wash of the propellers. Erosion became 
widespread and two problems had to be 
faced; not only was it necessary to protect 
the banks against further erosion, but the 
eroded material had to be dredged from 
the navigation to restore the canal to its 
original proportions. 

Very little work of restoration was pos- 
sible during the war years owing to the 
difficulty of obtaining adequate labour, 
materials, and financial support, with the 
result that when nationalisation took effect 
in 1948 there was a heavy backlog of bank- 
protection work and dredging to be carried 
out. Since bank-protection work was a 
costly item and the financial position of 
the country rather precarious, only limited 
work could be done in some of the worst 
and more dangerous sites. 

During this period, however, experi- 
ments were being carried out with a view 
to finding a relatively cheap form of piling 
which could be driven by unskilled labour. 
This brought about the adoption of 
standard types of concrete piles 8ft. 6in. 
and 6ft. 6in. long, 12in. wide, and 4in. 
thick, strengthened with a standard-type 
mesh reinforcement (B.S. No. 1221A) at 
4.71lb./sq. yd. The concrete mix was 
1:14:3 Portland cement-sand-shingle and 
the mixing was strictly controlled for water 
content, The piles were cast on edge on 
a vibrating table and were then stacked 
on edge for a period of not less than 28 
days before being used. It was found that 
they would stand up to hard driving in 
similar conditions to those in which a No. 
1 Larssen steel pile of the same length 
could be driven. It was subsequently 
found that by using an additive to the 
mixture not only could the manufacture 
of piles be continued during frosty 
weather, but they could be safely driven 
within 10 days of manufacture. 

A series of small factories was started 
at various points on the waterways, and 
there are now seven such factories pro- 
ducing reinforced concrete niles at the 
rate of 150,000 per annum, sufficient for 
nearly 30 miles of viling. These small 
factories each employ not more than nine 
men, are eauipped with modern machinery, 
and are laid out to give a prover flow of 
Production in the most efficient and 
economical manner. 

At the same time a technique of pile 
driving was evolved, and the most suitable 
type of equinment was purchased ‘for 
carrying this out. It was found that the 
best method was to drive the piles from 
a large steel punt with a timber extension 


over the gunwale and resting on the bank. 
On the punt a pile frame with a 7-h.p. 
diesel winch provides the necessary power 
for picking up the piles, pitching and 
driving them by means of a 7cwt. cast-iron 
drop-hammer. Experiments were carried 
out with a pneumatic hammer driven by 
an air compressor, but it was found that 
the drop-hammer was much more rapid 
and gave more effective control in driving 
because the height of the drop could be 
varied. It was also found that, provided 
the head of the pile was protected with 
a pad and dolly, no appreciable damage 
was done to the head of the pile however 
hard the driving conditions. 

To simplify the finishing of the piling 
and to form a protection against damage, 
a waling was affixed to the outer face of 
the pile. It consisted of old bullhead rails 
bolted at every third pile and tied back 
by means of a mild-steel tie to concrete 
anchor blocks in the back. This type 
of construction is well suited to the canal 
where there is not much variation in the 
water level; the piles are driven so that the 
tops are between 12in. and 18in. above 
water level. 

To cater for sites where greater depth 
of water is required alongside, two more 
types of concrete pile are being manufac- 
tured, 10ft. 6in. and 12ft. 6in. in length. 
The reinforcement is the same gauge as 
for the shorter piles, but it was found 
necessary to increase the thickness of the 
pile from 4in. to 44in. Also, a certain 
number are cast with a jin. hole down the 
centre so that a high-pressure water jet 
may be used in the event of certain hard 
driving conditions being met. 

It is still necessary on certain sites to 
use steel sheet-piling, but it is standard 
policy to use the concrete piling wherever 
site and traffic conditions permit. 


Dredging 


Not the least of the problems is the 
need for periodically dredging the 
canalised rivers where considerable quan- 
tities of alluvial silt are brought down and 
deposited in the fairway. 

Owing to the diversity of the sizes of 
the canals, it has been found impossible 
to standardise on dredging equipment, and 
by and large it has been found necessary 
to build dredgers to suit the particular 
canal on which they are to be used. On 
the narrow canals, however, where condi- 
tions are very similar and where the locks 
are of a standard width of 7ft. and a length 
of 78ft., the most common type of dredger 
has been the steam dredger with a steam- 
operated grab working from a falling jib. 
The boiler and equipment are housed in 
a craft of 7ft. beam and 65ft. length, but 
when working it is necessary to fit stabilis- 
ing vontoons on either side to prevent 
the craft from overturning. Experiments 
have been made on diesel dredgers with 
a self-closing type of grab, but it has been 
found that where the effective beam of 
a craft is limited to 14ft. or less, it is 
impossible to use a grab of greater capacity 
than 4 cu. yd., and with a light grab of 
this type hard material cannot be dredged. 

With the development of hydraulic rams 
for use on earthmoving equipment, con- 
sideration has been given to mounting this 
type of equipment on suitable pontoons 
with a grab operating hydraulically, the 
stability of the pontoon being ensured by 
incorporating hydraulically operated spud 
feet into the body of the hull. One or two 
experimental dredgers fitted with air- 
cooled diesel engines for supplying 
hydraulic power and vrovulsion have in 
fact been built and tried out, with such 
promising results that future policy will 
be concentrated on dredgers of this type 
for the smaller waterways. 

On the larger waters the conventional 
ladder dredger has proved a very satis- 
factory and economical type. 

There has been little progress made in 


the design of locks for nearly a 100 years, 
and indeed, very few new locks have been 
built during this period. However, under 
the development scheme (which was 
started in 1958) the opportunity has been 
taken when designing new locks to in- 
corporate some modern ideas and tech- 
niques. 

New locks are built of mass concrete 
instead of the old-style brick. The design 
of sluices and sluice tunnels, with their 
outlets, has been modified as the result of 
experiments carried out at the British 
Transport Commission’s Research Station 
at Hayes, and aim at filling and emptying 
the lock in the shortest possible time with 
the minimum of disturbance to craft in 
the lock. In order to minimise wear and 
tear to the lock chamber, bullhead rails 
are built vertically into the concrete at 
intervals of 2ft. 6in. to form a chafing 
surface and to keep craft from touching 
and damaging the concrete. To absorb 
the shock of craft entering the lock 
chamber and protect the concrete of the 
sill from damage, the upper sills of the 
lock chamber are now made with renew- 
able rubber-faced bumpers. The nosing 
of the approach into the lock has been 
protected in rather a similar manner by 
means of heavy rubber fendering or a 
combination of rubber fendering with 
timber piled facing. 

Future policy is that all new locks and 
some of the existing larger locks shall be 
mechanised, and one of the first to be so 
treated was the new lock at Ponders End 
on the Lee Navigation. The lock gates 
are opened and closed by means of 
hydraulic rams fitted to the top of the 
gate, and the sluices are similarly operated. 
The controls are in a cabin which houses 
the electric motor and hydraulic pump. 
The rams for gate opening and sluices are 
identical, thus simplifying the holding of 
spares. The Ponders End lock has been 
in operation since February, 1959, and the 
hydraulic machinery has not given any 
trouble. 


Thurlwood Upper Lock 


A new lock of an interesting design was 
opened in May, 1958, at Thurlwood on the 
Trent and Mersey Canal. In this area 
some old salt mines were situated near 
the canal, and subsidence extended slowly 
towards the canal. By 1953 the lock 
was badly damaged and further remedial 
works were ineffective owing to the con- 
tinuing subsidence. It was therefore 
decided to reconstruct the lock in the 
form of a steel tank which would be self- 
supporting in the event of uneven settle- 
ment, and which could be jacked back 
into a straight and level condition follow- 
ing further subsidence. To avoid compli- 
cations the traditional mitred gates were 
replaced by vertical lift gates. 

The steel tank is supported at each end 
on concrete abutments with concrete 
stools suitably spaced in between, and so 
made that the whole or part of the steel 
structure can be jacked up from these 
supports. Beneath and round the lock 
is a continuous clay puddle seal, To 
accommodate the traditional canal narrow 
boat the tank is 72ft. long, 7ft. 9in. wide, 
and 18ft. deep. 


Simplification of the Construction 


The design of canal lock gates has 
scarcely varied since the canals were built. 
Their construction was principally of 
timber, mainly of English oak, and had 
a life of about 40 years. There have been 
instances where greenheart or even soft- 
woods have been used. These gates were 
essentially the work of craftsmen, skilled 
carpenters producing well fitted mortise- 
and-tenon joints reinforced on either side 
by hand-wrought iron plates let into the 
timber and bolted through. They were 
of a very stout and durable construction 
capable of taking hard usage and absorbing 








z90 


the impact of laden craft. In later years 
there had been a change of traffic on many 
of the canals, the weight and volume of 
commercial craft being substantially less, 
and indeed, on some canals, traffic has 
ceased altogether. However, there has 
been some increase in the light type of 
pleasure craft. Consideration has been 
given to a simplified form of construction 
to cater for these differing conditions and 
certain experimental work has been carried 
out, 

Narrow steel gates 

Steel gates were introduced with suc- 
cess some years ago on the Northampton 
arm of the Grand Union Canal. The 
essential design is the framing of a steel 
channel into which the timber heel and 
breast posts are fitted, with steel plating 
to complete the panel of the gates. This 
steelwork is all welded and hot-galvanised. 
It has been found in practice that these 
gates are very satisfactory. The steelwork 
can be made to a standard size with any 
variation in the size of the lock being 
taken up in the timber work; the cost is 
slightly less than that of a timber gate. 
Timber gates 

Some narrow timber gates have been 
constructed from oak with smaller scant- 
lings and the simplest of machine-cut 
mortise - and - tenon. These mortise- 
and-tenon joints are glued and clamped, 
a polyester resin glue being used which 
also acts as a filler. The iron plates 
for reinforcing the joints have been dis- 
pensed with, the oak planking being also 
glued to the main timber as well as spiked. 
The result is an extremely strong form of 
construction which is very economic both 
in labour and materials. 

It is true that only three or four years’ 
experience of the lasting properties of the 
joints made with polyester resin glue has 
so far been obtained, but it can be said 
that there is no indication of any deteriora- 
tion, and tests carried out from time to 
time have demonstrated so far that the 
joints are stronger than the parent timber. 


Modernisation of Workshops 


A large number of craft and a great deal 
of plant and equipment are required for 
commercial activities and maintenance of 
the waterways and ancillary installations. 
In the past, overhaul and docking of this 
equipment was carried out at many small 
workshops’ spread round the _ whole 
country. These were originally built to 
serve the small canal undertaking and 
many of them carried the prized relics of 
the old canal companies, such as antique 
machine tools and apvpliances, which were 
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the pride of their owners when labour was 
plentiful and handiwork the rule. 

In a few cases the canal companies had 
endeavoured to move with the times and 
had introduced a measure of modernisa- 
tion into their workshops. It would be 
fair to say that generally the standard of 
maintenance had fallen to a low ebb. In 
the early days of nationalisation, financial 
restrictions and control of materials pre- 
vented any major programme of improve- 
ment being carried out, but by 1955 it 
was evident that drastic changes for 
eficiency and economy were imperative. 

The present policy which is being car- 
ried out is to reduce the number of work- 
shops to two or three per Division and to 
equip these with modern machine tools 
and streamlined layout for efficient work- 
ing. The capacity of each workshop is 
designed to take the planned programmes 
of overhauls and dockings of the plant and 
craft based on it. Thus the regular pro- 
grammed maintenance of all plant, equip- 
ment, and craft will be ensured, and also 
their replacement when beyond economical 
repair. 

Work Study 


The British Transport Commission have 
recognised the value of work study as an 
adjunct of good management and have set 
up a number of training centres for work- 
study personnel. Waterways have made 
full use of these facilities and each Divi- 
sion now has its Work Study Section. 

The activities studied are many and 
varied, ranging from pile driving and pile 
making to the complete study of all opera- 
tions at a carrying-fleet boat repair yard. 
The results have been most gratifying and 
have achieved notable increases in pro- 
ductivity, which has facilitated inter alia 
the reduction in the number of workshops 
and repair yards. 

Every application of work study has 
been carried out with the full co-operation 
of the trade unions and in consultation 
with the employees, who have shared with 
the management the benefits of increased 
productivity. Local redundancy has 
largely been taken care of by natural 
wastage or alternative employment. 


Output and Performance 


Every effort has been made to arrest 
the deterioration of the canals particularly 
since 1954, and the following figures give 
some indication of the scale on which this 
has been tackled: 

Dredging.—Annual tonnage dredged in 
1959 compared with 1954 shows an in- 
crease of 73 per cent.; 14 million tons 
were dredged in 1959. 

Bank protection. Annual footage of 
permanent piling work in 1959 compared 


There are 60 luxury flats in this development, which is to be undertaken by Rush and 
Tompkins, Ltd., Sidcup, Kent, at the Esplanade, Frinton-on-Sea, Essex. It will cost £400,000. 
In the ll-storey tower block will be 44 flats, with eight each in the two smaller blocks. 


The architects are Ronald Ward and Partners, 


29 Chesham Place, London, S.W.1, 


and the consulting engineers are Hay and Barry, of the same address A 


April 20 196] 


with 1954 shows an increase of 320 per 
cent.; 25.4 miles were completed in 1959, 

Productivity. — Dredging _ productivity 
per man-hour has increased by 20 per 
cent, comparing 1954 with 1958. Piling 
productivity per man-hour has increased 
by 82 per cent. comparing 1954 with 1959, 
Agricultural activities, ie., hedge cutting, 
mowing, and aqueous-weed cutting pro- 
ductivity has increased per man-hour by 
90 per cent., comparing 1954 with 1959, 

Increase in personnel.—Practically the 
whole of the work carried out was done 
by direct labour and the increase in the 
labour force was only 74 per cent. com- 
paring 1954 with 1958, The considerable 
all round increase in productivity has been 
achieved by additional mechanisation, im- 
proved techniques, work study, and pro- 
ductivity bonus schemes. 


Modern Warehouses 


One of the many activities of British 
Waterways is the provision of warehouses 
for the storage and transit of goods. 
During the past few years there has been 
an increasing demand for these facilities, 
which has been met where possible by 
the modernisation of existing warehouses, 
the displacement of some of the older 
buildings, and the provision of 10 new 
single-storey buildings aggregating about 
110,000 sq. ft. of floor space. In addition, 
large areas of open storage sites have been 
developed. 

The buildings are of the modern pre- 
fabricated type, of reinforced concrete or 
structural steel, with floor loading capa- 
cities of 10cwt./sq. ft. Some are equipped 
with overhead gantry cranes of 2 tons 
capacity and others are served by mobile 
cranes and fork-lift trucks. 

The use of pallets for stacking is now 
in general use for suitable goods. An 
interesting innovation, which was started 
in 1958. is the provision of light fibreglass 
travelling containers to take 5-ton lots 
from producer to consumer. This service 
has proved a great success and is expand- 
ing, particularly in relation to trade with 
Scandinavian countries. 


Docks 


British Waterways own and operate four 
small docks; Gloucester and Sharpness on 
the River Severn, Weston Point on the 
Mersey, and Regent’s Canal on the River 
Thames. The aggregate tonnage handled 
at these docks is 1,100,000 tons annually. 
Sharpness was modernised during the war 
and provided with a deep-water berth 
1,000ft. long. served by eight 3-ton level- 
luffing electric cranes and five mobile 
cranes, together with improved rail and 
road access and storage sheds. Regent’s 
Canal Dock was mainly served by 
hydraulically powered cranes, capstans, 
and lock gates. 

A programme is now being carried out 
to provide modern 3/6-ton electric level- 
luffing portal cranes and electric capstans 
and lock-gate machinery. Nine new cranes 
will be provided, three each in 1959, 1960, 
and 1961. Two electric capstans will be 
installed in 1960. The new cranes have 
necessitated a complete overhaul of the 
tracks, and in some cases the crane beams 
have had to be carried on concrete piles. 


Reservoirs and Pumping Stations 


The water supplies for British Water- 
ways are necessarily a major undertaking. 
97 reservoirs with a total capacity of 
13,602 million galions give the main 
source of supply to the artificial cuts. 
Most of these reservoirs are fed by streams 
but in some cases the supply is pumped 
either from streams or wells. 

During drought conditions the normal 
sources of supply are inadequate and 
locking-water which has been passed down 
has to be pumped back to the higher levels 
for re-use. 

The pumping plant originally provided 
was largely regarded as standby equipment 
and was powered by an assortment of 
steam, petrol, and diesel engines, with a 
few modern electric pumps. During the 
past few years the bulk of the existing 
pumping plant has been replaced by 
modern electric equipment, and a number 
of new installations have been provided. 
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NEWCASTLE SYMPOSIUM ON URBAN 
SURVIVAL AND TRAFFIC 


C= must be put under a micro- 
scope and probed by highway 
“boffins” before extensive road plans 
are produced. This lesson has been 
learned in the U.S.A. 

This was stated by Prof. W. Norman 
Kennedy, of the Institute of Transporta- 
tion, University of California, when he 
delivered a Paper jointly prepared with 
Prof, H. E. Davis, of the Institute, at the 
Newcastle Symposium, “Urban Survival 
and Traffic.” 

Methodology is one technique of a six- 
part, microscopic investigation of U.S. 
cities like Detroit, Chicago, Washington 
D.C., and Philadelphia ‘which American 
highway “boffins” carry out before design- 
ing urban motorways suitable for use as 
far ahead as 1980. 

Describing the painstaking research in- 
volved, Prof. Kennedy said the car was not 
the only cause of urban congestion. Its 
needs had to be carefully catered for but 
a prime source of traffic chaos was the vast 
change that is taking place with new 
industrial processes and requirements, 
commercial, cultural and social develop- 
ments. 

Every facet of transportation in a com- 
munity had to be evaluated against a 
backcloth of the city of 1980. Nothing 
was too trivial to the road _ scientist— 
where the housewife shopped, how many 
children she would have, how much the 
family would pay for its home, where 
father would work and what time he would 


drive to the office, all were woven into 
a master plan. 
And the master plan was ruthlessly 


revised if new information showed that 
the pattern was changing. 

Prof. Kennedy added that old tech- 
niques, like origin-and-destination surveys 
could only provide piecemeal information 


and might prove unsafe to rely upon 
within two decades. _ 
Itemising the six-part plan, Prof. 


Kennedy described Step One: Document 
existing transport facilities; how land is 
used and the journeys of people, goods and 
vehicles. Step Two: Forecast future popu- 
lation in given areas, its likely prosperity 
and what amounts of land will be used 
for housing, commerce and industry. 

Step Three: Work out how many 
journeys and the reasons for them that 
your imagined population will make in 
1980. Step Four: Put parts 1-3 together 
and produce an ideal highway system 
tailored to the predicted needs of the com- 
munity. Step Five: Overlay 1-4 on the 
existing road map. 

Step Six: Check that no mistakes have 
been made by starting 1-5 again, this time 
using alternative schemes. 

Commented Prof. Kennedy: “We use 
high-speed computors in highway depart- 
ments all over the U.S.A.” 

He added: “Despite the long strides 
taken by the scientists the fate of future 
planning still lies in the hands of the 
politicians. Probably one of the most 
urgent tasks in providing transport in a 
changing world is to know how to work 
with public and municipal officials so that 
a plan becomes everyone’s plan—not just 
a proposal by the technicians.” 


Congestion Can Kill Cities 


Traffic congestion can slowly strangle 
cities by ruining trade and slashing pro- 
perty values, 

This was one of the major points made 

by Doctor S. S. Morris, city engineer of 
Cape Town, South Africa, when he 
addressed the Symposium. 
_ “Most civic and governmental authori- 
ties are aware of this, but few cities, 
Particularly in Great Britain, have done 
much about it,” he said. 

Calling for “a new, dynamic philosophy” 


that will dictate the adaptation of outdated 
cities to present-day needs, Dr. Morris 
declared: 

“The urban motorway—the scientifically 
engineered road, specially designed to 
handle safely large volumes of fast-moving 
traffic—offers a practical and proved 
answer within the reach of most cities.” 

He said urban motorway building 
created fresh problems of how to keep 
the best traditional features of long- 
established cities, but added: “Fear of 


these problems has given rise to an almost 
compulsive and neurotic aversion to major 
road-building, 








D. L. MuNBY 


W. BuRNS 


“The problems created by urban motor- 
ways can be overcome but it is essential 
that the right climate of professional and 
public opinion should be created. 

“Public transport, no matter how effi- 
cient, cannot supply the complete answer. 
The urban motorway must be accepted as 
an integral part of the urban scene,” he 
said. 

Cape Town has a £15 million, 10-year 
plan to build urban motorways and related 
parking schemes. 


“A Parking Space for Every Home?” 


“Planning authorities today expect one 
car space to be provided for every home.” 
This was stated by Mr. Wilfred Burns, 
city planning officer of Newcastle upon 
Tyne. 

“Many planning authorities have carried 
out surveys to establish the likely park- 
ing demand generated by buildings so that 
parking standards could be assessed,” he 
said. 

Saying that Central London was losing 
its magnetism for providing “the right 
kind of address,” Mr. Burns added that as 
decentralisation of commerce and industry 
continues it is vital that city traffic needs 


in provincial communities should be 
blended into the town plan. 
“It has been a _ continual post-war 


tragedy,” he said, “that so little money has 
been allocated for solving urban traffic 
problems and one is left with the unhappy 
thought that the planner will have to 
decide whether to plan on a bad road 


system or to delay desirable redevelopment 
of areas in order to get a new road pattern 
at some time in the indefinite future.” 

Mr. Burns, whose daily task includes 
planning the face-lift that will transform 
the centre of a typical provincial British 
industrial city into a planned mid-20th 
century metropolis, said that “some image 
of society in the future” better educated 
and with more leisure, required today’s 
plans to be flexible to meet changing con- 
ditions. 

Mr. Burns’s personal “image” of the city 
centre of the future is this: Somewhere 
with “atmosphere, interests, excitement 
and contrasts combining to give the highest 
expression of civilisation. . . . It will be 
a centre of artistic achievements which 
people will find satisfying to enjoy. It 
will be a place to create gaiety and 
laughter, enjoyment and quietude.” 

He asked: “Are we to destroy all that 
a city means, forgetting its pleasantness, 
attractions and stimulations and concen- 
trate instead on only one aspect of life— 
the movement and parking of vehicles?” 

“We have to work out our goals,” he 
said, “and then decide the extent to which 
problems such as traffic movement and 
parking will be solved by physical pro- 
vision or by control. The kind of analysis 
required to define this problem is still in 
its infancy.” 

Regarding city centre parking, Mr. Burns 
thought that long-term parking should be 
confined to the outskirts of cities allowing 
only short-term parking at the centre 
where both on-street and off-street parking 
would be controlled. 


Who Should Pay? 


If you drive to your office or factory by 
car, if you rant and rave about the daily 
traffic congestion and if you want city 
motorways for comfort, safety and speed 
. . . then you should pay for these expen- 
sive highways. 

This was one of the major points of a 
Paper presented by Mr. Denys Munby, 
Reader in the Economics and Organisation 
of Transport at Nuffield College, Uni- 
versity of Oxford. 

Mr. Munby said in his Paper: “Roads 
are not directly paid for by their users.” 

Putting the possible cost of urban 
motorways for London between £910 
million and £9,100 million, Mr. Munby 
declared: “A crucial problem is to devise 
ways in which the city motorist can pay 
for the costs he incurs in the facilities he 
rightly asks for.” 

Concerning congestion, he said: “Even 
with the optimum road system it is still 
possible that the extra cost of increasing 
road capacity would not be paid for by 
the users; in other words, congestion costs 
may not be as high as the cost of in- 
creasing capacity.” 

Public transport is the best method of 
movement in cities where all the major 
activities are carried out at the centre, 
Mr. Munby said adding that “the central- 
ised city is not well-adapted to commuting 
by private transport.” 

“It is likely,” he said, “That for 
historical reasons many large British cities 
must remain essentially public transport 
cities. Even in America there are 
many large cities where less than half of 
those travelling to work in the central 
section travel by private car.” 

Saying it was urgent to devise a method 
of making city motorists pay for extensive 
roadworks, Mr. Munby © declared: * “If 
nothing other than the petrol ‘tax ‘is to be 
paid for movement, the whole extra 
burden has to be thrown on the parking 
charges. . . . The introduction of parking 
meters is a great step forward in this 
country, but there is a danger of the 
charges being fixed much too low. ‘This 


(Concluded on next page) 
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UCKY you, if you are thinking of 
buying a house in the Birmingham 
area. You may be fortunate enough to 
have the opportunity to purchase one of 
those which the Birmingham City Council 
contemplate building for sale. There will 
be 110 houses in all, and they will occupy 
a council-owned site at Valley Farm, 
Rednal. The price for each will be £2,125, 
with a ground rent of £25 a year. What 
is more, 100 per cent. mortgages will be 
available, probably payable in 30 years 
with interest at 44 per cent. 

Why would you be lucky if you 
managed to get one of these houses? For 
the answer I auote Ald. Sir Theodore 
Pritchett, the Conservative group leader 
on the Birmingham City Council, who 
reckons that the proposals are economic- 
ally unsound in that there would be a 
hidden subsidy available for a selected few 
which will have to be found by the main 
body of the ratepayers. It seems that 
there will be two ways in which the lucky 
purchasers of these houses will benefit. 
First, they will pay only 44 per cent. 
interest on the money they borrow from 
the council, whereas the Council, I 
strongly suspect, will have borrowed the 
money at nothing less than 6 per cent. 
In the second place, they will be pur- 
chasing houses built on land which cost 
the council only £4,500 in 1952. It is 
anybody’s guess as to what that site would 
cost on the open market today, but I 
understand that the prices of the houses 
have been based on the figure at which 
the council purchased the land nine years 
ago. 

One further thing puzzles me about this 
Birmingham proposal. How on earth do 
the City Council reconcile it with their 
refusal to allow their present municipal 
tenants to buy the houses they occupy? 


Practice Notes 


OR a long time now I have been receiv- 
ing copies of the Practice Notes issued 
periodically by the Joint Contracts 
Tribunal to explain the manner in which 
various clauses in the R.I.B.A. Form of 
Contract might best and most fairly be 
interpreted. I have often wondered how 
and in what spirit these Practice Notes 
have been received by those whose duties 
and responsibilities are concerned with 
their application. After all, if you have 
a jointly agreed standard form of contract 
then it may be argued that subsequent 
notes either point to the inadequacy of 
the standard form or suggest the inability 
of those who use it to interpret the various 
clauses in the way intended by the authors. 
I am grateful to Mr. G. W. Grosvenor, 
C.B.E., for pointing out what I can only 
describe as a more enlightened apprecia- 
tion of the purpose of Practice Notes. 
Speaking recently at the Bristol Technical 
College he indicated that these Notes are 
not rulings, nor are they an attempt by 
the J.C.T. to usurp the function of those 
whose profession it is to interpret the 
terms of a contract. Rather they are 
expressions of opinions, given jointly by 
the representatives of the R.I.B.A., the 
R.LC.S. and the N.F.B.T.E. and, of others 
who serve on the J.C.T., on problems of 
interpretation or practice which have been 
brought to their notice. In other words, 
their aim and object is to put some flesh 
on the dry bones of the necessarily 
legally-phrased Standard Form by calling 
attention to the true intent and meaning 
of the contract so as to assist in the settle- 
ment of difficulties which may arise in a 
fair and reasonable way. 

Mr. Grosvenor gave an example-——a good 
one. Increases in employers’ contribu- 
tions to statutory insurances are not re- 
imbursable to the contractor under the 
fluctuations clause, mainly because in the 


past such increases have been small and 
effective only after long notice had been 
given. Unexpectedly, on one occasion the 
Government increased contributions for 
pensions by a substantial amount after less 
than two months’ notice. This was 
exactly the opposite from what had been 
contemplated when the clause was drafted. 
An amendment to the flutuations clause 
at that time would not have assisted the 
parties to current contracts and in any 
case there was no reason to think that 


Government action was_ other than 
exceptional. A suitable Practice Note 
was accordingly issued and the advice 


given was of assistance to many in getting 
over a difficulty which might otherwise 
have weakened the industry’s confidence 
in the Standard Form. 

This explanation will, I think, help many 
to view the Tribunal’s Practice Notes, as 
and when they are issued, in a more under- 
standing light. 


Land Prices 


YEAR ago, when Sir Harold Bellman, 

M.B.E., chairman of the Abbey 
National Building Society addressed share- 
holders at the annual general meeting, he 
made a special point of mentioning the 
high cost of land. At this year’s annual 
general meeting, held in London the other 
day, he referred to it again and said that 
land prices which seemed high in 1959 
were bargains in comparison with the 
prices in 1960. He explained that house- 
builders—who seem to be particularly 
poor at explaining this themselves—must 
necessarily pass on to purchasers the in- 
creased cost of acquiring suitable sites, 
with the result that the land element is 
acounting for an increasingly large pro- 
portion of the total cost of a house. 

Sir Harold reckons that whereas five 
years ago land might have made up 25 
per cent. of the total cost of a new house 
a more probable current proportion is 33 
per cent, 

What disturbs me most about this is 
that Sir Harold sees no possibility of this 
regrettable trend being halted. However, 
the Abbey National seems to be doing 
good business and what I think is par- 
ticularly remarkable about its post-war 
record is that since 1945 the Society has 
enabled no less than 400,000 families to 
become home owners. What the rates and 
taxes would now be if all these home 
owners had been accommodated in 
subsidised dwellings instead I shudder to 
think. 

Mr. Stanley Ramsey, the deputy chair- 
man of the Society, always make an 
interesting and thoughtful contribution to 
the annual meeting proceedings. An archi- 
tect by profession it is not surprising that 
he should refer this year to the funda- 
mental problem of home owners and 
would-be home owners of travel between 
home and workplace. In Mr. Ramsey’s 
view the challenge of peak travelling times 
is also largely the challenge of worn out 
areas which waste precious land in our 
cities and towns. He then made this 
remark, which should cause many local 
authorities and their planning staffs to 
ponder: “We are all looking forward to 
the completion of the new Barbican 
scheme and hope for its success, for it is 
a bold attempt to recreate a pattern of 
living which was needlessly abandoned.” 


A Cursory Knowledge? 


HEN Mr. J. P. W. Mallalieu writes 

on things he knows something 
about, such as football, he is interesting 
and informative. One subject he appears 
to know comparatively little about is 
building, for judging from a contribution 
he made to a recent issue of The New 
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Statesman he appears to have 
cursory knowledge of what makes the 
building industry tick. He asks how jt 
is that the British building industry cap. 
not, without a subsidy, build a house 
which is (a) fit to live in; and (b) cheap 
enough for anyone in work, at the present 
level of wages, to buy or to rent unaided, 

The answer to Mr. Mallalieu, of course, 
is that the building industry can and does 
build without a subsidy houses which are 
fit to live in and cheap enough for anyone 
in work to buy or to rent unaided, |; 
all depends, however, on how much those 
who want to rent or buy are prepared to 
set aside from their income to achieve 
their objective. You can’t buy a house 
or pay an economic rent easily if you're 
spending 10s. a week on pools, another 12s, 
a week on hiring the telly and smoking 
20 fags a day—at least, not if your income 
is below, say £15-£20 a week. Still, plenty 
of people do manage to buy their own 
homes, even when they earn less than £15 
a week. The president of the Co-operative 
Permanent Building Society said only the 
other day that 50 per cent. of its new 
borrowers over a six months’ period earn 
less than £15 a week and no less than 80 
per cent. had incomes of under £20 a 
week. 

Mr. Mallalieu didn’t stop there. Nor 
do I propose to do so. He said that build- 
ing workers spent too much time drinking 
tea and playing cards, at least he asked 
the question whether they do or not and 
added that he suspected it was true. He 
blamed bad planning on the job and 
thought that in the interests of both 
worker and customer the employer should 
provide a working shelter to keep the rain 
off the workers. What for, I wonder? 
To make it easier for the skrimshankers 
to drink more tea and play cards more 
frequently with less risk of detection? 

A contribution such as this from a 
member of a political party which yelled 
like nobody’s business when subsidies 
were cut eight years ago and purports to 
be representative of working class interests 
leaves me gasping, if only faintly. 


only a 


Congratulations 


EFORE I close this week’s Notebook 

I should like to convey my warmest 
congratulations to an old builder friend 
of mine, Mr. H. J. Falkus, on his 70th 
birthday. His Bishopsgates firm of Falkus 
Bros., Ltd., has a fine reputation through- 
out the City and the London area for 
craftsmanship in building —a_ reputation 
which Mr. Falkus himself has striven hard 
to build up and one which is even more 
jealously guarded and preserved by the 
foremen and operatives who work under 
him. The business was started only 42 
years ago by Mr. Falkus and his brother, 
Mr. H. E. Falkus. The latter retired in 
1947 but the family nature of the business 
is emphasised by the fact that Mrs. H. J. 
Falkus has taken an active part in its 
affairs since 1922. At the Fanmakers’ 
Hall in London the other day Mr. and 
Mrs. Falkus received presentations from 
their office staff, foremen and operatives. 
I wish the directors and staff of this happy 
company every success in the future. 





since din celia 
(Concluded from previous page) 


causes frustration among those who want 
a Space to park their car and encourages 
excessive congestion.” 

“There is no reason,” Mr. Munby added, 
“why there should be discrimination 
against those wanting to vark for a long 
time, where the price is the price of the 
land. In a rough and ready way it may. 
by discriminating against the commuter. 
force him to pay for the extra congestion 
he causes. But it is a verv rough and 
ready way of charging.” 

The decentralised city would make the 
best use of the car and it is this type of 
city we should plan if we are going to 
design cities for the motor car, Mr. Munby 
added. He concluded there was _ insuffi- 
cient knowledge of the varying factors 
involved in the problem to draw any clear 
conclusions of policy for planning in the 
future. 
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TRAINING FOR SITE MANAGEMENT 


, this very moment there are in 

progress some 400 building projects 
of a value in excess of £500,000, some 
2,000 in excess of £250,000 and a very 
large number indeed of £100,000 and 
upwards. Who is in charge of these 
projects on the site, what is his back- 
ground and training, what are his func- 
tions and responsibilities? Are we 
satisfied that we are recruiting and 
training the right type of man? What 
should this training be? 

These are some of the questions I would 
like to answer, 
and in doing so 
would preface my 
remarks with two 
points. First that 
I am speaking as 
an individual and 
not in my capacity 
of Director, 
N.F.B.T.E., and, 
secondly, my pur- 
pose is to provoke 
discussion and, if 
necessary, action 
in fields outside 
the boundaries of 
this particular fe} 
Week End Course. 
Some of the things 
I say may not be 
popular either here or in other spheres, 
but that is the penalty one often pays for 
questioning the status quo! 

By tradition the general foreman has 
come up from the crafts and there will 
be older and wiser men than me who will 
recall the competence of these men before 
the war who, without formal training of 
any kind, produced fine buildings to the 
satisfaction of all concerned. What, if 
anything, has changed in the last 20 years? 

First, the very job itself is different. 
No longer is it possible to select labour 
from a queue of eager faces waiting at 
the site office, nor is it possible to sack 
a man because his face doesn’t fit. Few 
will regret the passing of such days. No 
longer does the general foreman employ 
the bulk of the trades himself: the day 
of the specialist has arrived. Nor did 
the pre-war general foreman have to con- 
tend with the tonnage of paper now 
apparently part and parcel of site opera- 
tions. 
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Lower Calibre 


I believe, too, that the calibre of the 
trades foremen is possibly lower than pre- 
war when sheer competition allowed only 
the survival of the fittest. Secondly, the 
very nature of building has changed: it 
has become more complex, more 
mechanised, more tied up by legal require- 
ments, altogether more difficult. Thirdly, 
the very awakening of the industry to the 
use of modern management techniques has 
brought about a requirement for know- 
ledge of subjects such as work study, 
planning and incentive bonusing almost 
unapplied 20 years ago. 

In some firms, too, there has been a 
change in policy concerning decentralisa- 
tion from head office to site, and the 
servicing of the general foreman by 
specialist departments. Again, I wonder 
how the changing structure of education 
and the raising of the school leaving age 
has affected this question. Is it possible 
that in times of acute inter-industry com- 
petition for the youth of the country there 
has been a falling off in the calibre of boy 
entering into the building industry, and 
that this has been reflected in the calibre 
of our foremen and general foremen. 
Before the 11 plus examination were we 

*Paper given at the recent Brixton School 
of Building Week End Course in General 
Foremanship, at Shoreditch Training College, 
Englefield Green. 


By Peter Trench, 0.B.5.* 


perhaps receiving more of the grammar 
school types than now? 

Whatever the reasons, I suggest that 
the management of building projects has 
never been more difficult than today and 
that the quality of the men in charge is, 
to say the least, no higher than before 
the war. 

Who in fact are in charge of the 400 
contracts I referred to at the outset? 
There are undoubtedly a few civil engi- 
neers who are managing building contracts 
on the site; there are undoubtedly some 
exceptional men with no qualifications at 
all but with building in the blood and bags 
of experience and common savvy; there 
are undoubtedly some who, like you, have 
had training in general foremanship; there 
are a few—-a very few—who have done 
Higher National Diploma courses or the 
equivalent who, without any craft or trade 
training have found their way to the site. 

And the 2,000 jobs of between £4m. 
and £4m.—who is in charge of those? 
Some of the categories mentioned above, 
but mainly men who have come up from 
the ranks—worthy men, experienced men, 
but possibly men untrained for the 
fabulous task which faces them. For it is 
a fabulous task, and one which I suggest 
for sheer managing capacity is next in 
difficulty to that of the managing director 
of the building firm himself. 

(Mind you, size itself is a poor criterion 
and I am only using the value figures of 
£500,000 and £250,000 in an attempt to 
quantify the problem. The cut and carve 
job, the high speed job, the restricted site 
job of £100,000 may well demand a man 
of higher calibre than the very big 
straightforward contract. We must, how- 
ever, have a yardstick for discussion.) 

And the tens of thousands of jobs up 
to £4m. Are these staffed and super- 
vised by men who have been trained to 
do this? 


Supply of General Foreman 


Let us for the moment look at the 
supply of general foremen in the industry 
today. This of course is not accurately 
known but in 1957, as the result of a 
survey, it was estimated that there were 
17,000 men who called themselves or were 
called general foremen in the employment 
of general building and civil engineering 
firms with more than 50 operatives. Suffi- 
cient you would say to carry out the 400 
or even the 2,000 contracts referred to 
above. This, however, depends on their 
training, so perhaps we should have a look 
at post-war history and the training figures 
available. 

The immediate post-war period was not 
the time to think in terms of supervisory 
qualifications requiring years of study; the 
need was too urgent. Some help had to 
be given quickly to men with experience 
but probably without technical qualifica- 
tions who would, after being away from 
the industry, be faced with the responsi- 
bility of site management. The National 
Federation of Building Trades Employers 
set up an ad hoc committee whose duty 
was to concentrate on compiling a short 
intensive course which would be at once 
a refresher course in building practice and 
an introduction to supervisory subjects. 
In addition to providing an introductory 
general survey of the responsibilities of 
general foremen, it covered elementary 
mensuration and surveying, revision of 
general building practice, site planning and 
organisation, so-called site administration, 
personnel management and welfare. 

The response to the course was good. 
Three thousand men attended this one- 
year part-time course in the years 1948- 
1956. Some of them are in charge of 
today’s building projects. 

This was, however, no solution to the 
problem of training young men selected 
by their employers as potential general 
foremen. There was an added weakness 
in that standards varied as colleges pro- 


viding the course had no criterion by 
which to measure performance. The 
national advisory committee for the train- 
ing of general foremen which succeeded 
the ad hoc committee therefore turned 
its attention to the provision of such a 
course. The result of their deliberations 
is the present two-year course which leads 
to the City and Guilds examination in 
general foremanship studies. The main 
differences between this course and the 
original course are that candidates must 
be in possession of definite technical 
qualifications or have followed a prepara- 
tory course. Building practice has been 
cut out and the supervisory subjects, site 
organisation and control, site administra- 
tion and method and personnel administra- 
tion are covered in much more detail than 
was possible in the earlier course. 

Unfortunately the response to _ this 
course has been disappointing. Since 
1956 when the first examination was held 
229 students have entered for it. Pro- 
bably this represents about half of those 
who embarked on certificate and prepara- 
tory courses. On the other hand those 
who did stay the course put up a very 
good performance as over 80 per cent. 
passed. 

Still 185 men in five years is woefully 
inadequate compared with the industry’s 
need of trained supervisors. Nor is there 
much prospect of improvement in the near 
future. True there are more students in 
the second year of the course than in any 
previous year, and it is likely that the 1961 
entry will for the first time exceed 60. 
This is, however, due to the block release 
course at Brixton which will provide 17 
students in addition to those attending the 
usual evening class at the college. Un- 
fortunately efforts to start another block 
release course have failed to find support. 

Unfortunately, too, the introduction of 
the certificate course resulted in the 
virtual elimination of the one-year course 
which it had been hoped would continue 
to serve the needs of men already in super- 
visory positions who, for various reasons, 
could not follow the longer course. 


Other Courses 


There are other courses for general fore- 
men which have been encouraged by the 
national advisory committee, but these are 
in the main refresher courses for practising 
general foremen rather than instruction 
courses for potential foremen, for example 
the weekend courses which are concerned 
with technical and supervisory subjects. 
Such courses are held every year in_ all 
the regions of the National Federation. 
Probably about 500 general foremen attend 
in the course of a year; the figure may 
even be higher. In addition a few colleges 
provide short series of lectures on fore- 
manship subjects either in the evenings 
or on Saturday mornings. 

However valuable these weekend courses 
and series of lectures may be in en- 
couraging discussion amongst general fore- 
men, to my mind they do not meet the 
urgent need for educating younger men 
in the responsibilities of site management. 
The need to increase the numbers of 
potential general foremen in training is 
just as urgent now as was the need to 
establish an intensive course after the war. 

Now I do not wish to denigrate the 
inestimable value of years of technical 
experience nor to dismiss as insignificant 
the training carried out by firms them- 
selves, but would it really be an exaggera- 
tion to say that this very important indus- 
try, so vital to the community and so 
progressive of recent years, has not given 
sufficient thought to the necessary training 
of one of its most important branches? 
Here I must make an exception of the 
national advisory committee for the train- 
ing of general foremen, and possibly the 
Institute of Builders and the management 
training committee of the National Federa- 
tion of Building Trades Employers, all of 
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wnom have been active in this field, to- 
gether with those foremen’s associations 
which have taken an active part in train- 
ing, through their membership of the com- 
mittee, by providing lecturers and by 


encouraging younger members to follow 
courses. 

But, notwithstanding the good work 
done I do not believe that sufficient 


emphasis has been given to this side of 
the industry’s management requirements. 
Why should this be so? Is it that the 
true worth of a first-class trained general 
foreman has not been appreciated? Is it 
a belief that the qualities of a general fore- 
man can only be developed through prac- 
tical experience? Is it that with the stupid 
system of competitive tendering there is 
insufficient allowance in the winning 
lottery to put the right man in charge of 
the job? Is it that the traditional method 
of promotion to foreman to general fore- 
man has remained unquestioned? Is it 
that the industry has been too busy train- 
ing its head office personnel to devote 
sufficient time to the training of what is 
sometimes termed “the outside staff?" Is 
it a failure to realise that the management 
function of the general foreman is, as I 
have said, probably the most difficult of 
all within the building company other 
than that of the managing director? Has 
there possibly been a failure to break down 
the barriers between head office and site 
in the management hierarchy? 

These are some of the questions which 
must be answered if progress is to be 
made. Remember all the time I am talk- 
ing only of some 400 men in the first 
instance and possibly some 2,000 in the 
second. The potential figure is, of course, 
far greater. Once having reached the 400 
target, then the annual feed-in is not 
likely to exceed some 40 or so for this 
type of contract. The problem is by no 
means insoluble. 

Now let us establish the name for the 
400 I have in mind. If there are at present 
17,000 general foremen then “General 
Foreman” is not the name for the type 
I am discussing. I am not happy about 
the term “Site Agent” for it has unfortu- 
nate legal connotations, and in any event 
I think psychologically there must be a 
new name in order to break with the past. 
“Project Manager” is nearer the mark, but 
contrary to what many may think this is 


the United States’ term for contract 
manager and does not apply to. site 
management (our site agent). The U.S. 


term of site superitendent sounds too 
much like an inspector and would quickly 
be reduced to “Super’’—a horrible term. 
I am not a pioneer in building terminology 
and do not intend to be one, so only for 
the purpose of this Paper I will call my 
animal a “Site Manager.” This emphasises 
the two essentials. He is on the site and 
he is part of management. 


Senior Representative 


What is the relationship between him 
and the professions, his head office and the 
labour force on the site? In brief he is 
the senior representative of his firm on 
the site, and as such he stands to the 
visiting professional representative as the 
managing director of his company does to 
the partner of the professional firm. In 
so far as his firm is concerned he is junior 
to the contracts manager but on a level 
with, or senior to, all other executive and 
administrative personnel at head office who 
are junior to the contract manager. He is 
therefore part of senior management. His 
debut as site manager is likely to be via 
the smaller contract and as an assistant 
on the large one. He will eventually move 
into head office as a contract manager. 
The board of directors would be a 
reasonable and not inaccessible ambition. 

I hope that I am giving the impression 
that I consider this man to be of 
tremendous importance to the firm. He 
is the man who can make or break the 
job: it is his drive which will bring the 
contract out at the right cost and at the 
time: programmed, a programme in which 
he himself has had a big say; it will be 
he who will be chasing head office and not 
the other way round; and it will be he 
who will take the chair at site meetings. 
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It will be this man who will be the apex 
of the pyramid of management on the site, 
working probably through assistant site 
managers and sectional general foremen 
and other experts. The success of a job 
will be his glory and not somebody’s at 
head office, for buildings are not put up 
in head offices they are put up on the site: 
the head office is the staff organisation but 
the battle is fought by the troops on the 
ground and the site manager is their com- 
mander. Such men, to my mind, will 
strike a new chord in building and will be 
instrumental in bringing building costs 
down and speeding up building operations. 

When will this happy state of affairs 
come about? Unhappily, not very soon 

-and why not? Simply because we have 
neither sufficient calibre men coming 
forward for this type of job nor the 
facilities for training them, nor the 
acceptance by more than a small section 
of the industry that there is a need for 
a complete and utter reorientation of our 
ideas in this matter. 

Where are these site managers to come 
from? First, there will be those like most 
of you who have been through the crafts 
and craft foremanship to become assistant 
and then general foremen. Only the best 
are likely to find themselves among the 
ranks of site manager. A number, how- 
ever, will be there. I would venture to 
suggest that these will have’ taken 
advantage of the opportunity to become 
first “registered foremen” members of the 
Institute of Builders, and then to have 
qualified for full membership by taking 
the Final Examination of the Institute. 

Secondly, there will always be the out- 
standing man who will work his way up 
from the bottom through sheer ability and 
no accredited qualifications. It is right 
that this should be so, but the competition 
will become increasingly harder and this 
way of entry more and more difficult. 


Main Source 


Thirdly, I suggest the main source’ of 
recruitment will be from the B.Sc. 
graduate in building, the holder of the 
Dip.Tech. or the Higher National Diploma 
and the Associateship of the Institute of 
Builders and—until the building industry 
is producing its own breed—the A.M.I.C.E. 
These men must have devised for them a 
post-graduate course in site management, 
possibly a three month full time course, 
run at the proposed College of Architec- 
ture and Building, or even at the industry’s 
own management college, Such a course, 
run on project method and _ syndicate 
principles, would cover among others such 
subjects as site layout, material control, 
cost control, incentives, short-term plan- 
ning, report writing and communication, 
work study, plant economics, industrial 
relations (including the working of the 
N.J.C. machinery) and human relations 
(including accident prevention). (Quite 
apart from such a management course I 
would suggest that the curriculum for the 
courses mentioned above should be re- 
viewed as a matter of urgency to ensure 
that sufficient emphasis is given to site 
management subjects.) 

What in fact I am suggesting is that, 
apart from specialist functions such as 
buying, the entry into the chief executive 
positions of the large building firm should 
be through or at least be subject to a 
period of site management for, as I have 
said earlier, building operations are carried 
out on the site, not in the office, and it 
is on the site that the money, time, 
quality and reputation is won or lost. 
Every course in building education should 
recognise this fact. 

But how to attract, that is the question? 
The salary must be very attractive—pro- 
bably much more than at the present time 
in many firms. The position must be given 
the management status it merits, e.g., the 
senior site manager of a firm should be 
director potential. The place of the site 
manager in the overall management 
hierarchy must be clearly defined. 

It should not be a life commitment but 
transferable with positions inside the head 
or branch office after a number of years. 
The qualification, i.e., the basic qualifica- 
tion plus the course in site management 
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studies should be the entry to the best 
jobs in the industry. This presupposes jn 
the first instance a high academic attain. 
ment. The other professions must accept 
the site manager as a senior representative 
of the building firm and treat him as such, 

I could of course be accused of advo. 
cating a two-tier system of site supervision 

-the site manager and the general fore. 
man—and moreover that I have dealt with 
only a very small part of the overall 
problem of training general foremen. Such 
an accusation would be valid but my 
defence is that my main concern at the 
moment is with the supervision of q 
limited number of large and complicated 
contracts not always beyond the scope 
of the exceptional craftsman who has been 
promoted, but for which inadequate train- 
ing provision is being made. 

Turning to the training of the main bulk 
of general formen I am not an expert in 
these matters and there is much truth jn 
the saying “a little knowledge js 
dangerous.” One cannot deny, however, 
that the present number taking the course 
and examination in general foremanship 
studies falls very far short of the industry's 
need for general foremen, even if we were 
to confine this to the 2,000 mentioned 
earlier in this Paper. 

It has been suggested that the course 
is too ambitious and the entry qualifica- 
tions too high for the vast majority of the 
17,000. This is no reason for scrapping 
it for it is one of the stepping stones to 
the idea of site management advocated in 
this Paper. One of the main objections 
to it, the time it takes to qualify for 
admission either by obtaining an Ordinary 
National Certificate or by following a 
preparatory course, will disappear with 
the introduction of the new Full Techno- 
logical Certificate of the City and Guilds. 
Those who have this certificate which can 
be taken in one year after the Advanced 
craft certificate will be qualified for 
immediate admission to the general fore- 
manship course. This should reduce the 
demands on those who take foremanship 
classes. Nevertheless I still feel that the 
course may still be more than is required 
by some men who will be in charge of 
the smaller jobs. Surely there is a need 
to consider the reintroduction of the part- 
time one year course of 1948 for those 
men, some possibly without qualifications 
other than experience. 

There is an eaual need for employers 
to ensure that their present general fore- 
men are given the opportunity of attending 
(with block release if the need demands) 
and, secondly, that in their recruitment 
endeavours they make use of the qualified 
men. It is useless to pay the qualified and 
the unqualified a similar salary, other 
things being equal. There must be a real 
incentive to qualify. 


Attracting Right Instructors 


Before finishing it is perhaps necessary 
to make mention of the very real require- 
ment to attract the right instructors for 
the courses I have in view. This is a 
problem in itself and I would welcome 
an interchange between technical colleges 
and industries of teaching staff. Alterna- 
tively, it is necessary for us to earmark 
those of our more competent general fore- 
men who have either had experience in 
teaching, or have a natural flair for it, to 
participate in part-time lecturing to their 
colleagues. There is a need, too, for more 
short courses for lecturers in general fore- 
manship subjects on the lines of those 
uncouraged by the national advisory com- 
mittee, particularly those catering for the 
general foreman part-time lecturer. 

Which bodies are concerned with the 
matters outlined in this Paper? I suggest 
that the training of site managers falls 
within the scope of activities of the board 
of building education which might set up 
a committee to consider the present 
system of training for site management in 
order to satisfy themselves that the quality 
and quantity required by the industry are 
being produced. 

The question of improving the present 
certificate course is a matter for the 
national advisory committee in conjunc- 

(Concluded on page 299) 
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MONTHS AHEAD OF SCHEDULE 


\ EEKS of advance planning by the 
contractors in co-operation with 
the architects and the sub-contractors 
led to the saving of six months on the 
scheduled construction time for three 
15-storey blocks of flats at Shieldfield, 
Newcastle upon Tyne. 

The blocks were recently handed over 
by Leslie and Co., Ltd., Peel Street, 
Kensington, W.8, who have been awarded 
contracts totalling £2,750,000 under the 
City Council’s huge redevelopment scheme. 
The Shieldfield contract, worth £1 million, 
also included three 12-storey blocks on 
other sites. 

Under the advance planning a _ scale 
model was constructed of the reinforced 
concrete frame common to all the blocks 
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so that site personnel were thoroughly 
familiar with the job from the early stages. 
This was the first time that a Leslie site 
team were able to have available such a 
detailed scale ‘model so far in advance 
of construction and it proved highly suc- 
cessful. 

Work began in June, 1959 on the three 
12-storey blocks. It was intended that 
when these were finished the three tower 
cranes used on the sites would be moved 
over to Shieldfield to complete the three 
15-storey blocks which would, by then, 
have been taken up to 7th-floor level by 
a travelling crane. 

The schedule was thrown out of gear, 
however, when water was encountered 
while foundations were being prepared for 
two of the 12-storey blocks. It was 
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Che 15-storey blocks at Shieldfield 


decided that the mass concrete and in-situ 
piles intended, respectively, for these two 
blocks were no longer suitable and the 
foundations would have to be completely 
redesigned. Precast driven piles were 
specified instead and sunk more than 35ft. 

This change of procedure threatened to 
delay the entire contract by over three 
months, and it was therefore decided to 
acquire three new cranes to allow the 
15-storey blocks to proceed independently. 


Design 


All the blocks of flats are similar in 
design and of the square-plan point type. 
Each floor comprises six flats—four with 
two bedrooms and two with one bedroom. 
The two passenger lifts handle more traffic 
by stopping only at odd-number or even- 
number floors respectively. The one- 
bedroom flats are provided with a large 
walk-in, lockable storage cupboard outside 
the front door, The larger flats have a 
similar cupboard inside. Refuse disposal 
is by a common chute which is enclosed 
on each floor. 


All flats are equipped with a heated 
clothes drying cabinet, ample cupboard 
space in the kitchen, a wash boiling unit 
and a cooker. Some blocks have cooking, 
heating and hot water by gas fire and gas 
multi-points, others will have electric 
cooking and heating, with under-floor 
heating in kitchen and lounge. 

Interior decoration is by distemper in 
various pastel shades. Use has been made 
of sliding doors on the hall storage, and in 
the .one-bedroom flats, to close off the 
kitchen recess from the dining room. 


The large sash windows are aluminium- 
framed and double-hung to allow easy 
cleaning of the outside and of the coloured 
vitreous-enamelled panels below’ each 
window. 


The designers have taken considerable 
care over sound-proofing the flats, which 
are already largely isolated from each 
other. Internal partitions are built on 
half-inch-thick strips of cork to stop trans- 
mission of vibration from the floors. The 
floors themselves are covered with -three- 
quarters of an inch of glass fibre, over 
which is sand and cement screed, topped 
by Accotile. 

Shuttering, standard for all blocks, was 
prefabricated in Leslie’s own Darlington 

(Concluded on page 298) 
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WORK BEGINS ON LEEDS’ 
LARGEST RESERVOIR 
\ ORK began this week on the con- 


struction of Leeds Corporation’s 
new £1,104,750 reservoir at Thruscross. 


The contract, which has been placed 
with Holland & Hannen and Cubitts 
(Great Britain), Ltd. (The Contract 


Journal, April 6), provides for a mass con- 
crete gravity dam, roads and various ancil- 
lary works. Other dams controlled by the 
undertaking are earth embankments, but 
for this, Leeds’ largest reservoir, with a 
capacity of 1,727 million gallons of water, 
200,000 cu. yd, of concrete will be used. 

The dam will stretch 600ft. across the 
valley, and will be 16ft. thick at the top 
and 150ft. at the foundations. The height 
of the overflow above stream level will 
be 120ft. 

About a mile of roadway will be laid, 
and there will be a five-span bridge for 
public traffic on top of the dam. This 
road will link the valley sides in place 
of Street Lane, a road which is to be sub- 
merged. 

A small church will be demolished 
before the valley is flooded and a new 
church will be built half-a-mile from the 
present site, containing many of the fittings 
from the present church. 

Over 154,000 cu. yd. of excavation has 
to be carried out including 87,000 cu. yd. 
of rock. Face-shovel excavators and bull- 
dozers will work on the bulk of the 
excavations for the foundation. Blasting 
will be used to loosen the rock. 

Concrete will be produced at the special 
batching and mixing plant, all materials 
being batched by weight with pneumatic- 
controlled equipment. The 10-ton cable- 
way will be erected for distribution of the 
concrete in a 4 cu. yd. capacity bucket. 
It is hoped to maintain concrete output 
at an average rate of over 1,000 cu. yd. per 
week. 

Work is being carried out under the 
direction of Mr. Kenneth L. Forster, 
M.I.C.E., M.I.W.E., general manager and 
engineer, City of Leeds Corporation. 


EASTERN FEDERATION’S SENIOR 
APPRENTICE COURSE 


From A Correspondent 


The fifth of the Eastern Federation's 
annual courses for senior apprentices was 
held at the Westcliff Hotel, Clacton-on-Sea. 
Some 20 apprentices selected for their out- 
standing record were invited to be the 
guests of the Federation at this course 
which aimed at giving an appreciation of 
the prospects in the industry and some of 
its problems. 

“ Building as a Career” was the title of 
the opening address by Mr. Ian M. Leslie, 
O.B.E., editor of The Builder. The Federa- 
tion President, Mr. C. E. Wadley, spoke on 
“The Structure of the Building Industry ” 
and Mr. M. J. Youngs (Junior Vice-Presi- 
dent) on “Safety in Building.” At both 
sessions discussion groups tackled some 10 
auestions ranging over an interesting variety 
of topics. 

On the second day of the weekend course 
a wider field was covered, Mr. F. V. H. 
Ramsbottom of Cambridge University Extra 
Mural Board speaking on “ The Economic 
Background ” and Mr. H. J. Eldridge of the 
Building Research Station on “ How Build- 
ing Research helps the Building Industry.” 

It was particularly encouraging to see the 
high standard of the apprentices attending 
and to listen to their discussions on matters 
which will increasingly occupy their atten- 
tion if they make the progress in the 
industry expected of them. 


HEIGHAM WATERWORKS 


The expansion of water facilities re- 
ported on page 46 of our issue of April 6 
under the heading “Southampton” refers 
to a and not Southampton as 
stated. 
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URBAN TRAFFIC PROBLEMS 
More Money Needed for Research 


ROF. W. FISHER CASSIE, head of the 

Department of Civil Engineering, King’s 
College, Newcastle upon Tyne, said at the 
close of last week’s symposium on “ Urban 
Survival and Traffic” that more money 
would have to be spent on research if 
Britain’s town planning and traffic problems 
were to be solved. 

We had to look further than road build- 
ing, he said. Traffic was only a symptom of 
a disease—-that our cities were not adapted 
to modern life. 

Professor Fisher Cassie thought the 
symposium had been instructional and use- 
ful. While the delegates had not tabled any 
formal declarations, a pattern of agreement 
had evolved in that almost everyone was 
agreed that urban motorways and arterial 
roads were necessary. Better public rela- 
tions, however, were needed to keep the 
public in tune with road developments. 


Problem for Planners 


Mr. Wilfred Burns, city planning officer, 
Newcastle upon Tyne, said the big problem 
facing planners was not one of execution, 
but the basic one of what type of city was 
needed. The public on the whole were just 
concerned with widening roads, but we had 
to look deeper and consider the problems of 
the city as a whole. 

“We must combine 
living ” he stated. 


cars with good 


Team Work Essential 


The need for more research in this field 
was also emphasised by Dr. G. Charles- 
worth, director, London Traffic Manage- 
ment Unit, Minstry of Transport, when he 
spoke at a dinner held in connection with 
the symposium. He also stressed the 
importance of the various professions 
getting together as a team to tackle the 
problems and warned of the danger of 
setting up artificial barriers. Better use had 
to be made of existing streets and in this 
connection he paid a tribute to Prof. Fisher 
Cassie and King’s College for the work they 
had done in promoting traffic engineering. 


£30M. BIRMINGHAM ROAD PLAN 


Birmingham City Council this week con- 
sidered a report, submitted by the Public 
Works Committee, outlining a £30m. road 
programme for the city. 

There are seven major schemes the com- 
mittee plan to start in the next three years. 
The Rubery by-pass (£65,000), the Swan 
Underpass (£1,300,000) and elevated road 
(£3,500,000) planned for the Coventry 
Road, Nechells Green parkway (£800,000), 
the Hockley Hill flyover (£1,200,000) and 
the Aston Road-Lichfield Road connection 
to the motorway (£5,000,000) are included 
in the proposals. together with more work 
on the Inner Ring Road. 


L.C.1, TEES-SIDE OIL DISTILLATION 
PLANT 


A plant capable of distilling about Im. 
tons of crude oil annually is proposed on 
a site on the north bank of the River Tees 
by Imperial Chemical Industries, Ltd., at a 
cost of several million pounds. 

The 250-acre site for the plant, the 
purchase of which has been negotiated with 
the Tess Conservancy Commission, subject 
to the approval of the Crown Estate Com- 
missioners, is on reclaimed land with a good 
river frontage on which a jetty will be 
built by I.C.I. to handle the crude oil and 
also products despatched by river from the 
site. Only a part of the area will be taken 
up by the present scheme, and there will 
be ample room for storage facilities and for 
future developments. 

Due for completion before the end of 
1962, the plant will be built and operated 
by the heavy organic chemicals divisior of 
Lea 
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Late Construction News 





SALVATION ARMY H.Q.— Humphreys, 
Ltd., 199 Knightsbridge, London, S.W,7, 
have secured a contract from the Salva- 
tion Army for the erection of new inter- 
national headquarters offices at Queen 
Victoria Street and Upper Thames Street, 
London, E.C.4, at £979,670. The archi- 
tects are H. and H. M. Lidbetter, London, 
W.C.1; the structural steel consultants, 
T. F. Burns and Partners, London, S.W.]1, 
and the quantity surveyors, Harry Trinick 
and Partners, London, S.W.1. 

CAMBERWELL HOUSING TENDERS.—Cam- 
berwell B.C. have been recommended, 
subject to Ministry approval, to place a 
contract with Griggs and Son, Ltd., at 
£138,926, for 42 dwellings with external 
works at 19 development area, Gibbon 
Road, and to accept the £351,596 estimate 
of the Council’s Building Division for 98 
dwellings at Lordship Lane Station site, 


£421,688 COLLEGE BUILDINGS.—A con- 
tract has been placed by the London 
County Council with Rush and Tompkins, 
Ltd., Sidcup, Kent, at £421,688, for erec- 
tion of new buildings and outside works 
at Mount Clare and Downshire House, 
Wandsworth, for the use of the Garnett 
Training College, Southwark. 

53 Oxrorp Houses.—Subject to Mini- 
stry approval, Oxford City Council have 
been recommended to accept the £109,368 
tender of John Laing and Son, Ltd, 
London, N.W.7, for 53 houses and eight 
garages at Blackbird Leys Estate. 


NorRFOLK SEA DEFENCE.—The £197,546 
and £73,402 tenders of M. Maclean, Ltd., 
Cromer, have been accepted by Smallburgh 
R.D.C, respectively for Contracts A and B 
of the Happisburgh sea defence scheme, 
stage 4. Work provides for (Contract A) 
permeable steel and timber revetment, 
about 7,100ft. in length, and (Contract B) 
11 steel and timber groynes, each 300ft. 
S. W. and P. S. Mobbs, Lowestoft, 


long. 1 : 
are the consulting engineers. 
SWANSEA New Cut BriIDGE. — The 


£233,021 tender of Lehane, Mackenzie and 
Shand, Ltd., Matlock, Derbys., has been 
recommended for acceptance by Swansea 
B.C. for construction of the New Cut 
bridge at Swansea. The bridge will be 
part of the Swansea East Side approach 
scheme. 

£236,000 HAMPSHIRE SCHOOL. Hamp- 
shire C.C. have placed a contract for the 
erection of a secondary school at South 
Ham, Basingstoke, with Mussellwhite and 
Son, Ltd., Basingstoke. The contract 
figure is £236,000. 

West HAM DEVELOPMENT.—West Ham 
B.C. have been recommended to place a 
contract worth £1,035,000 with William J. 
Jerram, Ltd., Sandford Works, London, 
E.6, for 29 houses, 234 flats, 100 maison- 
nettes, 132 garages, 12 workshops and 
seven shops at Portway-Leabon Street site. 


SHREWSBURY HOTEL TENDER.—A con- 
tract has been let with G. H. Bickerton, 
Shrewsbury, by Trust Houses, Ltd.,. for 
alterations to the Lion Hotel, Wyle Cop, 
Shrewsbury. Mr. D. G. Millett is the 
staff architect, and the steel consultants 
are W. H. Howson and Partners, London, 
S.E.24. The estimated cost is £100,000. 


£14m. RuM JUNGLE ContTRACT. — Davis 
Contractors Pty., Ltd., a subsidiary of 
Davis Estates, Ltd., have been awarded a 
£14m. contract for excavation and ancil- 
lary work at Rum Jungle in the Northern 
Territory of Australia. 


ELEPHANT AND CASTLE 
IMPROVEMENT TENDERS 


As officially announced on page 270, 
tenders are now being invited by London 
County Council for the second contract in 
Stage II of the Elephant and Castle 
Improvement. The contract includes the 
continuation of the construction of the 
large roundabout approach works and two 
pedestrian subways. 
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INSTITUTE OF BUILDERS 


New President Points to 


onfHE expression ‘winds of change’ 
L jis one we have heard a good deal 
of lately, and I feel that it is one which 
can be fairly applied to the Institute,” 
said Mr. J. Gowing Middleton, F.1.0.B., 
president of,,the Institute of Builders 
in his inaugural address given at the 
annual general’ meeting held in London 
yesterday. “For example, this year we 
Shall be running for the first time in our 
history our new examinations. Their 
preparation has meant a tremendous 
amount of work for all concerned, and 
Iam sure we all hope these examinations 
will prove to be the success we have 
tried so hard to make them.” 


The President said branch membership, 
so long talked of had at last become a 
reality. They were delighted at the pro- 
gress of the recently launched Midlands 
branch and on May 8 a new branch cover- 
ing Lancashire, Cheshire and the Isle of 
Man would be formed in Manchester. Mr. 
T. V. Prosser, F.I.0.B., who two years ago 
made such a very fine president of the 
N.F.B.T.E. had been nominated for elec- 
tion as the first branch chairman. Professor 
Denis Harper, A.I.0.B.. Mr. R. E. Costain, 
F.I.O.B., and Mr. R. M. Willan, F.I.0O.B., 
had also been nominated respectively as 
vice-chairman, honorary treasurer and 
honorary secretary. They could therefore 
be assured that this branch would be off 
to a good start, and they all hoped for, 
and looked forward to its equally success- 
ful future. 

During the coming autumn the Institute 
expected to take steps towards the forma- 
tion of a branch in Yorkshire, and judging 
by the present quality of membership in 
that area, this should get going under the 
most auspicious circumstances and develop 
along sound lines. 


Scotland and Ireland 


“At the present time there exists a 
tremendous fund of goodwill towards the 
Institute, both in Scotland and Ireland,” 
Mr. Gowing Middleton continued. “This 
goodwill must be fostered and encouraged 
by the establishment of branches, indeed 
we have promised to do so, and I hope that 
we can do something positive towards 
implementing this promise during my term 
as president. 

“The prestige of the Institute has been 
further strengthened by the development 
of the Institute’s discussion club and its 
centres. We envisage steady expansion 
over the coming years by the formation of 
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collaborate freely with their Common- 
wealth colleagues. There is so much work 
to be done. 


Conclusion 


In this lecture I have tried to show that 
the engineer is the key figure in the 
material progress of the world. This is 
particularly important at this moment in 
history when we are beginning to realise 
the dangers in a situation where some 
countries are enjoying all the fruits of 
material progress and others none at all. 
There is a growing feeling that this un- 
balance is neither morally acceptable nor 
is it likely to improve the chances of 
peaceful conditions. 


It is obviously impossible for the more 
fortunate countries to stop and simply 
wait for the others to catch up, and it is 
equally impossible for the others to catch 
up unaided. The gap in material standards 
can only be reduced by a real co-operative 
effort and since material development 
depends so much upon engineers, that co- 


the “Winds of Change” 


further centres until the demand is fully 
met. 

“All those who are interested in the 
improvement of our industry, which of 
course means everybody here today, 
welcome the improved relations between 
the N.F.B.T.E. and its Regional Federa- 
tions and the Institute, which during the 
last few years has been of real benefit to 
us. Such co-operation can do nothing but 
good. For a long time we tended to live 
in watertight compartments, forgetful of 
the fact that we travel along parallel roads 
towards the same goal. I welcome this 
happy spirit of mutual friendship and will 
do all within my power to further it. 

“We seek to improve and expand our 
relations with technical colleges; we want 
to see the Institute’s qualifications more 
generally recognised as the hallmark of 
integrity and technical ability and we must 
also remember and work steadily for our 
ultimate aim of a Royal Charter.” 


Vital Date for Foremen 


The president said he wanted to 
emphasise a vital date connected with the 
new membership structure—May 20, 1961. 
This was the last day for receiving appli- 
cations from older general foremen who 
wished to join the Institute in the class 
of “Registered Foreman” upon practice 
qualifications. For the younger general 
foremen who would apply for entry on the 
basis of external examination qualifica- 
tions the date was of little import, but 
for the older men, those over 45, who had 
served the industry in what was to his 
way of thinking a vital capacity, for the 
best part of their working lifetime, it 
would be little short of a tragedy if, be- 
cause this date was insufficiently known, 
they were denied the right to make the 
necessary application. 

“IT therefore appeal to all of you who 
have any influence whatsoever with likely 
applicants, to ensure that the date, May 20 
and its importance to them is fully 
realised,” he said. “Please remember 
to emphasise that May 20 is the last day 
for making application and not merely the 
last day to start thinking of doing so.” 


Election of Officers 


At the annual general meeting held at 
the Royal Festival Hall the following elec- 
tions were made. 

President — J. Gowing 
F.I.0.B. (Great Yarmouth). 

Vice - presidents —- Harvey G. Frost, 
O.B.E., F.1.0.B. (Bury St. Edmunds); 
D. C. C. Roberts, M.A., F.I.0.B. (London); 


Middleton, 


- 


operative effort means a co-operative effort 
by engineers. 

The first necessity is an effective admini- 
strative framework so that the co-operation 
and collaboration between engineers of the 
world can take place. Take, for instance, 
engineering and technical training. There 
is said to be a shortage of engineers in 
the developed countries, there is no doubt 
about the shortage in the less developed 
countries. There is also a shortage of 
engineering teachers, and they are even 
more important because teaching does not 
only depend upon the number of teachers, 
it depends very much upon the moral and 
cultural example which they set. We 
cannot expect the direction or the momen- 
tum of development to be maintained 
without an adequate number of suitable 
engineers and technicians and the means 
of educating and training them. 

I keep harping on the need for engineers 
to be educated as well as trained because 
I don’t believe that specialist training 
necessarily affects those characteristics of 
the mind which are needed for human 
administration. The qualities of imagina- 
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P. M. Shepherd, F.1.0.B. (York); and 
Gerald A. Hill, O.B.E., F.1.0.B. (London). 

Honorary treasurer — H. S. Oddie, 
F.1.0.B. (Preston). 

A badge was presented to the Immediate 
Past-president, Mr. G. O. Swayne, O.B.E., 
F.I.O.B., upon completion of his second 
term of office. 


£5M. FIVE-YEAR PORTSMOUTH 
DEVELOPMENT 


A five-year development scheme for the 
Guildhall Square area of Portsmouth, pro- 
posed by Commercial Road (Portsmouth) 
Property Investment Co., Ltd. at an esti- 
mated cost of £5m., has been approved by 
Portsmouth City Council. 

Preliminary proposals include the re- 
development of the Station precinct from 
Surrey Street to Greetham Street, involv- 
ing the resiting of the General Post Office 
and the sorting office and re-arrangement of 
the station building; construction of a 
rectangular roundabout in the centre of 
Guildhall Square, with subways for pedes- 
trian access; and two-storey shops and two 
car parks in the vicinity of the station. 

The main redevelopment, bounded by 
Guildhall Square, Commercial Road, Hyae 
Park Road and Sussex Street, would consist 
of about 80 shops, a departmental store, a 
multi-storey hotel and multi-storey flats, 
warehouse, multi-storey garage, petrol 
station, restaurant, and _ recreational 
facilities. 

The scheme has been prepared by Ronald 
Ward and Partners, of London. 


WEST BURTON POWER STATION 
£1,300,000 Civil Engineering Contract 


The Mitchell Construction Company of 
Peterborough have been awarded the first 
civil engineering contract in connection 
with the construction of the Central 
Electricity Generating Board’s West Burton 
Power Station in Nottinghamshire, which 
when completed will be one of the largest 
power stations in Europe. 

The contract, valued in the region of 
£1,300,000 covers all the preliminary civil 
engineering work consisting of general 
excavation over the site—involving the 
moving of 1,700,000 cu. yds. of earth—the 
construction of access roads and rail track, 
main drainage, flood protection and other 
miscellaneous work. 

The civil consulting engineers to the 
Central Electricity Board for the West 
Burton Power Station are Merz and 
McLellan. 


tion, enthusiasm and compassion are 
present to a greater or lesser extent in all 
of us but it needs the process of a general 
and liberal education to give them point 
and direction. Specialist training can give 
people the ability to make sweeping 
technological innovations but it needs a 
broad and liberal: education to enable 
people to foresee the effects of those 
innovations and to recognise how to intro- 
duce the fruits of modern science and 
engineering to the best advantage of the 
people. 

That is the main task for the engineer 
in the future and the engineers of the 
Commonwealth can do this for one quarter 
of the world’s population. There are 
immense opportunities for engineers to 
increase the standards and prosperity of 
the countries of the Commonwealth and 
it also offers every kind of engineering 
experience for the enterprising. 

The target we should set ourselves in 
the Commonwealth is a_ reasonable 
material standard for all its people and the 
main responsibility for reaching that 
target will rest on the engineer. 
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In Parliament 





THE CONTRACT JOURNAL 


GOVERNMENT STILL CONSIDERING 
CHANNEL TUNNEL PROPOSAL 


| gabeteagy en to questions in the Com- 
mons last week, the Minister of 
Transport, Mr. Ernest Marples, stated 
that the Channel Tunnel proposal was 
still under consideration. 

There were many angles to this “very 
controversial problem.” Some _ people 


thought that there should not be a tunnel. 
Some thought that there should be a bridge. 


Meanwhile, both the French and British 
Governments were in close touch on the 
matter. 


Motorways Equipment 

The Minister was asked by Mr. Wingfield 
Digby whether the equipment for building 
motorways was fully employed; and what 
additional expenditure would be required 
to keep it fully employed during the coming 
financial year. 

In a written answer, Mr. Marples said 
that the equipment could b2 used not only 
for other road works but also for other 
kinds of civil engineering construction. Its 
employment could not therefore be directly 
related to Government or local! authority 
investment in road building. 


Cement, Macadam and Lamps 

Dr. Stross asked the President of the 
Board of Trade whether he was aware that 
tenders received by the Council of Stoke- 
on-Trent for cement, macadam and electric 
lamps were often identical in price; and 
whether in view of this further evidence 
of monopoly practice, he would refer these 
matters to the Monopolies Commission. 

Replied the Parliamentary Secretary to 
the Board of Trade, Mr. N. Macpherson: 
The information which the hon. Member 
has sent to my right hon. Friend shows 
that tenders recently received by the 
council for these goods were identical in 
some cases, but not in all. As regards the 
second part of the question, agreements 
between manufacturers of cement and 
macadam which may result in identical 
tendering are matters for the Restrictive 
Practices Court, and the Court has recently 


found an agreement on cement to be 
consistent with the public interest. As 
regards electric lamps, my right hon. 


Friend does not consider that the informa- 
tion provided by the hon. Member shows 
that there is either an agreement or a 
monopoly. 


Cement Supplies, Manchester 

The Minister of Works, Lord John Hope, 
informed Mr. W. R. Williams that no 
difficulties in obtaining cement in Man- 
chester had been brought to his notice. 
Dry weather in the area had increased 
demand, but he understood that the cement 
industry was aware of this and was taking 
steps to meet it. 

Mr. Williams: Is the noble Lord aware 
that on a number of occasions in recent 
months it has been necessary to obtain 
supplies from the London area at an in- 
creased cost of £2 per ton? Does he not 
think that this is evidence of unequal 
distribution of cement where it is already 
available? 

Lord John Hope: I should be grateful 
for definite examples of what the hon. 
Member says has happened. In that north- 
west area in February of this year deliveries 
of cement were 4 per cent. higher than 
they were in February of last year. 


Forth Road Bridge 

In a written answer, the Secretary of 
State for Scotland, Mr. John Maclay, told 
Mr. Woodburn that the temporary diffi- 
culties which held up the delivery of the 
steel sections of the Forth Bridge south 
main towers were resolved last month, and 
work was again proceeding satisfactorily. 


Road Construction, North Uist 

Mr. M. Macmillan inquired what had 
been the total cost to date of road con- 
struction in the Lochportain Estate in 
North Uist; and when it was intended to 
complete the linking of this road with the 
main island highway. 

Mr. Maclay replied that the local road 
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system of some 54 miles on the estate had 
been virtually completed at a cost of 
£65,000. Detailed plans for linking it with 
the main island road were at present being 
considered by Inverness County Coungij 
but he could not say when he might be able 
to authorise grant on the cost, which Was 
bound to be substantial. 


BRITISH STANDARDS 


Use Of Cold Formed Steel Sections 
In Building 


The use of steel sections cold formed 
from plate, sheet and strip steel is now 
firmly established in steelwork construc. 
tion. This British Standard publication 
(Addendum No. 1 (1961) to B.S.449:1959) 
on the subject will therefore be welcomed 
by the steelwork industry as a whole. The 
Technical Committee which prepared jt 
made use of valuable information contained 
in technical papers and pamphlets based 
on research and published in the UK, 
the U.S.A. and European countries. 

The addendum is, of course, intended for 
use in conjunction with B.S.449, “The use 
of structural steel in building’, and grea; 
care has been taken to indicate in the 
text those clauses of B.S.449 which apply 
to the use of cold formed sections and 
those which do not. Supplementary in. 
formation is given, regarding materials, 
design and details of construction, and 
tests for use in the approval of welders. 
Included in an appendix are examples of 
design calculations. 

A companion standard to the addendum 
is B.S.2994, “Cold rolled steel sections”, 
which sets out properties of a number of 
basic shapes in common use. The methods 
of design set out in Addendum No. 1, how. 
ever, apply also to other cold formed 
shapes that may be required to meet 
special structural conditions. Price 7s. 6d. 

Copies of this British Standard may be 
obtained from the British Standards Insti- 
tution, Sales Branch, 2 Park Street, 
London, W.1. 


CEMENT TRUCKS ORDERED 


A £35,000 contract for a fleet of bulk 
cement delivery trucks has just been placed 
with Leyland Motors Ltd., by Ribblesdale 
Cement Ltd., Clitheroe. 





(Concluded from page 295) 
workshops. A new type of column form- 
work proved particularly successful. The 
formwork was made up in two halves, in- 
stead of the normal four sides, and bolted 
together with angle iron. Identifying 
colours ensured that the right halves 
always came together. 

The inner part of the formwork was put 
into position and the outer part, which 
was longer than the column pour, was 
bolted to it so that the outer faces of its 
base overlapped the head of the column 
below. In this way, a good flush joint 
was obtained at each floor level. This 
method saved finishing time since the un- 
treated columns formed part of the 
finished face of the building. 

Plumb lines were hung from small cleats 
fixed to the top angle iron on the form- 
work and plumbed on to other cleates at 
intervals for two or three floors below. 

All the blocks are being pleasantly land- 
scaped by the City Council and an ft. 
bronze sculpture, symbolic of the family 
group, is to be placed on the Shieldfield 
site. Here, too, are two play areas each 
450 sq. vd. and supvlied with concrete 
objects for children to play on. 

At present, Newcastle’s rehousing con- 
tracts in progress are valued at about £5} 
million. During the next four years it is 
planned to rehouse over 7.000 families. 
In the three vears 1958-60, about £4} 
million worth of housing contracts were 
certified by the city council. 

Design of the flats was supervised by 
Mr. George Kenyon, city architect. John 
Liversedge and Associates acted as com 
sulting engineers, 
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£23M. ASSEMBLY BUILDING FOR 
STANDARD-TRIUMPH 


Steel-Framed Structure 


li\WO years after the first sod was 

cut on the site at Canley, Coven- 
try, work is now complete on the new 
assembly hall for Standard-Triumph 
International, Ltd., and the building has 
been put into full production. 

Measuring 1,000ft. by 180ft. by 20ft. 
high, the building was designed by the 
company’s own staff and was erected by 
Garlicks, Ltd., Coventry. It cost about 
£24 million. 

Excavation for the hall was to a depth 
of 21ft. below the existing ground level. 
Some 250,000 tons of soil was removed, 
including the blasting out of 90,000 tons 
of rock. Haulage from the site was 
carried out by a fleet of 42 lorries. 

The basement is well below the existing 
drainage system. Storm water is collected 
in a 15,000 gallon underground reservoir 


and pumped up 2lft. to the normal drain- 
age system. The assembly floor is suppor- 
ted by columns at 30ft. centres in the 
basement. Above this floor the columns 
are at intervals of 60ft. by 30ft. 


The building is a steel-framed structure, 
clad with silver-grey plastic coated sheet 
steel. This cladding is said to have the 
advantages of being self-cleaning, unaffec- 
ted by the weather and fire resistant. 
The total amount of steelwork is 4,000 
tons. 


Twelve lifts have been installed to trans- 
port components from the basement to the 
assembly floor. Curtains of warm air at 
the basement keep up the temperature by 
excluding cold draughts. Heating and 
ventilation is by mechanical air condition- 
ing plant, and lighting is by high pressure 
mercury vapour colour light. 





General view of 


SHARPNESS ABSTRACTION 
SCHEME 


£335,000 Contract for William Press 


A contract has been placed with William 
Press and Son, Ltd., London, S.W.1, for 
pipelaying works in connection with the 
Bristol Waterworks Co.’s Sharpness ab- 
straction scheme. Worth £335,000, the 
contract provides for the laying of 30in. 
36in. water main. 

Under the Sharpness scheme a water 
supply will be obtained from the River 
Severn, the River Cam and the River 
Frome. This will entail the construction 
of an intake together with primary treat- 
ment works and a pumping station on the 
banks of the canal near Purton. From there 
16 miles of prestressed concrete pipes will 
carry partially treated water to a point 
north of Avonmouth. 

Adjacent to this main and near Littleton- 
on-Severn, comprehensive treatment works 
will be built so that fully treated water 
suitable for public consumption may then 
be fed into the general supply system as 
required. 

The total cost of the scheme is likely 
to be about £1,750,000. It will come into 
operation as regards industrial supply in 
1963, and as regards general supply in 
1964. 

The consulting engineers are Binnie, 
Deacon and Gourley, London, and the 
company’s chief engineer is Mr. J. A. 
Picken. 


the new building 


BIGGER EUROPEAN EXPORTS 
POSSIBLE 


A substantial expansion of British ex- 
ports to Europe can be achieved if exist- 
ing Opportunities are seized promptly and 
full regard paid to the individual require- 
ments of each country. This is the verdict 
of members of the Export Council for 
Europé on their return from the “path- 
finder” missions which they have recently 
undertaken to Austria, Denmark, France, 
Italy, Norway, Portugal, Spain, Sweden 
and Switzerland. 

The detailed reports submitted by each 
team are now being studied by the Council 
as a whole and early next month a con- 
solidated report will be published bringing 
out the findings of each mission and the 
recommendations of the Council for action. 


500M.-GALLON WESTMORLAND 
RESERVOIR PLAN 


The Finance Committee of Manchester 
City Council have approved plans for a 
further extension of the Haweswater water 
scheme, at a cost of about £2}m. 

The project provides for the construc- 
tion of a 500m.-gallon reservoir at Wet 
Sleddale, Westmorland, together with 
aqueducts to Haweswater and 10 miles of 
pipeline. It is estimated that the scheme 
will make available to the city an additional 
llm. gallons of water a day. 
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N.F.B.T.E. STATEMENT ON 
INCENTIVES 


[HE following statement was issued 
last week by the National Federa- 
tion of Building Trades Employers: 
The Amalgamated Union of Building 
Trade Workers has recently published a 
booklet entitled “Guide to Incentives”. 
After a careful study of this document the 
Incentives Committee of the National 
Federation wishes to state that it repudi- 
ates this attempt to establish a national 
schedule of bonus targets for certain kinds 
of building work. Member firms are, ‘n 
consequence, advised to adhere to the 
terms of the National Joint Councfl’s 
Settlement of 1947, which provides for 
targets to be “fixed beforehand on each 
site, job, shop or factory by the employer 
or his agent and then agreed with the 
employees concerned.” Any attempt by 
either party to lay down national targets 
is contrary to this Settlement and should 
be treated accordingly. 

In so far as targets are concerned the em- 
ployers, in their past discussions on this 
subject with the National Federation of 
Building Trades Operatives, have consis- 
tently made it clear that any attempt to 
set national targets tends to raise costs 
without improving output, because to be 
acceptable such targets have to make it 
possible for every workman to earn a 
bonus. They therefore have to be based 
on the speed and ability of the least effici- 
ent men. Again, national targets dis- 
courage improvement in efficiency and dis- 
regard such vital matters as quality and 
methods of building, both of which will 
and must vary according to the circum- 
stances and nature of the job. Earlier 
experiments in this matter in this country 
and elsewhere have proved this to be so. 

The A.U.B.T.W. targets are too low in 
present-day circumstances and were it 
possible even with the scant description of 
the operations given to apply them to an 
average building job today, a considerable 
increase in labour costs would inevitably 
result. 

One section of the booklet deals with 
the principles on which incentives schemes 
should be based. This is a matter which 
the N.F.B.T.E. and N.F.B.T.O. (of which 
the A.U.B.T.W. is a principal constituent) 
have been discussing together for some 
time. The last discussion took place 
shortly before Easter and further meetings 
are envisaged. 


HIRING OUT OF MUNICIPAL 
PLANT 


The Association of Municival Corvora- 
tions have stated that, in their opinion, 
expensive plant and vehicles acquired by 
local authorities may reasonably be let on 
hire to other authorities or firms when not 
in use for the purchaser’s own purposes. 
The opinion, which quotes the decision in 
A.-G. v. Manchester Corporation (1906) 
1 Ch. 643, was given in answer to a 
question by a county borough council who 
acquired an electrically operated tower 
crane and were considering such hire. 





(Concluded from page 294) 

tion with the City and Guilds. That of 
reintroducing the one year course a matter 
primarily for the national advisory com- 
mittee for the training of general foremen. 
None of these vroposals, however, will 
have any chance of success unless they are 
tangibly supported by employers in general 
in a real belief that the time has come 
when every possible avenue of approach 
should be considered whereby ultimately 
the level of site management is consider- 
ably improved. Courses and_ training 
schemes do not just happen. They arise 
as a result of demand—in this case the 
demand from employers. I believe the 
demand is there, but it must be voiced 
and it must be backed by reasonable pro- 
nosais. This I have tried to do in my 
Paper. 
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Men and Movements 





YECOMASTIC, LTD., have announced 
\) the appointment of Mr. E. L. Town- 
send as chairman of the company, Mr. C, G. 
Tudor Pole succeeds Mr. Townsend as 
managing director. 


Mr. J. V. Klein, joint managing director 
of the Compoflex group of companies, left 
recently by air to visit Finland, Sweden, 
Denmark, Germany, Holland, Switzerland 
and Italy, to liaise with the group’s Conti- 
nental agents. He returns to the U.K. on 
May 15. 


Alcan Industries, Ltd., have elected two 
new directors to their board, Mr. A. A. 
Bruneau and Mr. R. J. Moyse. Mr. Moyse, 
who was appointed chief financial officer 
and treasurer of the company last year, 
joined the Aluminium Limited organisation 
in 1951. Mr. Bruneau joined Alcan Indus- 
tries last year as secretary. 


With the removal of the architectural 
and associated side of the practice of 
Norval R. Paxton and Partners to 81 Stone- 
gate Road, Leeds, Mr. Ian H. Paxton has 
ceased to be a partner in the firm. He 
will concentrate on the engineering side 
of the practice, which will be under his 
name, for the time being from the firm’s 
previous premises at 11 Cavendish Road, 
Leeds. 


The following appointments have been 
announced by Fablon, Ltd.: Mr. C. G. 
Bevan becomes marketing manager for all 
of the firm’s products; Mr. A. J. Munn 
is appointed home sales manager, with 
responsibility for all products; Mr. G. D. 
Summers becomes assistant sales manager, 
consumer products; and Mr. A. E. Skipper, 
assistant sales manager, building and 
industrial products. 


Mr. Cyril E. Harrison, who has served 
for the past 41 years in the Lancashire 
cotton industry, has been elected president 
for the next two years of the Federation 
of British Industries. 


Mr. T. S. Jones, of Crompton Parkinson, 
Ltd., has been elected president of the 
Electric Light Fittings Association for 1961, 
having served continuously on _ various 
committees of the Association since 1942. 
In taking over his new position, Mr. Tom 
Jones relinquishes the chairmanship of the 
industrial and commercial sections, but 
retains the chairmanship of the recently 
formed import/export committee. 


Mr. R. T. Pemberton has been appointed 
to the board of Stone-Platt Industries, Ltd. 


Markland Scowcroft, Ltd., have an- 
nounced the election of Mr. G. H. 


Thackrah, sales manager, to the board of 
the company. 


In order to reduce his business commit- 
ments, Sir Archibald Harris has resigned 
the vice-chairmanship of Bambergers, Ltd. 
He will remain a director. 


The Croft Granite, Brick and Concrete 
Co., Ltd., have announced the election of 
two new directors. They are Mr. Sidney 
Poole, who has been appointed general 
sales manager of the Croft division, and 
Mr. Arthur Gibson, who has been ap- 
pointed general works manager of the 
Croft division. 


The following executive members of 
W. E. Chivers and Sons, Ltd., have been 
appointed as associate directors of the 
comnany: Mr. S. E. Elkins; Mr. C. Hutton, 
M.B.E.; Mr. C. J. Reeves; and Mr. B. W. 
Wheeler. 


The new chairman of National Star 
Brick and Tile Holdings, Ltd., succeeding 
the late Mr. A. D. Jordan, is Mr. Leslie 
H. Brant. 
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Mr. N. A. C. James, Southern England 
area manager, Cape Insulation § and 
Asbestos Products, Ltd., has been ap- 
pointed controller, Government contracts 
division, with special responsibilities for 
liaison with the Admiralty, the Services 
and British Railways. This is a new post. 
Mr. James joined the Southern England 
area sales staff of Cape Asbestos in 1950. 
Mr. N. H. Wimhurst, who has been senior 
technical representative in the area for 
the last eight years, becomes the new area 
manager. 


African Woods, Ltd., have announced 
that Sir Archibald Harris has resigned 
from the board, and Mr. Anthony W. Bath, 
a local director of Bambergers, Ltd., has 
been elected in his place. 


Mr. Harry S. Jeske, manager of the 
Koehring southern plant at Chattanooga, 
Tennessee, has been appointed president 
and general manager of Koehring’s Kwik- 
Mix division, Wisconsin. He succeeds the 
late Mr. E. W. Maas. 


Mr. John L. Deffenbaugh, for two years 
manager of the Glasgow plant of Cater- 
pillar Tractor Co., Ltd., is to return to the 
United States in June to take up an impor- 
tant position with the parent company. 
His successor as Glasgow plant manager, 
Mr. W. G. Schuller, will shortly arrive 





DEFFENBAUGH 


W. G. SCHULLER J. L. 


in Britain from U.S.A. Mr. Deffenbaugh’s 
new appointment is that of assistant direc- 
tor of engineering at Caterpillar’s general 
offices in Peoria, Illinois. During the past 
year, Mr. Schuller has been assistant 
manager of Peoria plant. 


Mr. J. E. Chittenden, formerly with 
Consolidated Pneumatics, Ltd., at their 
Bristol depot, has now joined the staff of 
College Motors, Bristol, as industrial sales 
manager. College Motors hold both the 
agricultural and industrial franchise for 
Massey-Ferguson (U.K.), Ltd. 


Mr. D. J. D. Henshaw, who until now 
has been a branch representative at Luton, 
has been appointed sub-branch manager at 
Luton, 


MUNICIPAL 


Mr. R. A. Bromley, deputy borough 
engineer at Leamington Spa, has been 
appointed engineer and surveyor to Walton 
and Weybridge (Surrey) U.D.C., in succes- 
sion to Mr. E. A. Lister, who will retire 
next month. 


The recently formed Montgomeryshire 
Water Board has appointed Mr. H. Speight 
as engineer and manager. Mr. Speight is 
at present chief assistant engineer to the 


North East Derbyshire Joint Water 
Committee. 
Mr. Arthur Anderson, surveyor and 


engineer to Richmond (Yorks.) B.C. for 
14 years, has been appointed to a. similar 
post with Barnard Castle (Durham) R.D.C. 
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POWER STATION SITES 
SUITABLE IN W. RIDING 


VHE Central Electricity Generating 
Board announce that two of the 
sites investigated in the West Riding 
of Yorkshire have been found suitable 
for large coal-fired power stations. 


One is an extension of the Board's 
existing site at Ferrybridge, near Castle. 
ford, where two stations with an aggregate 
plant capacity of 470,000 kilowatts are 
now in operation. The other is at Egg. 
borough, about four miles to the east of 
Knottingley. 


Both sites are on the eastern fringe of 
the Yorkshire coalfield, which is second 
only to the adjoining East Midlands coal. 
field as a producer of coal for electricity 
generation. The Yorkshire coalfield 
possesses large reserves and the National 
Coal Board expect in the future to supply 
substantially increased quantities of the 
small coals that power stations can burn 
efficiently. 


The Ferrybridge site already has a rail 
connection and, being on the navigable 
part of the River Aire, it can also receive 
coal in barges from those collieries 
accessible to water transport. The Egg. 
borough site can be rail connected by a 
short spur off the Wakefield/Knottingley/ 
Goole railway. Each of the sites is con- 
sidered suitable for a station of about two 
million kilowatts capacity, burning some 
five million tons of coal a year. Both sites 
are on the River Aire, which is the only 
adequate source of cooling tower make-up 
water in this part of the coalfield. 


Early Construction 


Early construction of both stations is 
necessary to meet the rapidly increasing 
demand for electricity and the Board are 
applying to the Minister of Power and the 
West Riding County Council for the 
necessary statutory consents. If authorised, 
the stations will incorporate the large 
highly efficient boiler and turbine units 
that have become such a feature of the 
Board’s developments in recent years. 


A third site, on the River Aire at 
Gowdall, to the east of Eggborough, is 
believed to be potentially suitable for a 
station to meet later growth of demand, 
subject to further study of cooling water 
problems. Further investigations are also 
required into the problems of a station on 
the River Don additional to the 1,100,000 
kilowatt Thorpe Marsh station now under 
construction. 


£350,000 OFFICE BLOCKS 


CONTRACT 
Two office blocks of four and _ five 
storeys are to be built by Sir Robert 


McAlpine and Sons as extensions to the 
headquarters of the National Cash 
Register Co. in Marylebone Road, London, 
N.W.1. 


The contract, worth about £350,000, is 
being started this month, and is expected 
to be completed in 14 months. 

The architects are J. Stanley Beard, 
Bennett and Wilkins, who were also 
responsible for the original building. The 
consulting engineers are John F. Farquhar- 
son, and the quantity surveyors are 
Franklin and Andrews. 


ee For further Trade and Company 

News, turn to page 318. Subse- 
quent articles include Kent Housing 
Estate Varies Basic Design (v. 321), 
Talking of Safety, by ‘“Dragee” 
(p. 322), Progress on London Zoo 
Redevelopment Scheme (p. 323), and 
International Construction (p. 325). 
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Trade and Company News 
—————— 
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BLAW KNOX TRUCK-MIXER/AGITATOR 
HAS HYDROSTATIC DRIVE 


NCORPORATION- of __ hydrostatic 

drive, an “‘oversize’” drum and low 
drum angle, are features of a new truck- 
mixer/agitator, named the Varispeed, 
which has been introduced by Blaw 
Knox, Ltd., Rochester, Kent. 


The equipment, which can be mounted 
on short wheelbase trucks, is supplied in 
two sizes giving 4/4$ cu. yd. and 6/6} 
cu. yd. capacities, and with a fast charge- 
mix - discharge cycle, 
claim the manufac- 
turers, it will produce 
consistent concrete 
to any specification. 

Hydrostatic Drive 

Among the advan- 
tages deriving from 
the use of hydrostatic 
drive, it is stated, 
are smooth operation 
and precise control 
of drum speeds 
through a single hand 
lever, without gear 
changing and clutch 
operation. The drive 
is lighter in weight 
than conventional 
hydraulic or inde- 
pendent engine drives 
and this reduction 
in overall unit weight 
permits bigger pay- 
loads to be carried 
without exceeding the 
legal weight limits. 
A 25 per cent. in- 
crease in efficiency 
over conventional 
systems is claimed for the hydrostatic 
pump and motor, which need only five 
gallons of oil in the circuit, and require 
a lower input horsepower to the trans- 
mission for drum rotation. 

The hydrostatic transmission has a 
closed hydraulic circuit, make-up oil which 
is filtered before entering the circuit being 
provided by a small boost pump from the 
oil tank. Correct drum speeds can be 
quickly selected by the operator at the 
control panel for either direction of rota- 
tion of the drum from stationary up to the 
maximum of 20 r.p.m. 

Simple design of the drive and trans- 
mission allows easy maintenance, and dis- 
mantling can be effected without heavy 
lifting tackle, A power take-off can be 
arranged with this transmission for 
approved vehicles. 


Concrete Control 


Consistent concrete control is assured, 
the manufacturers say, through the ‘‘over- 
size” drum, low drum angle, big blade 
area and accurate flow meter water control. 

The low drum angle combined with the 
“oversize” drum provides more free air 
space above the batch, enabling material 
to tumble freely and mix thoroughly in the 
fastest possible time. A further advantage 
is that wear is not concentrated into a 
small area, but spread evenly over the 
whole surface, prolonging drum life. 
_Located in the drum head and set at 
right angles to the spiral blade trough, 
the shrink blade imparts a reverse mixing 
action as the drum rotates. With a 32 per 
cent. shrinkage factor from dry material 
to mixed, fast shrinkage auickly clears 
the way for following materials to enter 
the drum. 

In mixing the shrink blade also speeds 
operation and aids the mixing action to 
assure production of consistent concrete. 

Die-formed blades, forming a dual 
uniform spiral from end to end of the 
drum, combine with the low drum angle 
to give a fast flow of material when dis- 


charging, as the batch is not required to 
climb a steep angle out of the drum. 
Chute design with tripod support per- 
mits a maximum discharge range up to 
1l6ft. through 150 deg. when fitted with 
an extra 4ft. extension. The deep-dished 
chutes are designed to discharge concrete 
without spillage or segregation, and a 
three-position chute lock enables the 


driver to manoeuvre quickly and safely 
when the chute is fully extended. 





View of the hydrostatic drive 


A large capacity water pump and a com- 
bined dual and rear water entry has been 
provided to give rapid delivery of water 
and even penetration throughout the batch. 
The rear water entry for the final stages 
of water feed also aids wash-down of 
blades at the drum mouth. 

Water is discharged at two points by 
dual water injector which is fitted with 
self-sealing and non-clogging nozzles. 

The welded main frame is constructed 
from special alloy steel, a curved front 
pedestal supporting the drum on tapered 
roller bearings which are themselves 
mounted in a special bearing to ensure 
accurate drum alignment. The rear frame, 
manufactured from alloy steel plates, 
rigidly supports the drum rollers. 

The main drum bearing is mounted in a 
self-aligning ball-and-socket unit. Tapered 


. 





301 


roller bearings, housed within the ball cast- 
ing, support the load evenly over the bear- 
ing surface. This compensates for drum 
deflection and eliminates bearing binding 
and premature wear when the mixer moves 
over rough ground. 

The drum is supported at the rear by 
two wide-faced flame hardened cast steel 
rollers. They are mounted on a through 
shaft on the main frame and run on heavy- 
duty adjustable tapered roller bearings. 
Two top rollers hold the drum in contact 
with the lower drum rollers and counteract 
any upward movement due to chassis 
bounce. 

Drum roller supports are open to allow 
for easy washout, the rollers rotating on a 
drum track of box-type design. Rollers 
and roller track are matched to assure 
smooth drum rotation. 


Power for the drum drive is taken 
through a spur gearbox to a flame 
hardened drive sprocket. The one-piece 
drum sprocket bolted to the drum head 
is machine cut and the load is spread 
over a large number of teeth, the drive 
being by means of a heavy-duty, single 
strand A.S.A. type roller chain with the 
capacity to absorb shock loadings en- 
countered in truck-mixer operation. On 
4/44 cu. yd. units the chain pitch is lfin., 
and 2in. on 6/64 cu. yd. models. 

The fixed open-end charging ,hopper has 
a large opening to facilitate positioning 
beneath the batching plant. Stéeply 
sloped sides aid speedy loading of the 
drum. It offers no interference with the 
discharge of concrete, has no moving parts 
and requires no maintenance, 


Water Systems 


Water systems for the equipment can 
comprise a single-compartment tank with 
a capacity of 150 gallons for the 4/44 cu. 
yd. truck-mixer and 220 gallons for 6/64 
cu. yd. machine. 

The two-compartment tank provides for 
the use of additives to the concrete mix, 
or for separate flush water. For the 4/44 
cu. yd. truck-mixer, the capacity is 120 
gallons mix water and 30 gallons additive 
or flush water. For the 6/64 cu. yd. unit 
the capacity is 180 gallons mix water and 
40 gallons additive/flush water. Water 
meter control, pump and valve arrange- 
ments are identical with the single com- 
partment tank, with an additional valve 
to the additive or flush water tank. 

An alternative system which eliminates 
the water pump, is operated from a top- 
mounted pressure flush tank by com- 
pressed air from the truck air brake 
reservoir. An auxiliary air reservoir pro- 
vides a sufficient volume of air to permit 
the complete discharge of a full tank of 
water. The 62-gallon capacity pressure 
flush tank operates on an alt pressure of 
100lb. per sq. in. It is galvanised inside 
and out to prevent corrosion and equipped 
with air pressure gauge, two-way control 
and safety valve. 


The Varispeed Truck-mixer/Agitator 
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Current 
Constructional 
Activities 


HIS editorial feature provides readers 
with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
be found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appointments appearing in the front 
part of the Journal. 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Middx.—Planning permission has 
been granted to Montague Burion, Lid., 
Hudson Road Mills, Leeds, 9, to demolish 
and rebuild their shop in Acton High Sireet. 

Barnard Castle, Dur. — Additions are pro- 
posed to social centre for Giaxo Labora- 
tories, Lid. The architects are Elliott Cox 
and Partners, 172 Buckingham Palace Road, 
London. 

Battersea.—South West Metropolican Re- 
gional Hospital Board appointed Rider, Hunt 
and Pariners, Bridge House, Queen Vic.oria 
Street, London, S.W.1, as quanti:y surveyors, 
for stage | of the development of Si. Johns 
Hospital. Estimated cos: £350,000. 

Bedlington, Northumb. — The Estates 
Management Corporation, Team Valley, Gates- 
head, are to erect offices on Bedlington Station 
trading estate. 

Belfast.—Two new fire stations, 
Fortwilliam and the other in the 
Knock Area, are suggested in a 
modernisation and developmeni 
for the fire service. 

Billingham-on-Tees, Dur.—C.A.S. Indusc«rial 
Developmen.s, Ltd., propose shops, ware- 
house, eic., to plans by Llewellyn Smith and 


Acton, 





one at 
Belmont- 
long-cerm 
programme 


Waters, 103 Old Brompton Road, London, 
S.W.7. 
Blackburn, Lancs.—B.C. recommended to 


approve plans for: (a) layout of the new 
wholesale and retail markets, incornoracing a 
slight rearrangement of certain of the wholesale 
standings and the re-siting of the markeis cafe: 
(b) storage accommodation consisiing of 
approximately 57 cellars under the recail 
markei; and (c) basic design of the reiail scalls. 

B.C. recommended to approve plans for 
erection of church hall and vresbv.erv. Norih 
Road, for Salford R.C. Diocesan Trusvees, 61 
Barton Arcade, Manchesier. 2. 

Blyth, Northumb. — Plans have been 
approved for office block on Battleship Wharf 
for Hughes Bolckow. Ltd. No contracts have 
been let. The architects are Jack Cotton. 
Ballard and Blow, 48 Pilgrim Street, Newcastle 
upon Tyne. 

Camberwell.—L.C.C. planning permission is 
being sought for erection of 8-siorey fla.s 
and a 4-storey office block at 1-7 Sydenham 


Hill, for which the architects are Ausiin 
Vernon and Partners, 5 Buckingham Place. 
London, S.W.1. 


Canterbury, Kent.—City Council to submi: 
to Ministry for approval scheme for a two- 
storey extension at The Holi residential home. 
estimated cost £30,000, and sketch plans for 
the extension of the training centre for the 
mentally sub-normal to form an adult train- 
ing centre, £8,000. 

Chelsea.—L.C.C. planning permission _ is 
being sought for erection of a shop and 10- 
storey office block or 10-storey hotel building 
at 122 King’s Road and site at rear, for which 
the architects are Campbell Jones and Sons, 
Skinners Hall, 9 Dowgate Hill, London, E.C.4. 

Ches*er-le-Street. Dur.—New oremises are 
proposed for H. Young (Motors), Ltd. The 
architects are Fennell and Baddilev, Bridge 
End Chambers. Chester-le-Street. 

The Butsfield Property Co., Durham Road, 
Birtley, are planning the erection of foundry 
and_ electrical engineering workshops at 
Bewicke Main, and outline plans are under 
consideration; Vibrator Roller and Plant 
Hire Co., Starbeck, Harrogate. propose denoi 
and offices at Portobello, Birtley. 

Colne, Lancs.—B.C. recommended to pre- 
pare plans for laying out land on the easi 
side of Dockray Street as a garage site. 

Dewsbury, Yorks.—Borough Architeci to be 
requested to vrenare drawings and estimaies 
fr the erection of a buiding at Syke Lane, 
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Earlsheaton, for accommodation for mentally 
sub-normal persons; to proceed with plans for 
a four-form entry secondary school for Ravens- 
thorpe; B.C. to apply to the M.E. for the inclu- 
sion in the Building Programme 1962/63 for an 
allocacion. of £20,000 for Youth Service build- 
ing. 

Dorchester.—Plans are being prepared by 
C.C. for the erection of a new library at The 
Grove and a clinic on land fronting on to 
Glyde Path Road. Estimated cost £40,000 and 
£35,000 respectively. Tenders are to be invited 
shortly for the clinic. 

Dorking, Surrey.—U.D.C. have approved 
outline application for offices, stores, test 
and repair rooms and car parking at Rough 
Rew, Ridgeway Road,. for the South Eastern 
Electricity Board, Katharine Street, Croydon. 

Dundee.—Ian Burke, Martin and Partners. 
11 South Tay Street, Dundee, are the archi- 
tects and J. Seymour Harris and Pariners, 4 
Greenfield Crescent, Birmingham, 15, the 
quantity surveyors for the proposed multi- 
storey hotel for Scottish Brewers, Ltd.. in 
connection with the overgate area redevelop- 
ment scheme, Estimated cost £270,000. 

Durham.—Work is to start on the second 
stage of the new St. Joseph's R.C. Primary 
School, Gilesgate. It is expected that a 
contract will be arranged with H. Ayton and 
Son, George Street, Blackhill, who are com- 


pleting the first instalment of the plan. The 
architect is A. Rossi, 88 Medomsley Road, 
Consett. 


It is proposed to demolish part of the 
Criterion Hotel and erect five shops and 
restaurant on the site. Plans are by J. S 
Beardshaw and Partners, 38 Bury Street, St. 
James’s, London, S.W.1. 

Durham.—Outline plans have been approved 
by the City Council for the erection of shops 
on the site of the Jubilee Methodist Church 
for Ceres Investments, Ltd. The architects 
are S. John Hill and Partners, Whitfield Street, 
Gloucester. 

Edmonton, Middx.—B.C. recommended tc 
apply for sanction to borrow £8,200 for the 
ereciion of a permanent pavilion ait the Church 
Street recreation ground, 

Felling, Dur.—Additions are 
Workmen’s Club, Parkinson Street, 
tects are S. W. Milburn and 
Esplanade, Sunderland. 

Finsbury.—L.C.C. planning permission is 
being sought for erection of a warehouse at 
65 Goswell Road, 33-41 Dallington Street and 
2, 4 and 6 Northburgh Street, for which the 
architects are Watney, Eiloart, Inman and 
Nunn, The Charterhouse, Charterhouse 
Sauare, London, E.C.1. 

Folkestone, Kent.—B.C. have appointed 
D. H. McMorran and G. Whitby, 14 North 
Audley Street, London, W.1, as the architects 
for the erection of the municipal offices at 
Castle Hill Avenue. 

Gateshead, Dur. — Additions are proposed 
in Park Road for the Liner Concrete 
Machinery Co.. Ltd. 

Gosforth, Northumb. — Plans have been 
approved for R.C. primary school at Hartford 
Road for the Newcastle and Hexham Diocese. 
No contracts let. The architects are P. J. 
Stienlet and Son, 4 Queen Square, Newcastle 
upon Tyne. 

Guildford, Surrey.— William Harvey of 
Guildford. Ltd., High Street, have acauired 
land at Camberley for the proposed erection 
of a store in the near futvre. 

Gosport, Hants.—]. V. Nisbet. staff architect 
of Brickwoods, Ltd., Porisea, Portsmouth, is 
preparing detailed drawings for licensed 
premises at Rowner Road, Rowner. Estimated 
cost £30,000. 

Hackney.—L.C.C. planning permission is 
being sought for residential development, in- 
cluding a high block, at 77-89 Cazenove Road. 
for which the surveyors are Ord, Carmell and 
Kritzler, 27 Stamford Hill. London, N.16. 

Hereford.—City Council recommended to 
approve outline aoplication for site for per- 
manent depot at Redhill, Ross Road, for the 
Wve River Board. 

Humberstone, Leics, — Sheffield Regional 
Hospital Board recommended to anvoint Pick, 
Everard. Keav and Grimson, 6 Millstone Lane. 
Leicester, architecis for occunational therapy 
centre at The Towers Hospital, 

Inswich, Suffolk. — B.C. to proceed during 
1961-62. subject to M.E. approval. with the 
provision of a second shower and changing 
room at Tower Ramparts Secondary Modern 
School, estimated cost £950, and alterations 
to the workshop and the provision of ad- 
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ditional motor-cycle accommodation at the 
Civic College, £1,500 and £1,200, respectively, 
Islington.—L.C.C. approved a_ scheme by 
the governors of St. Joan of Arc R.C. primary 
school for the erection of new buildings con. 
taining 10 classrooms, administration accom- 
modation, etc, Estimated cost £76.530, 
Kettering, Northants.—Owen Luder, 75 
Regency Street, London, S.W.1, are the 
architects for the erection of a supermarket 
at Newland Street for R. P. Gerard and Co, 
Kingston-upon-Thames, Surrey — Ministry 
have granted planning permission for pro- 
posed extensions to offices at Sutherland 
House, Surbiton Crescent, for G. T. Crouch, 
Ltd., Kingston-upon-Thames. 
Kingston-upon-Thames, Surrey.—South Wes; 
Metropolitan Regional Hospital Board 
appointed Chas. Weiss and Partners, 1, 
Wandsworth Road, London, S.W.8, as siruc- 


tural engineers for the erection of new 
kitchens and dining rooms at Kingsion 
Hospital. 


Kingston-upon-Thames, Surrey. — Ministry 
have granted planning permission for the 
demolition of existing structures and erection 
of a warehouse and office block on site at 
south side of Kingston Hall Road, for B., 
Draper and Sons, Ltd. 

Leicester.—Pick, Everard, Keay and Gimson, 
6 Millstone Lane, are the architects for the 
erection of premises at Swan Street for Dryad, 
Ltd., Northgates. Scheme in its very early 
stages. 

Leyton, Essex.—B.C. recommended to ap- 
prove scheme for the erection of public con- 
veniences at Crownfield Road during 1961-62. 
Estimated cost £6,500. 

Liverpool.—City Council recommended to 
negotiate tender with R. J. Barton and Sons, 
Ltd., Altcar Road, Liverpool, for the erection 
of new teaching accommodation at the C. F. 
Mott Training College. 

Liverpool.—Regional Hospital Board have 
approved revised scheme for adanitations to 


ward T at Alder Hey Children’s Hospiial. 
Estimated cost £4.245. 
Londonderry.—Co. E.C. have approved 


Kilrea as the site of the Kilrea-Garvagh 
Roman Catholic Voluntary Intermediate 
School to accommodate 200 pupils. Estimated 
cost £621,340, 

Luton, Beds.—-B.C. to apply for sanction to 
borrow £8.000 for the re-roofing of houses at 
Stopsley; have approved plans for the pro- 
vision of 6 division rooms, a prefects room 
and book store at Luton Grammar School. 

B.C. have approved subject to conditions, 
scheme for extensions to shop development 
to form additional shop and office accommoda- 
tion at 3 and 5 New Bedford Road, for Nor- 
wich Union Insurance Societies, 77a High 
Street, Bedford. 

Working drawings are being prepared for 
the erection of a terrace of shovs and a bank 
with maisonnettes over at 190-204 Marsh 
Road, for Beamont Securities, Ltd. R. Mount- 
ford Pigott and Partners, 3 Cromwell Place, 


London, S.W.7, are the architects for the 
scheme. 

Manchester. — Grange Properties  (Man- 
chester), Ltd., Lonsdale House, Teneriffe 


Street, are seeking planning approval for the 
erection of a new 10-storey block of offices 
and shops in Deansgate. Scheme is expected 
to cost £lm., and includes provision of a 
four-tier underground car park. 

Manchester.—Planning permission granted 
to Chorlton Warehouses Ltd.. 47 Chorlion 
Street, for erection of a new Il-storey head- 
quarters. 

Nelson, Lancs.—B.C. recommended to 
approve alternative vlan and invite tenders for 
erection of public conveniences in Reedyford 
Road. 

Newcastle upon Tyne.—City Council recom- 
mended to apply for sanction to borrow 
£168,451 for the erection of the fifth stage of 
the Rutherford College of Technology; approve 
the restoration of the town wall at Bath Road. 
Estimated cost £6,000. 

Northumberland.—C.C. propose the ereciion 
of a new school at Windyhaugh. No coniracis 
lei. Estimated cost £11.450. 

C.C.’s scheme for the construction of a 
teachers’ training college on the site of Ponie- 
land Cottage Homes, has been approved by the 
M.E. Work will be proceeded with as soon as 
possible. ; 

Norwich.—F. Nicholl. staff architect, of 
Morgans Brewery Co., Ltd.. King Street. has 
prepared plans for a public house at the Cross 
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Roads, Taverham. A. Pank and Pariners, The 
Cross, are the quaniiiy surveyors for the 


scheme, which is awaiting the Licensing 
Magistrates confirmation, Estimated cos 
£15,000. 


Nottingham.—Ciiy Council recommended .o 
apply for sanction to borrow £50,338 for ihe 
erection of the Glade Hill Infants’ School. 

Oxford.—Regional Hospital Board are awaic- 
ing Ministry aporoval of sketch plans for the 
erection of new board headquarters at Old 
Road, Headington. Gollins, Melvin, Ward and 
Partners, 15 Manchester Square, London, W.1. 
are the architects, Langdon and Every, 21 
Russell Square, London, W.C.1, quantiiv sur- 
veyors, Clarke, Nicholls and Marcel, 21 Wes.- 
bourne Grove, London, W.2,  consultirs 
engineers and_E. Wingfield-Bowles and Par.- 
ners, 32 Old Queen Street, London, S.W.1, are 


the electrical engineers, Estimated cosi 
£154,000. ; ee 
Pemberton, Lancs.—Mackeith, Dickinson 


and Partners 4 South King Street, Blackpool, 
are the architects and E. R. Duckworth and 
Partners 21 Mawdsley Street, Bolton, the 
quantity surveyors for the erection of the 
Montrose Hotel at the junction of Sherwood 
Crescent and Montrose Avenue, for Magee 
Marshall and Co., Bolton. 

Plymouth, Devon.—City, Council recom- 
mended to approve plans for the ereciion of 
new changing rooms and alterations to exisiing 
accommodation at Ham playing fields, Swilly 
Road; residential children’s nursery at Elim 
Terrace, Mutley; submit to Home Office for 
approval revised plans for the new fire station 
at Camels Head. 

Redcar, Yorks.—Norith Riding C.C. have 
appointed Spriggs and Pariners, 2 Sou.h 
Audley Street, London, W.1, quantity surveyors 
for proposed Lakes Primary School. The archi- 
tects are John Slater and Haward, 32 Founda- 
tion Street, Ipswich. 

Rochdale, Lancs. — B.C. recommended to 
appoint Greenhalgh and Williams, 4 St. Ann’s 
Square, Manchester, 2, as architects for the 
new Matthew Moss Secondary Modern School 
and playing fields; prepare plans for laying 
out land at Moss Bridge Road as a garage site. 

Royston, Herts.—U.D.C. have approved 
scheme for improvements to 24 houses at 
Coronation Avenue, Sun Hill and Lankester 
Road. 

Rugby, War.— B.C. recommended to ap- 
prove plans, alterations and extensions to 
school building at Clifton Road for the 
Governors at Lawrence Sherriff School; rede- 
velopment of site 2 and 2a Market Place 
with a three-storey building with shops on 
ground floor, showrooms, etc., for J. Hep- 
worth and Sons, Ltd., Claypit Lane, Leeds, 2. 

St. Albans, Herts.— Tasker, Cassidy and 
Campbell, 12 Montagu Place, London, W.1, 
are the architects and Young and Brown, 
Roman House, London Wall, London, E.C.2, 
are the quantity surveyors for the erection of 
a nurses home at the Normandy Road section 
of St. Albans City Hospital, for the North 
West Metropolitan Regional Hospiial Board, 
work is expected to commence in May. 
Estimaied cost £42,000. 

St. Pancras.—L.C.C. planning permission is 
being soughi for flats, showrooms, offices and 
a vehicle depot, to include a 13-storey block, 
at 15 Tavistock Place and 81-89 Marchmont 
Street, for which the architects are R. Seifer. 
and Partners, 28 Great Ormond Street, Lon- 
don, W.C.1. 

Salford, Lancs.—City Council recommended, 
subject to M.E. and C.C. approval, to apply 
for sanction to borrow £594,521 for the 
erection of halls of residence at the Oaklands 
site. 

Saltash, Corn. — B.C. recommended to 
approve in princinle layout nlans for provoc?d 
Ce government centre at Longsione, for 

Scarborough, Yorks.—Norith Riding C.C 
have appointed Turner and Townsend, 71 
Woodland Road. Darlington quantitv survevors 
for the provosed Girls’ Modern School. The 
architects are J. H, Naoper and Pariners, 133 
Osborne Road. Newcastle upon Tyne. 

Southvor+, Lancs.—Borough Architect and 
Town Planning Officer to be instructed to pre- 
pare and submit sketch nlans for the erection 
of a new Home for the Aged at West Hill. To 
Prepare plans, eic., for ereciion of an infani 
welfare centre on a site to be decided, in the 
Aimsdale area. 

Scunthorpe, Lincs.—B.C. recommended to 
approve the siting and design of the pro- 
Dosed boating and paddling pool at Sheffield 
Park; proceed with preparation of plans for 
alterations to the public baths. 

B.C. recommended to approve plans for 
erection of a store with floor space 2.000 
sq. ft. at Colin Road for Riley’s Crisos, 
Ltd.; subject to conditions, garage. work- 
shops and petrol filling station at Bvrring- 
ham Road/Scotter Road for H G. Barratt, 
Birchwood Avenue. Lincoln. 

Sheffield. Gollins. Melvin Ward and 
Partners, 281 Glossop Road, are the architecis 
Or erection of a theatre on the Western Bank 
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fer the Sheffield University. Project still in the 
vcry 2arly stages. Estimated cost £175,000. 

Southwark.—L.C.C. planning permission is 
being sought for the following: Ereciion of a 
commercial building at 275-287 Borough 
High Street, for which the architecis are R. 
Seifert and Partners, 28 Greai Ormond 
Street, London, W.C.1; developmeni for lighi 
indusiry of a site between Newington Cause- 
way. Lancasier Street, and Southwark Bridge 
Road, for City of London Corporation. 

Stepney.—L.C.C. planning permission is 
being sought for dock offices for the Pori of 
London Authority at St. Katharine Dockhouse. 
East Smithfield, for which the archicecis are 
Basil Spence and Pariners, 48 Queen Anne 
Street, London, W.1. 

Stockton-on-Tees, Dur. — Newcasile uno 
Tyne Regional Hospiial Board, are to subm. 
to the Ministry an estimate amounting to 
£1,200,000 for the first stage of a new general 
hospital at Hardwick. The archiiecis are 
Alison and Hutchison, 4 Rothsay Terrace, 
Edinburgh. 

Stretford, Lancs. — B.C. recommended to 
approve sketch plans for the Cardinal Vaughan 
Secondary School; invite tenders from selected 
contractors for the construction of a 
cantilever-type roof for the covered accom- 
modation at the sporis arena. 

Sunderland, Dur.—The Palace Cinema, High 
Street Wesi, is to be demolished to make wai 
for shops, eic., for London and Norchern 
Properties, Ltd. The architects are Marshaii 
and Tweedy, 36 Blackett Street, Newcastle 
upon Tyne. 

Church of England are to acquire site at 
Gladwyn Road for the ereciion of new church 

Ministry inquiry will be held on 25th Apri 
into the B.C.’s £1,500,000 scheme for the con- 
struction of a civic cenire at Mowbray Park. 

Sutton, Surrey.—South West Meiropo!'.an 
Regional Hospital Board anpoinied Hamme.. 
and Norion, 29 Sackville Street, London, W.1. 
as architects, and E. R. Babbs and Sons, 187 
Piccadilly, London, W.1, as auantiiv surveyors 
for the erection of an occunational therapy 
unit at Belmont Hospital. 

Swindon, Wilts.— B.C. recommended to 
approve the erection of a public convenience 
at the Park neighbourhood centre, estimated 
cost £3,000; provision of an additional floor 
at the proposed two-storey car park at John 
Street Wellington Street, £15,000; invice 
tenders from selected contractors for the 
supply and erection of seven garages at the 
rear of the public conveniences at Cricklade 
Road. £1,000. 

Twickenham, Middx.—B.C. have approved 
outline application for the erection of a two- 
storey science block on land at Cross Deep 
between Popes Grove and Grotto Road, for 
St. Catherine’s Convent, Pope Villa, Twicken- 
ham. 

Tynemouth, Northumb.—Addiiions are pro- 
posed to the Grand Hotel on the seafronié ai 
Tynemouth. The work will include the con- 
struction of another 40 bedroom;, dining ha!}, 
and ball room. The vroject is still in very early 
stages. The architects are Arthur and Kirkv», 
13 Swinburne Street, Gateshead. 

Wandsworth.—L.C.C. planning permission ‘s 
being sought for shops, cinema, offices and 
maisonnettes, to include an ll-storey block, 
at 7-ll Streatham High Road (architeci;. 
Scott, Brownrigg and Turner, 32 London 
Road, Guildford, Surrey); and for reconsiruc- 
tion of Streatham Hill Station, with shops and 
offices, for British Transport Commission. 

West Hartlepool, Dur.—Auto Sales and 
Service, 10 Charles Sireei, are in touch with the 
local authority regarding the purchase of a site. 
for new premises, in the light indusirial area. 
south of Burbank Street. ‘aes 

Westminster.—L.C.C. planning permission is 
being sought for the follcwing: Rebuilding of 
office premises, including 14-siorey office block 
at New Court, Carey Sireet (archivecis. 
Waterhouse and Ripley, Staple Inn Buildings, 
London, W.C.1); offices, fiats, shops and 
restaurant, including a 12-storey office block. 
at 84-98 Petty France and 1-12 Palme: 
Street (architect. D. E. Harrington, 61 Frog- 
nal, London, N.W.3); a 6-storey building to 
be used partly as flats and partly as a Ger- 
man Embassy at 1-9 Chesham Place and 1-7 
Chesham Mews (architects, Messrs. Jose »h 
3n Kings Bench Walk. London, E.C.4); ho:el 
over garage at L.T.E. garage, Gillingham 
Street (architects, Douglas and Partner, 30% 
Wimpole Street, W.1); shops, store, offices 
public house, showrooms, garage and thea.r* 
to replace Adlephi Theatre, at 408-422 Stran‘i 
and sites at Bedford Street, Maiden Hea h- 
cock Court, Exchange -Court and Bull Inn 
Court, for City Centre Properties (Stores 
Developments), Ltd. (architects, Trehearne and 
Norman Preston and Partners, 83 Kingsway. 
London, W.C.2. 

Westminster——The Governors of Gre\ 
Coat Hospital propose the erection of a new 
three-storey wing. 

Wimbledon, Surrey. — Co. E.C. recom- 
mended to submit to M.E. for approval, 
scheme for the erection of a C. of E. Primary 


Estimated cost £114,993. 
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School at Ricards Ledge, estimated cosi 
£47,432; apvrove the provision of a pavilion 
at Wimbledon County Secondary Boys’ School, 
£7,000. 

Woolwich.—L.C.C. planning permission is 
being sought for provision of an enclosed 
shopping centre with flats above at Court 
Grove, Eltham High Street, for which the 
archilects are R. Seifert and Partners, 28 
Great Ormond Street, London, W.C.1. 

Worcester.—M.E. have approved the pro- 
vision of a Roman Catholic Mixed Secon- 
dary School. Estimated cost £107,139. 

Worthing, Sussex.—R.D.C. to apply for 
sanction to borrow £15,880 and £1,570 re- 
spectively for the modernisation of 80 pre- 
war houses at Lancing and Sompting and the 
erection of s.x garages ai Poling. 


DEMOLITION 


Swindon, Wilts. — B.C. recommended io 
invite tenders in due course from selecied con- 
tractors for the demolition of Grove Cottage, 
Queen’s Park. 


ELECTRICAL 


Canterbury, Kent.—City Council to submit 
to M.T. for approval, scheme for the installa- 
tion of traffic signals at the junction of North- 
gate and Kingsmead Road. Estimated cosi 
£1,345. 

Ipswich, Suffolk.—B.C. to proceed during 
1961-62, subject to M.E. anvproval, wich the 
installation and improvemeni of lighting at the 
Northgate boys’ and girls’ grammar schools. 
Estimated cost £1,850. 


FENCING 


Luton, Beds.—B.C. recommended to apply 
for sanciion to borrow £15,000 for the removed 
of ex'sting fencing and supvly and er2~ ion 
of new fencing at the Farley Hill and Hart 
pane, Estates and at Bristol Road and Treni 

oad. 


GAS AND WATER SUPPLY 


Buxton, Derbys.—B.C. recommended to apply 
for sanction to borrow £5,800 for the laying 
of water mains to serve private housing 
development at former Burbage Golf Links 
site. 

Donegal, Eire—C.C. propose new waicer 
schemes in a three year programme. Es:ima.ed 
cost £621,340 

Hasting, Sussex.—B.C. recommended to 
approve the construction of 470yd. of 3in. 
diameter water main to serve 38 bungalows 
cff Waites Lane, Firehills estate, Fairlighi. 
Estimated cost £1,050. 

Hereford.—Ciiy Council recommended to 
approve Outline avvlication for site for pump 
houses, reservoirs, treatmeni works and waxer- 
works at Broomy Hill, for the Hereford- 
shire Water Board. 

Morley, Yorks.—B.C. recommended to apply 
for sanction io borrow £6,000 for extension of 
2,410 vards of 4in. water main on privaie 
estates and £2,190 for re-laving of 457 vards of 
4in. main in Rein Road. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Hove, Sussex.—B.C. recommended to pro- 
ceed with the scheme for the redevelopmeni 
of the Wesiern Lawns sea front, including the 
widening of the esplanade and extensions to 
the sea wall. Estimated cost £60,000. 


HEATING AND VENTILATING 


Mansfield, Notts. — Sheffield Regional 
Hospital Board recommended to appoint 
Myles-White and Associates, White Hart 


Chambers, 16 White Hart Street, archiiects 
for survey of buildings for replacement of gas 
fires by central heating at Crow Hill 
Rehabilitation Cenire. 

Norwich.—Ciiy Council recommended to 
approve the insiallation of an oil-fired heating 
system at The Lawns. Estima:ed cos: £2,750. 

Rochdale, Lancs.—B.C. recommended to 
invite tenders during 1961-62 for the installa- 
tion of oil-fired heating at Kirkholt Secondary 
Modern School. 

Worcester.—Ciiy Council recommended ic 
appoint Hoare Lea and Pariners. 52 Green 
Sireet. London, W.1., as heating, plumbing and 
electrical consultanis for alterations to che 
teachers’ training college. 


HOUSING SCHEMES 


Bingley, Yorks.—U.D.C. to apply for sanc- 
tion to borrow £63,000 for erection of 36 
flats in Main Street. 

Blackburn, Lancs.—-B.C. recommended to 
approve plans for housing developmen: 
(houses. bungalows, roads and sewers) at 
Mill Hill. for Mervyn Williams and Sons, 
Ltd., Poole Road, Camp Hill. Nuneaton. 

Bodmin, Corn.—Ministry have approved 
plans for the erection of two blocks of four 
flats at Downing Street, for B.C 
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Chelmsford, Essex.—B.C. recommended to 
appoint A. R. Dannatt and Son, Prudeniial 
Buildings, 65a Duke Street, Chelmsford, as 
architects for the erection of 60 flats at 
Meadgate estate; Dudley Smith and Partners, 
139 London Road, Chelmsford, as quaniity 
surveyors for 23 houses and 12 flats at Mead- 
gate estate; Low and Low, 10 Duke Street, 
Chelmsford, as quantity surveyors for 50 
houses and garages at Pump Lane housing 
estate. 

Chester-le-Street, Dur.—R.D.C. to ereci 94 
dwellings at Barley Mow. 

Dover, Kent. — R.D.C. recommended to 
approve layout plans for two two-bedroom and 
four one-bedroom dwellings fronting Church 
Road and Front Street. 

Dundee.—City Council propose a further 
9,500 houses within the next five years, 4,200 
of them will be in the central areas, a Jarge part 
being of multi-storey consiruciion. 

Durham.—City Council to erect 20 one-bed- 
roomed flats at Oswald Court. 

Eccles, Lancs.—Borough Surveyor to be 
asked to prepare plans for the erection of 12 
single person’s dwellings in one three-storey 
block on the Worsley Road (No. 3) area site. 

Development applications granted for erec- 
tion of 20 three-storey houses in three blocks 
at Preston Avenue/Half Edge Lane for W. P. 
Mitchell (Builders) Ltd., 190 Rochdale Road, 
Middleton. ’ 

Eton, Bucks.—R.D.C. propose the erection 
of 54 houses (for sale) at Hazell Way and 


Vine Road, Stoke Poges. Estimated cost 
£170,000. 
Fifeshire—Housing Committee have _ ap- 


proved plans for a housing scheme at Lochore 
including 200 houses linked only by pedesirian 
ways for C.C. 

Grangemouth, Stirlings—James Miller and 
Partners, Ltd., 18 George Street, Edinburgh, are 
to construct 16 houses at Saltcoats Drive. 
Estimated cost £40,000. 

Hastings, Sussex.—Town Planning Com- 
mittee have approved, subject to conditions. 
plans submitted by A. Class and Son, 28 
Great Sutton Street, London, E.C.1, for the 
erection of 106 flats in three blocks, 60 
garages and seven bungalows at Brookwood. 
Sedlescombe Road North. 

Hayes and Harlington, Middx.—Housing 
Committee recommended to approve the 
erection of 86 flats in three and four storey 
blocks at Uxbridge Road. 

Isle of Wight. — R.D.C. have approved the 
following 1961-62 housing programme: Adjoin- 
ing Newchurch School, two bungalows: 
Thorley Street, two bungalows; Upper Lane. 
Rrighstone, six bungalows: Church Row. 
Bembridge, four flats; off High Street, Fresh- 
water, 18 bungalows and eight _flatlets: 
Chillerton, four flats: Station Road, Brading, 
four flats; Lower Furlongs, Brading, eight 
bungalows; and Allotment Road, Niton, six 
bungalows. 

Lewisham.—L.C.C. planning permission is 
being sought for erection of an 8-storey block 
of flats at 50 Sydenham Hill, for which the 
architects are Austin Vernon and Partners, 5 
Buckingham Place, London. S.W.1. 

Luton, Beds.—B.C. to aquire land at the 
Sowerby Avenue/Wigmore Lane junction for 
the erection of four old people’s dwellings. 

B.C. have approved subject to conditions, 
plans for 34 maisonnettes and garages between 
Moreton Road and Turners Road, for R. 
Ward (Luton). Ltd., 30 Felix Avenue, Luton; 
31 houses and garages east of Hitchin Road, 
for Pearce and Barker, Ltd., 71 Leagrave 
Road, Luton; 10 houses, 30 flats and 34 
garages at Crescent Rise extension, for H. C. 
Sell, 1 Neville Road, Limbury, Luton. 

Norwich.—City Corncil recommended to 
flats. 40 


approve layout for 36 three-storey 
maisonnettes and 19 garages at Midland 
Street/Devonshire Street site. 

Plymouth, Devon.—City Council recom- 


mended to submit to Ministry for approval 
and grant aid scheme for the conversion of 
46 Durnford Street into 12 units of accom- 
modation with 11 garages at rear. Estimated 
cost £18,019. 

Rugby, War.—B.C. recommended to approve 
plans for 60 flats and 5 houses at 21/23 
Longrood Road. for Adkins and Shaw Ltd., St. 
James’ Road, Northamoton; use of land for 
erection of a 3-storey block of 12 flais and 8 
garages at Everest Road, for Manor Esiaic 
(Rugby) Ltd.. 39 Bilton Road. 

St. Marylebone.—L.C.C. planning permission 
is being sought for erection of a 12-storev 
block of flats at 44-54 St. John’s Wood Road, 
N.W.8, for which the architects are Trehearne 
and Norman Preston and Partners, 83 Kings- 
way, London, W.C.2. 

Salford, Lancs.—City Council recommended 
to negotiate a tender with Matthews and 
Mumby Ltd., 129 Stockvort Road, Manches- 
ter, for the use of their designs for reinforced 
concrete frames, and the supply of the 
necessary steel reinforcement for the erection 
of one block of flats at the corner of Bury 
New Road and Northumberland Street. 


THE CONTRACT JOURNAL 


Southport, Lancs.—Borough architect to be 
instructed to prepare drawings, bills of quanti- 
ties, etc., and invite tenders for the demolition 
and construction work in connection with 
development at Lincoln house site. 

South Shields, Dur.—Ministry have approved 
B.C.’s scheme for the erection of 54 old people’s 
bungalows and community hall at Simonside. 
Tenders are to be invited. 

Spenborough, Yorks.—B.C. to apply for 
sanction to borrow £20,614 for erection of 
three storey blocks of 12 flats and maison- 
nettes and road works on the Providence 
Street site at the end of Northgate, Cleck- 
heaton. 

West Riding C.C. have granted outline plan- 
ning permission for housing development on 
the Brooklyn Street site in Bradford Road, 
Cleckheaton. 

Stretford, Lancs.—B.C. recommended to 
approve revised plans for one L-shaped block 
of 18 flats and one of 21 flats at Stretford 
Road (White Street/Lucy Street) site. 

Swindon, Wilts. — B.C. recommended to 
approve revised scheme and invite tenders from 
selected contractors for the erection of aged 
persons’ dwellings with wardens’ accommoda- 
tion adjacent to Sussex Square, Walcot. 

Tenterden, Kent.—R.D.C. to prepare plans 
for the erection of old people’s two-bedroom 
bungalows at Rolvenden. 

Tonbridge, Kent.—C.C. have approved the 
erection of two pairs of police houses and 
garages at the junction of Cornwallis Avenue 
and Estridge Way. 

Whiston, Lancs.—R.D.C. Planning and De- 
velopment Committee have approved the 
erection of 8 semi-detached houses in Long- 
ton Lane and 14 semi-detached houses in 
Two Butt Lane, Rainhill, and 42 semi-detached 
bungalows on land in Windy Arbor Road, 
near Halshead Avenue. 

Planning Committee have approved layout 
plan of houses covering about 10 acres on the 


north side on Howard’s Lane, Eccleston, 
near St. Helens. ; 
Wigan, Lancs.—Planning Committee have 


approved the erection of caretakers’ houses 
for the Marsh Green Infants’ and Junior 
Schools. 


PLAYING FIELDS, PARKS, E7C. 


Blackburn, Lancs.—B.C. recommended to 
approve scheme for the provision of four 
football and one cricket pitches on the 
northerly side of the River Darwen at Pleasing- 
ton Playing Fields, at an estimated cost of 
£15,000. 

Chelmsford, Essex.—B.C. recommended to 
apply for sanction to borrow £1,330 for the 
laying out, etc., of a children’s playspace at 
Beechenlea estate. 

Chertsey, Surrey.—Co. E.C. recommended 
to approve the preparation and layout of play- 
ing fields at Stepgates County Secondary 
School. Estimated cost £4,896. 

Epsom, Surrey.—Co. E.C. recommended to 
approve the preparation and layout of play- 
ing fields at Longmead County Secondary 
School. Estimated cost £8,666. 

Plymouth, Devon.—City Council recom- 
mended to prepare scheme for the clearing, 
levelling and laying-out of the land and fore- 
shore at Teat’s Hill for recreation purposes. 

Salford, Lancs.—City Council recommended 
to apply for sanction to borrow £3,200 for the 
provision of a children’s playground at Lady- 
well estate. 

Wimbledon, Surrey.—Co. E.C. recommended 
to approve preparation and layout of play- 
ing fields on Drax estate for Wimbledon 
er Secondary Boys’ School. Estimated cost 
£6,696. 

Worcester.—City Council recommended to 
approve in principle, layout plans for the river- 
side gardens on the east side of the river, souih 
of Worcester bridge. Estimated cost £16,000 


ROADS, BRIDGES AND SITE WORKS 


Barry, Glam.—B.C. recommended to prepare 
detailed plans and invite tenders in due course 
for site works at Ty Verlons industrial site, 
Cardiff Road. 

Bridlington, Yorks.—B.C. recommended to 
apply for sanction to borrow £6,850 for a 
footbridge from West Hill housing estate to 
Hilderthorpe Schools. 

Canterbury, Kent. — City Council have 
approved in principle sketch plans for the 
extension of Tenterden Drive to serve future 
housing development at Hales Place estate. 

Chelmsford, Essex.—B.C. recommended to 
apply for sanction to borrow £3,250 and 
£1,500 respectively for the improvement of 
Glebe Road (part) and in front of shops at 
Trent Road; submit to M.T. and C.C. for 
approval schemes for the completion of the 
Link Road between Waterhouse Lane Bridge 
and the Broomfield Road/Duke Street junc- 
tion and the construction of the Inner Ring 
Road between Baddow Road and Burgess Well 
Road; prepare plans for the making-up of 
Coval Lane (part) and Alma Drive. 
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Dover, Kent.—B.C. recommended to apph 
for sanction to borrow £4,020 for the cop. 
struction of a car park at Stembrook. 

Fifeshire.—C.C. and Kirkcaldy B.C., hay 
prepared a plan for the reconstruciion of the 
double bend on_the Kirkcaldy-Queensferry 
Road at Invertiel Farm. Estimated cost £12,009, 

Hastings, Sussex.—B.C. recommended t 
approve scheme for the improvement of Haroly 
Road and invite tenders for the excavation 
and final surfacing work, with all other work 
to be carried out by direct labour, estimate; 
cost £20,683; proceed with the preparation, fo; 
submission to M.T. for approval and gran aid 
of detailed plans for the improvement of 
Bourne Road Section 2, from the technica! 
college to Old London Road. 

Hertford.—B.C. recommended, subject ty 
Ministry approval, to acquire land at § 
Andrew Street for the construction of a ca 


park. 

Holland.—Tender documents will shorth 
be issued for the Old Leake Diversion (Boston. 
Skegness route A.52), which consists of cop. 
structing a } mile length of 24ft. wide Carriage. 
way, for C.C. G. E. Betts is the county 
surveyor. ‘ 

Ilford, Essex.—B.C. recommended to submij 
to C.C. for approval, schemes for Beehive 
Lane—Eastern Avenue (A.12) Junction: Re. 
construction and widening of carriageway 
£4,733; Fencepiece Road—New North Road to 
Tudor Crescent: Widening of carriageway and 
provision of footways. Stage 1 £7,500; Toms. 
wood Hill junction Fencepiece Road: Provis. 
ion of 90 degrees junction £4,350; Ley Street— 
Sams Green: Widening of carriageway £2,680: 
High Street, Barkingside: Widening of carriage. 
way at bus terminus £7,100; Horns Road: 
Aldwych Avenue to Ashurst Drive—provision 
of footway—western side £1,960; Beehive Lane 
—Cranbrook Road (A.123) Junction: Widen. 
ing of carriageway £4,896; Horns Road: Widen. 
ing of section of carriageway etc. 2,260; Ilford 
Lane: Widening of carriageway on eastern 
side £7,000; Horns Road/Ley Street: Recon. 


struction and widening of  carriageways 
£16,400; Bennetts Castle Lane/Becontree 
Avenue: Improvement of junction £10,350; 


Fremantle Road/Longwood Gardens, Fairlop 
Road; Junction improvement £10,450; Barley 
Lane at Little Heath: Realignment of S bend 
£14,840. 

Ipswich, Suffolk.—B.C. to proceed during 
1961-62, subject to M.E. approval, with the 
construction of an approach roadway at 
Northgate Grammar School for Boys. Estima. 
ted cost £1,500. 

Leyton, Essex.—B.C. recommended to sub- 
mit to M.T. for approval amended scheme for 
the provision of omnibus lay-bys and the re 
construction of the roundabout at Whipps 
Cross. 

Liverpool.—City Council recommended t 
negotiate tender with Tarmac Civil Engineering 
Ltd., for the construction of a new access road 
co Gwern Genau Farm, in the Tryweryn Valley; 
proceed with the necessary ancillary siree 
works required for the provision of traffic 
signals at Crown Street junction, estimated cost 
£1,442; apply for sanction to borrow £120,971 
for (i) the reconstruction, following the aband- 
onment of tramway tracks, of the carriageway 
and footways in Devonshire Road, Everton 
Road, Heyworth Street, Kirkdale Road, Green 
Lane, James Street, Water Street, Kirkdale 
Vale, Robson Street and Beckfield Road 
North; (ii) the reconstruction of carriageway) 
and footways in Whitehedge Road, Belle Vale 
Road and Making Street; (iii) the reconstruc 
tion of the carriageway and footway on the 
southerly side of Longmoor Lane; and (iv) the 
paving of footways in front of new buildings 
in Cranmer Street, Boundary Street Stan 
hope Street, Mill Street, Gore Street, Warwick 
Street, Darnley Street, Shaftesbury Street, 
Queens Road, Bevington Hill, Hawley Street, 
Maddox Street, Cornwallis Street and Bailey 
Street. 

Nelson, Lancs.—B.C. recommended to apply 
for sanction to borrow £5,737 for private 
street works in Surrey Road. 

Norwich.—City Council recommended to 
prepare plans for making-vp Curtis Road and 
Well Loke and the passageway between Curiis 
Road and Well Loke. 

Ramsgate, Kent.—B.C. recommended 10 
approve in principle plans for the widening 0 
Northwood Road to the borough boundary 
Estimated cost £12,815. 

Richmond, Surrey.—Highways Committee 
propose road improvements at Ham Common 
comorising the widening of the junction 0 
Latchmere Lane and Church Road:_altering 
the roads on the north side of the Common, 
and provision of bus bay at Upper Ham Road. 

Rochdale, Lancs.—B.C. recommended to pre 
pare plans for improving Princess Street am 
Hope Street, between Hope Street Chapel an 


Townhead, 

Stockport, Ches.—B.C. recommended to 
approve plans for the making-up of ~ 
Gainford Road group. Estimated cost £3,790. 
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Surrey.—M.T. have granted C.C. £117,750 
towards the cost of improving a one and a 
quarter mile stretch of the A.25 between 
Oxted and Limpsfield. Total estimated cosi 

,000. 
#1 skefield, Yorks.—R.D.C. have approved 
the construction in the near future of a 
metal road across Heath Common. Estimated 
cost £1,500. 

Wigan, Lancs.—B.C. have approved schemes 
for improvements to Little Lane, Goose Green. 
Estimated cost £9,000. ; 

Worcester.—City Council recommended to 
approve plans for the improvement of_Bar- 
pourne Road from the junction with Hebb 
Street to the junction with Barbourne Terrace; 
revised plans for the improvement of Shrub 
Hill. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Ampthill, Beds.—R.D.C. to prepare sewerage 
schemes for Tingrith and Houghton Conquesi 
and proceed, subject to Ministry approval, with 
the Haynes sewerage scheme. 

Cookham, Berks.—R.D.C. propose, subject 
to Ministry approval, the extension of surface 
water sewer from River Brook, starting at 
Sompits Road, to New Road, Holyport. 

Kendal, Westmor.—B.C. recommended to 
approve alternative scheme for laying a 
gravity sewer with sewage lift to Mintsfeei 
pumping station. Estimated cost £1,600. 

Ramsgate, Kent.—B.C. to invite tenders 
this month for the Cliffsend and Manston 
drainage scheme. 


STREET LIGHTING 


Canterbury, Kent.— City Council propose 
the improvement of street lighting at Stod- 
marsh Road and Littlebourne Road during 
1961-62. 

Ilford, Essex. B.C. recommended to 
approve for inclusion in the 1961/62 estimates 
schemes for district roads lighting stage IV; 
trolleybus routes lighting stage II; Tomswood 
Hill lighting improvement, and Fairlop Road 
lighting improvement. 

Lamesley.—Parish Council to carry out an 
electrict street lighting scheme. About 400 gas 
lamps will be replaced with electric lights at a 
cost of £16,000. 

Newcastle upon Tyne.—City Council recom- 
mended to approve the sixth stage of the con- 
version scheme from gas to electricity in the 
Battlefield, Byker (part), The Quayside (part). 
Shieldfield, Sandyford, Summerhill and Buck- 
ingham Street areas. Estimated cost £58,275. 





CONTRACTS 


Full details of the Contracts marked * 
will be found in our Advertisement Columns. 
BUILDING AND DECORATING 
(See also Housing Schemes) 
Barrow-in-Furness, Lancs.—Extensions and 


adaptations at Abbotsmead County Junior 
School for B.C. Documents from J. N. 


Flitcroft, borough engineer and _ surveyor, 
Town Hall, Barrow-in-Furness. Deposit 
£2 2s. Tenders by May 10. 


*Basildon, Essex.—Construction of vehicle 
workshop for U.D.C. Apply by May l. 
Deposit £2 2s. 

*Bath. — Rebuilding at Somerset Place for 
Education Committee. Deposit £2 2s. Tenders 
by May 27. 

Belfast.—Following for City Council: (a) 
Electrical installation; (b) heating installation; 
(c) plumbing installation, at proposed Bally- 
murphy Primary School. Documents from 
City Architect’s Department, 40 Academy 
Street, Belfast, 1. Tenders by May 4. 

Belfast—Conversions and alterations at 
Workman Memorial Primary School to pro- 
vide assembly hall, etc., for City Council. 
Documents from the City Architect’s Depart- 


ment, 40 Academy Street, Belfast, 1. Tenders 
by May 4. 
Belleek, Fermanagh.— Construction and 


completion of cattle and sheep pens at Belleek 
for Ministry of Finance. Documents from 
Room 103, Law Courts Building, Belfast, 1. 
Deposit £2. Plans also seen at the Ministry 
of Labour and National Insurance Local 
Office, Browne Square, Enniskillen, Co. 
Fermanagh. Tenders by May 16. 

Beverley, Yorks.—External painting of 81 
houses on the Swinemoor estate, as follows, 
for B.C.: (Contract 1) Forty houses, Goths 
Lane and Watts Road; (2) 41 houses, Sample 
Avenue. Documents from the Borough Engi- 
neer and Surveyor, Municipal Offices, 
Beverley, Tenders by May 1. 

Bowland, Yorks.— External painting of 
13-24 Queensway, Waddington (12 houses), for 
R.D, Documents from the Engineer and 
Surveyor, Council Offices, 32 Pimlico Road. 
Clitheroe, Tenders by April 29. 
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Breconshire. — Following for C.C.: Builth 
Wells Bilateral Grammar School—internal and 
external redecoration; Crickhowell Secondary 
Modern School and Canteen—internal and 
external redecoration; Vaynor and Penderyn 
Bilateral Grammar School (Old Secondary 
Modern School Buildings)—internal redecora- 
tion. Applications to the County Architect, 
Rhyd Offices, Brecon, by April 29. 

Bridge-Blean, Kent. — Following separate 
contracts for R.D.C.: (1) Alterations and 
improvements to 1-20 Derringstone Downs, 
Barham, including installation of hot water 
and bathrooms and incidental works at 18 of 
the houses; (2) alterations and improvements, 
installation of hot water and bathrooms, and 
incidental works at 25 houses at Chequers 
Orchard and Town Road, Petham. Applica- 
tions to the Engineer and Surveyor, Council 
Offices, 41 Old Dover Road, Canterbury. 
Tenders by May 3. 

Burton-upon-Trent, Staffs. — Erection of a 
block of eight shops, with eight two-bedroom 
flats over, and 10 garages fronting to Rosliston 
Road for B.C. Applications to the Borough 
Architect, Town Hall, Burton-upon-Trent, by 
April 28. Deposit £2 2s. Tenders by May 31. 

Cardiff.—Structural steelwork for Fairwater 
County Primary School, Pentrebane Road, for 
City Council. Documents from the City Sur- 
veyor, City Hall, Cardiff. Deposit £2 2s. 
Tenders by May 5. 

Carmarthenshire. — Redecoration of the 
following for C.C.: County Hall, Carmarthen; 
County Offices, Welfield Road, Carmarthen. 
Applications to W. T. Lloyd, county archi- 
tect, County Hall, Carmarthen, by April 22. 
Tenders by May 13. 

Cheshunt, Herts.—External painting and 
general decorative works to 48 dwellings on 
the Bury Green housing estate, contract 384, 
for U.D.C. Documents from the Engineer 
and Surveyor, Manor House, Waltham Cross, 
Herts. Deposit £2. Tenders by May 1. 

Chesterton, Cambs. — Drainage work and 
improvements to 19 dwellings in the parish of 
Dry Drayton for R.D.C. Documents from the 
Architect, County Hall, Hobson Street, Cam- 
bridge. Deposit £2 2s. Tenders by May 1. 

Coleraine, Londonderry.—Construction and 
completion of new telephone engineering 
centre, stage 1, at Nursery Avenue, Coleraine, 
for Ministry of Finance. Documents from 
Room 103, Law Courts Building, Belfast. 
Deposit £5. Plans also seen at District 
Architect’s Office, 12 Church Street, Coleraine. 
Tenders by May 8. 

*Crawley, Sussex.—Erection of Council 
Offices for U.D.C. Apply by May 3 

Dagenham, Essex.—Supply and erection of 
structural steelwork for new transport work- 
shops for B.C. Documents from Borough 
Engineer and Surveyor, Civic Centre, Dagen- 
ham. Tenders by April 28. 

Devon. — Erection of hall, kitchen, and 
stores at Sidbury Voluntary Primary School 
for C.C. Applications to County Architect, 
97 Heavitree Road, Exeter, by April 21. 
Deposit £3 3s., cheques payable to C.C. 

Devon.—Painting four bridges for C.C. 
Documents from County Surveyor, Coaver, 
Topsham Road, Exeter. Tenders by May 18. 

Dewsbury, Yorks. — Improvement and 
modernisation of the basement of the Town 
Hall for B.C. Applications to Victor Bain, 
chartered architect, 3 Queen Square, Leeds, 2. 
Tenders by May 8 + 

Dewsbury, Yorks. — Repainting of railings 
at the Dewsbury Moor Crematorium for the 
Board. Documents from the office of the 
Borough Architect and Building Surveyor, 
Town Hall, Dewsbury. Tenders by May 1 

Durham.—External painting of 218 houses 
at Sherburn Hill for R.D.C. Documents from 
the Surveyor, Council Offices, Byland Lodge, 
Hawthorn Terrace, Durham. Tenders by 
May 5. 

Edeyrnion, Merioneths.—Re-roofing of the 
pavilion, Corwen, for R.D.C. Documents from 
E. P. Jones, surveyor, Council Offices, Corwen. 
Tenders by May 8 

Edeyrnion, Merioneths.—External rendering 
of 14 houses at Corwen for R.D.C. Docu- 
ments from E. P. Jones, surveyor, Council 
Offices, Corwen. Tenders by May 8. 

Ellesmere Port, Ches.—External redecoration 
of 188 Wates concrete houses for B.C. Docu- 
ments from the Borough Engineer and 
Surveyor, Queen Street, Ellesmere Port. 
Tenders by May 1. 

Esher, Surrey.—External repainting of the 
following, contract 316, for U.D.C.: Twenty- 
four houses and 12 flats at Manordene estate, 
Manor Road North, Thames Ditton, 18 flats 
in one block at Hamilton Court, Northfield 
Farm estate. Cobham, and 15 flats in one block 
at Tartar Hill estate, Cobham. Documents 


from the Engineer and Surveyor, Council 
Offices. Esher. Deposit £1 ls. Tenders by 
May 12. 

Essex.—Following for C.C.: (1) Former 


Roberts Social Club, off Wadham Road, 
Walthamstow—alterations to form a centre 
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for the physically handicapped, estimated cost 
£4,700; (2) Braintree Area Planning Offices— 
extensions in traditional construction, esti- 
mated cost £5,000. Applications to H. Conolly, 
county architect, County Hall, Chelmsford, 
by April 22. 

Essex. — Police headquarters, Chelmsford, 
erection of driving school and garage, for C.C. 
The works will be in traditional construction, 
estimated cost £36,000. Applications to 
H. Conolly, county architect, County Hall, 
Chelmsford, by April 22. 

Farnworth, Lancs.—Exterior painting of a 
total of 372 houses and flats, on any one or 
all of nine sites, for B.C. Documents from 
the Borough Engineer and Surveyor, Town 
Hall, Farnworth. Tenders by May 1. 

Frome, Som.—Works of repair and altera- 
tions to render 20-24 Mendip View water- 
proof and dry, for U.D.C. Documents from 
Ronald Vallis, architect, 6 North Parade, 
Frome. Deposit £2 2s. Tenders by May 5. 

Hastings, Sussex.—Following for B.C.: (1) 
Erection of 148 garages in the Hollington and 
Red Lake areas; (2) concrete slab, road and 
forecourts for the above. Applications to 
the Borough Engineer, 37 Wellington Square, 
Hastings. Deposit £3 3s., payable to Corpora- 
tion. Tenders by May 8. 

Herefordshire.—External painting works at 
Bromyard Hospital for the Hospital Manage- 
ment Committee. Documents from Super- 
intendent Engineer, Burghill Hospital, 
Hereford. Tenders by May l. 

Holsworthy, Devon.—External painting of 
30 houses for R.D.C. Documents from the 
Surveyor, Council Offices, High Street, Hols- 
worthy. Tenders by May 2. 

Holsworthy, Devon.—Removal and replace- 
ment of windows and doors from 34 houses 
on various estates for R.D.C. Documents from 
the Council Surveyor, Council Offices, High 
Street, Holsworthy. Tenders by May 2. 

Leighton Buzzard, Beds.—External painting 
of 153 houses on various estates for U.D.C. 
Documents from the office of the Engineer and 





Surveyor, Council Offices, North Street, 
Leighton Buzzard. Deposit £2 2s. Tenders 
by May 1 


Leyburn, Yorks.—Internal painting of the 
Council Chamber and adjoining office for 
R.D.C. Documents from Malcolm E. Scott, 
clerk of the Council, Leyburn. Tenders by 
May 1. 

Lindsey.—Extension to one classroom and 
provision of new cloakroom at Sausthorpe 
C.E. School for C.C. Documents from A. R. 


Clark, county architect, County Offices, 
Lincoln. Tenders by June 5. 
Littleborough, Lancs.—New ward block, 


dining and therapy block, laundry, alterations 
and extensions to lounge and kitchen, at 
Leonard Cheshire Home, Honresfeld. Docu- 
ments from Cameron and Middleton, quantity 
surveyors, 21 Mumps, Oldham. Deposit £2 2s. 
Tenders by May 2. 

Liverpool.—Conversion, repairs and decora- 
tions, 22 Prescot Diive, for City Council. 
Documents from City Engineer and Surveyor, 
Municipal Buildings, Liverpool, 2. Tenders 
by April 25. 

Luton, Beds. — Midsummer decoration of 
school buildings for B.C. Documents from 
Borough Architect, Town Hall, Luton. 
Tenders by May 8. 

Maesteg, Glam.—External repainting of 143 
houses on various housing sites for U.D.C. 
Documents from Lewis W. Jones, engineer 
and surveyor, Council Offices, Talbot Street, 
Maesteg. Deposit £3 3s. Tenders by April 24. 

Manchester.— Term contract for main- 
tenance works and repairs to buildings at 
police training centre, Bruche, Warrington, for 
City Council. Documents from City Architect, 
P.O. Box 488, Town Hall, Manchester. Tenders 
by April 28. 

Manchester. — Supply and fixing of metal 
windows and curtain walling at Ducie Secon- 
dary Technical School for City Council. 
Documents from City Architect, P.O. Box 448, 
Town Hall, Manchester. Tenders by May 3. 

Middlewich, Ches.—Exterior painting of 76 
houses for U.D.C. Documents from D. A. 
Stubbs, surveyor, Victoria Buildings, Lewin 
Street, Middlewich. Tenders by May 6. 

Nantwich, Ches.—External repainting of the 
following houses for R.D.C.: Fourteen at 
Alpraham, eight at Audlem, 16 at Basford 
and Hough, 34 at Bunbury and Haughton, 10 
at Chorley Bank and Chorley Green, 20 at 
Haslington, six at Warmingham, and eight at 
Burleydam. Documents from the Engineer and 
Surveyor, Stapeley House, Nantwich.—Deposit 
£1 ls. Tenders by April 27. 

Neston, Ches.—Improvement works at (a) 
four houses, Raby Road, Neston: and (b) The 
Waterworks House, Lees Lane, Little Neston, 
for U.D.C. Documents from the Engineer/ 
Surveyor to the Council at the Town Hall, 
Neston. Tenders by April 28. 

Northern Ireland. — Coolkeeragh power 
station, specification NI.1605, construction of 
the superstructure to the stage 3 of the main 
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building to Coolkeeragh power station, Lon- 
donderry, for Electricity Board. Documents 
from Kennedy and Donkin, consulting engi- 
neers, 64 Royal Exchange, Manchester, 2. 
Deposit £5 5s., cheques payable to the Board. 
Tenders by June 12 

Northfleet, Kent.—Construction of a public 
convenience, floor area 265 sq. ft., on the site 
of the old fire station, The Hill, for U.D.C 
Documents from the Engineer and Surveyor, 
Town Hall, Northfleet. Tenders by May 2. 

North Riding.—Extensions to George Pindar 
County Modern School, Scarborough, for Co 
E.C. Documents from the County Architect, 
County Hall, Northallerton, or Gollins, Melvin, 
Ward and Partners, architects, 15 Manchester 


Square, London, W.1 Plans seen at the 
County Hall, Northallerton Tenders by 
May 24. 


*Northumberland. — Cleaning and painting 
of bridges for C.C. Tenders by May 1 

Perth. — Erection of floodlighting an 
covered enclosure at Muirton Park for the 
St. Johnstone Football Club, Ltd. Apply in 
writing to R. Brown, secretary, Muirton Park. 
Perth. 

Perth and Kinross. — Following trades in 
connection with the erection of a new school 
at Letham, Perth (total floor area about 29,000 
sq. ft.), for Joint C.C.: Excavator, concrete 
and brick works, carpenter and joiner works, 
plumber work, roughcast work, plaster and 
tiler works, glazing work and elect 
Applications to the County Arc! : 
Schools Section, Old Academy Buildings, Rose 
Terrace, Perth, by April 22. 

Peterborough.—Adaptation to the former 
Technical College, Broadway, to provide a 
social centre for handicapped people, for C.C 
Documents from The County Surveyor, 
County Offices, Bridge Street, Peterborough 
Deposit £2 2s. Tenders by May l. 

Portsmouth. — Following for City Council: 
(a) New educationally sub-normal junior 
school, Battenburg Avenue: (b) branch library 
and flats, Gladys Avenue; (c) new youth centre, 
Paulsgrove; (d) tennis and netball pavilion, 
Bransbury Park. Applications to the City 
Architect, 1 Westerm Parade, Portsmouth, by 
April 24. Deposit £1 each. 

Rochdale, Lancs.—Erection of a public 
mortuary at Packer Street for B.C. Documents 
from Borough Surveyor, Town Hall, Rochdale. 
Tenders by May l. 

Royston, Yorks.—Installation of wash-basins 
in 288 pre-war Council houses for U.D.C. 
These houses have been placed in groups and 
the Council reserve the right to award con- 
tracts for the installation of wash-basins in 
houses in these groups to two or more con- 
tractors. Documents from C. G. Moore, clerk 
of the Council, Council Offices, Station Road, 
Royston, near Barnsley. Tenders by April 28. 

Salisbury and Wilton, Wilts.—Following for 
R.D.C.: (1) Extension to office premises, con- 
sisting of the construction of a three-storey 
building of approximately 450 sq. ft. ground 
area and attached to 26 Endless Street, Salis- 
bury; (2) the erection of a detached steel- 
framed two-storey store and parking bays of 
approximately 1,400 sq. ft. ground area at the 
rear of the offices. Documents from C. S. 
Brown, clerk of the Council, Council Offices, 
26 Endless Street, Salisbury. Contractors 
may tender for either or both schemes. Draw- 
ings at the offices of Bothams and Brown 
architects, 32 Chipper Lane, Salisbury. Tenders 
by May 8. 

Stowmarket, Suffolk.—External painting of 
houses and bungalows in groups of 18, 18, 52, 
38, 36 and 48 for U.D.C. Documents from 
K. W. Skeates, engineer and surveyor, Council 


fp. 





Offices, Ipswich Road, Stowmarket. Tenders 
by April 26. ; 
Stretford, Lancs.—Erection of two similar 


community centre buildings, one to be erected 
at Longford Park, Great Stone Road, Firswood, 
and the other at Winchester Road, Stretford, 
for B.C. Documents from A. H. Perry. 
borough engineer and surveyor, Town Hall, 


Stretford. Deposit £2 2s. Tenders by May 1 
Sunderland, Dur.—Alterations and repairs 
to 24 St. George’s Square, for B.C. Docu- 


ments from Borough Architect, Grange House, 


Stockton Road, Sunderland. Tenders by 
April 24. 

*Tottenham.—New seating at central baths 
for B.C. Tenders by May 25. 

Walsingham, Norfolk. Improvements to 


eight houses at Hempton for R.D.C. Docu- 
ments from A. E. Kerrison, clerk to the 
Council, Council Offices, Baron’s Hall, Faken- 
ham, Norfolk. Tenders by May 1. 

West Riding. — Renewal of wash basins at 
the Todmorden C.E. School for C.C. Docu- 
ments from E. Aitken-Davies, divisional 
educational officer, Education Offices, Hall 
Street, Todmorden. Tenders by Apri] 28. 

West Riding.—Reorganisation of workshop 
and new store at Mexborough Schofield Tech- 
nical College for C.C. Applications to the 
Divisional Architect, Planet Road, Adwick- 
le-Street, near Doncaster. Tenders by May 16. 

West Riding. — Painting of the following 
schools for C.C.: Clapham C.E., internal and 


PHE CONTRACT JOURNAL 


external; Tosside C.E., internal and external; 
Low Bentham Parochial, internal; High 
Bentham County Primary, internal; Eastburn 
County Primary, external; Steeton County 
Primary, external; Cowling County Primary, 


external; South Craven Secondary, external 
and part internal. Documents from 
D. Matthew, divisional education officer, 
Education Office, Water Street, Skipton. 
Tenders by April 28 

West Riding.—Following works for C.C.: 


(1) External painting and touching up in- 
ternal decorations at Bewerley Park School, 
Bewerley, near Pateley Bridge; (2) part in- 
ternal decorations at The College of House- 
craft, Ilkley. Applications to the Divisional 
Architect, Salisbury Buildings, Albert Street, 
Harrogate. Tenders by May 16, 

West Riding. — Upgrading works to the 
men’s new block and _ assistant  super- 
intendent’s quarters at the home for the aged, 
The Beeches, Tadcaster, for C.C., including 
resurfacing of floors in vinyl, tiling to walls, 
rearrangement of plumbing sanitary and 
ablutions fittings and all ancillary building 
works. Documents from the Divisional Archi- 
tect, Salisbury Buildings, Albert Street, Harro- 
te. Tenders by May 15 
West Suffolk.—Erection of a new range 
farm buildings (including demolition of 
of existing buildings) at Holding 7 
Bullswood Lane, Cockfield, for C.C. Docu- 
ments from County Land Agent. Shire Hall. 
Bury St. Edmunds. Tenders by May 16. 

West Suffolk.—Erection of a 
pose storage shed and concrete 
forecourt, etc. at New Barn 
Thelnetham, for C.C. Documents from the 
County Land Agent, Shire Hall, Bury Sct. 
Edmunds. Tenders by May 8 

Wicklow, Eire.—Erection of a Post Office 
and telephone exchange for Office of Public 
Works. Documents from the Secretary, Office 
of Public Works, 51 St. Stenhen’s Green, 
Dublin, 2. Deposit £5. Tenders by May 16 

Woodhall Spa, Lincs.—Construction of a 
swimming pool and paddling pool at Jubilee 
Park for U.D.C. Documents from the Sur- 
veyor, Council Offices. Woodhall Spa. Deposit 
Tenders by May | 


CLOTHING AND TEXTILES 


*Cumberland and Westmorland. — Supply 
clothing for constabulary. Tenders by May | 

Southend-on-Sea, Essex.—Supply of engi- 
neers’ overalls required for employees in the 
Transport Department for B.C. Documents 
from Transport Manager, 87 London Road, 
Southend-on-Sea. Tenders by May 23 


DEMOLITION 
*Barnes, Surrey. 
Stanton Road for B.C. 





> oe. 


Demolition works at 
Tenders by May 16. 


Edinburgh.—Demolition of several build- 
lings in Dumbiedvkes Road for City Coun- 
cil. Applications, in writing, to the City 


Engineer, 329 High Street, Edinburgh, 1, by 
10 a.m., April 24. 

Hedon, Yorks.—Part demolition of the 
Corporation Warehouse, Havenside, for B.C. 
Further particulars from the Borough Surveyor, 
Suffolk Chambers, Scale Lane, Hull. 

Manchester.—Demolition and clearance of 
1.076 premises, including houses, shops. 
licensed premises, etc., in the Rusholme Road, 
Chorlton-on-Medlock clearance area, for Citv 
Council. Documents from the Director of 
Housing. Town Hall, Manchester, 2. Tenders 
by April 27 
in Newton Bank for U.D.C. Tenders by May 6. 

Strood, Kent. — Demolition of Grain Fort, 
ancillary works and buildings, Isle of Grain, 
for B.D.C. Documents from the Engineer 
ind Surveyor. Council] Offices, Frindsbury 
Hill, Strood. Deposit £2 2s, Tenders by 


May 10 
ELECTRICAL 
Heywood. Lancs.—Re-wiring and lighting 
of the Public Librarv. for B.C. Documents 


Borough 
Buildings, 


from the 
Municinal 
April 27 

Londonderry.—Electrical installations in 29 
houses and two flats at Strathfovle for R.D.C. 
Documents from W. and M. Given. 3 Rich- 
mond Street. Londonderry. Deposit £2 2s. 
Tenders by May 5. 

Scotland.—Construction of a 275-kV double 
circuit steel tower line. approximatelv 54 miles 
route length between Cruachan and Windvhill, 
in the Counties of Arevil, Perth. Dunbarton 
mnd Stirling, for the North of Scotland Hydro- 
Board. Doermerts from Merz and 
McLellan, eneineers, 72a George Street, Edin- 
burgh, 2. Deposit £2 2s. 


FENCING 
“West Kesteven, Lincs. 


Gonerbv sewage works for 
by April 28. 


Engineer and Surveyor. 
Heywood. Tenders by 


Fleetric 


Great 
Tenders 


Fenetne at 


R.D.C 


*Middlewich. Ches.—Demolition of property 


April 20 196] 


GAS AND WATER SUPPLY 


Augus.— Works including the supply ang 
laying of relay cables over about 14 miles 
and wiring for lighting and power at Loch 
Lee, Loch Lee water supply scheme, firs, 
phase, contract 3/4, for the Loch Lee Water 
Board. Apply to Crouch and Hogg, consult. 
ing engineers, 18 Woodside Crescent. 
Glasgow, C.3 

Downpatrick, Down.—Water extensions 123 
for R.D.C., consisting laying of 5.1 miles of 
3in. diameter spun-iron and 1.4 miles of 2ip 
diameter asbestos-cement water mains. Docy. 
ments from the Rural Council, Quoile Road 
Downpatrick. Deposit £3 3s enders by 
May 1. 

Dundee. — Construction of a pump house. 
approximately 32ft. by 17ft., at Menzieshijj 











for City Council. Documents from the 
Engineer and Manager, 1 Shore Terrace, 


Dundee. Tenders by April 27 


East Devon.— Wilmington rural develop. 
ment scheme for Water Board, including the 
supply and erection of duplicate electrically 
powered pumps with auxiliary equipment, for 
the Ridge Cross pumping station. The pumps 
will be operated automatically, and will be 
required to pump 1,500 gallons per hour 
against a total head of 190ft. Documents 
from the Chief Engineer to the Board, The 








Laurels. 46 New Street, Honiton, Devon, 
Tenders by May | ; 
Fifeshire. — Construction of Hoods Hil 


reservoir, Drum, for C.C. The 
works will comprise the construction of 
a million gallon circular reinforced concrete 
service reservoir, erection of fencing, and other 


service 






ancillary work. Applications to the County 
Engineer, County Offices, Belfield, Cupar, by 
April 24 


Leeds. — Construction, completion and 
maintenance of approximately 12,000yd. of 
concrete-lined and unlined cast-iron pipes of 
various diameters and other works con- 
nected therewith during the period ending 
March 31, 1962, for Waterworks Department. 
The contract does not include the supply of 
cast-iron pipes and fittings. Documents from 
the Waterworks Department, Civic Hail. 
Leeds, 1. Deposit £3 3s. (cheques payable to 
Corporation). Tenders by May l. 


Llandeilo, Carms. — Construction of a 
reservoir of 450,000 gallons nominal capacity 







in reinforced and prestressed concrete, to- 
gether with associated valves and pipework, 
and the iaying and jointing of approximately 
1,000yd. of 9in. diameter cast-iron pipes, con- 
tract ref. 69D2. for R.D.C. Application forms 
from Sandford Faweett and Partners, con- 


sulting engineers, 53 Victoria Street, West- 
minster, London, S.W.1. Tenders by April 28. 
Llandeilo, Carms.—Excavation for, supply, 


laying and jointing of approximately six miles 
x 6in.. seven miles of 4in., 64 miles of 3in. 
and + mile of 2in. diameter water mains, 
together with specials, valves, incidentals, two 
reinforced concrete balancing tanks, and 
ancillary works, contract ref. 69D1, for R.D.C. 


Documents from Sandford Fawcett and 
Partners, consulting engineers. 53 Victoria 
Street. London, S.W.1. Deposit £5 5s. 
Tenders by May 13. 


Londonderry.—Suppiying and laying of ap 
proximately 2.970 lin. yd. of 8in. diameter 
a.c. pipe, together with the construction of 
a 100.000-gallon reinforced concrete service 
reservoir, and a pumphouse. together with 
ancillary works at Kilcaltan, near Claudy, 
contract 2, for R.D.C. Documents from the 
office of the R.D.C., Glendermott Road, 
Londonderry. or at the offices of W. D. R. 
and R. T. Taggart, consulting engineers, 13 
College Gardens, Belfast, 9. Deposit £5 5s 
Tenders by May 5. - 

*Louth, Lines.—Supply borehole pump for 
B.C. Tenders by May 12. 

Margate, Kent.—Deepening of an_ existing 
well at the Lord of the Manor pumping 
station, Ramsgate. for Thanet Water Board. 
Documents from the Engineer and Manager, 
Thanet Water Board. 58 Victoria Road, 
Margate. Tenders by May 12. 

Pocklington, Yorks. — Co-ordination water 
supply scheme, phase 2, contract 3. for R.D.C. 
including the construction of a 100.000 gallons 
reinforced concrete service reservoir at Arras: 
a pumping station at Market Weighton; and 
10.800 lin. vd. of 6in. diameter spun-iron 
mains between Market Weighton and Cherry 
Burton. Documents from John H. Haiste and 
Partners. consulting engineers, Belmont 
House, 20 Wood Lane, Headlingley, Leeds. 6. 
Deposit £3 3s., cheaues navable to R.D.C. 
Tenders by Mav 12. 

Reading, Berks.—Six inch diameter watef 
main from Ipsden to Ewelme, etc., Oxon and 
it Nuffield, contract 25, for Thames Valley 
Water Board, comorisine: (a) Laving and 
jointing approximately 10,500 lin. yd. of 61m. 
diameter and 1,400 lin. vd. of 9in, diamefer 
spun-iron water main and W.O. main: (b) 
other appurtenant work, e.g., fixing specials. 
air valves, washouts, hydrants. sluice valves. 
etc.. with connections to existing mains. 
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s«sments from P. E. B, Gosling, clerk/ 
Documenys, ackeley Avenue, Reading. Deposit 
3 38 payable to the Board. Plans seen at 
the office of the Engineer and Manager, 16/20 
The Forbury, Reading. Tenders by May 8. 


IRS, PIERS AND SEA DEFENCE 
HARBOC WORKS 

-«—Trial borings at the following 
ee Howth, Passage East, Castletown- 
bere and Galway for Office of Public Works. 
Documents from the Secretary, Office of 
Public Works, 51 St. Stephen’s Green, 
Dublin, 2. Deposit £5. Tenders by May 23. 


HEATING AND VENTILATING 


+-mingham.—Conversion to oil-firing and 
hen modification of the heating system at 
the Moseley Road Garage, for City Transport. 
Documents from W. H. Smith, general 
manager, Birmingham City Transport, The 
Council House, Congreve Street, Birmingham, 
} Tenders by May 9. ; : ce 

‘ sManchester.—Heating installation for City 
Council. Tenders by May 12. 

Southport, Lanes.—Installation of hot water 
systems for B.C., including redecorating where 
required, in 280 existing houses on six estates. 
Documents from the Borough Architect and 
Town Planning Officer’s Department, 99/105 
Lord Suet, ~—™ Deposit £1 Ils. 
Tenders by May 17. 
aed Dur.—Heating, hot and cold 
water installations to Havelock Primary 
Junior Mixed School, additional classrooms 
and alterations, for B.C. Documents from 
Borough Architect, Grange House, Stockton 
Road, Sunderland. Tenders by May 4. ' 

*Surbiton, Surrey.—Provision of boiler at 
Assembly Rooms for B.C. Tenders by May 12. 

Wilton, Wilts.—One or all of the forlowing 
works for B.C.: (1) Installation of hot water 
systems, etc., 28 houses, Fairview Road 
(contract 13); (2) painting of 28 houses, 
Olivier Road (contract 14); (3) painting of 
28 houses, Fairview Road (contract 15). 
Documents from the Borough Surveyor at the 
Municipal Offices, Wilton. Tenders by May 19. 


HOUSING SCHEMES 


Berkhamsted, Herts. — Eight one-bedroom 
bungalows at Wigginton for R.D.C. Docu- 
ments from Surveyor, Boxwell House, 275 
High Street, Berkhamsted, Tenders by 
May 22. iy 

Birkenhead, Ches.—Five houses, 16 garages 
and works and buildings depot, with drainage 
and site works, at Cheviot Road, Mount 
estate, for B.C. Documents from the Borough 
Architect, 3 Conway Street, Birkenhead. 
Deposit £2 2s. Tenders by May 2. 

Cambridgeshire.—Erection of a house for 
nurse, with district room and garage, at 
Oakington, for C.C. Apply to the County 
Architect, Shire Hall, Cambridge, by April 24. 

*Cranbrook, Kent. — Forty-seven dwellings, 
etc. on three sites, for R.D.C. Deposit £2 2s. 
each. Tenders by May 15. ; 

East Lothian.—Forty-five houses at Cuthill, 
Prestonpans, for C.C. Submit names to the 
County Clerk, County Buildings, Haddington, 
by April 26. 

"Hindley, Lancs.—Seventy-six houses and 62 
bungalows on the Castle Hill housing estate, 
Hollins Farm, section 1, for U.D.C. Applica- 
tions to T. G. Grime, engineer and surveyor, 
Town Hall, Hindley, Deposit £4 4s. Tenders 


by May 5. ; 
Hull.—Thirty-three dwellings and _ 10 
garages, Southcoates Avenue, Greatfield 


estate and Portobello Street for City Council. 
Documents from City Architect’s Department, 
Guildhall, Hull. Deposit £2, payable to City 
Treasurer. Tenders by April 28. f 

Isle of Ely.—One pair of houses of tradi- 
tional construction and approximately 900 
sq. ft. each at Norwich Road, Wisbech. 
Brick reservations have been made. Appli- 
cations to the County Architect, County Hall, 
March, Cambs., by April 22. Tenders by 
May 15. 

Kilkeel, Down.—Eight semi-detached bunga- 
lows at Moneydarraghmore, Annalong, and/ 
or 10 semi-detached houses at Money- 
darraghbeg, Ballymartin, for R.D.C. Docu- 
ments from the Council Offices, Newry Street, 
Kilkeel. Deposit £5 5s. Tenders by May 3. 

King’s Lynn, Norfolk.—Forty maisonnettes 
in four-storey blocks and a pair of bunga- 
lows at Oak Circle, Gaywod, for B.C. 
Documents from the office of the Borough 
Housing Architect, Clifton House, Queen 
Street, King’s Lynn. Deposit £2 2s. Tenders 
by May 10. 

Leyland, Lancs.—Contract 33—48 flats, 
Lower House estate for U.D.C. Documents 
from the office of F. D. Howe, engineer and 
surveyor, Council Offices, Leyland. Deposit 
£2 2s. (cheques payable to U.D.C.). Tenders 
by April 29 

Llandeilo, Carms.—Following for R.D.C.: (a) 
Rhydyfro, Llangadog — six three - bedroom 
houses and four two-bedroom flats; (b) Beili- 
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glas, Llansadwrn—four two-bedroom fiats. 
Documents from the Engineer and Surveyor, 
Council Offices, Crescent Road, Llandeilo. 
Deposit £2 2s. Tenders by May 5. 

Louth, Lincs.—Block of grouped dwellings 
at North Thoresby for R.D.C., comprising 12 
bungalow flats, with a central two-storey block 
forming a warden’s flat and other welfare 
accommodation, together with roadworks, 
drainage, and other ancillary works. Docu- 
ments from G. R. A. Mack, Council’s architect, 
2 New Street, Louth. Deposit £5 5s., cheque 
payable to Council. Drawings seen at the 
Architect’s office or at the offices of the 
Council’s Surveyor, Cannon Street, Louth. 
Tenders by May 29. 

Louth, Lincs.—Four two-bedroom bungalows, 
together with associated drainage and 
ancillary works on the existing housing site 
at Fotherby for R.D.C. Documents from 
G. R. A. Mack, Council’s architect, 2 New 
Street, Louth. Deposit £3 3s., cheque payable 
to Council. Tenders by May 15. 

Magherafelt, Londonderry—Six dwellings 
at Bellaghy for R.D.C. Documents from 
W. and M. Given, architects, 1 Waterside, 
Coleraine, or W. J. M‘Kinney, clerk to the 
Council, Council Offices, Magherafelt, Deposit 
£3 3s. Tenders by April 27. 

Manchester. — Electrical installations at 
contract 357, Greenwood Road, Wythenshawe, 
20 maisonnettes, for City Council. Documents 
from the Director of Housing, Town Hall, 
Manchester, 2. Tenders by April 27. 

Matlock, Derbys.— Four Homeville one- 
bedroom type 1B-2 bungalows at Dimple 
Road for U.D.C. Documents from the office 
of the Engineer and Surveyor, Town Hall, 
Matlock: Deposit £3 3s. Tenders by May 5. 

Nantwich, Ches.—Twenty-one Trusteel type 
bungalows on the Whitehouse Lane site for 
U.D.C. Applications to E. H. Bailey, engi- 
neer and surveyor, Brookfield House, Nant- 
wich, by April 28. 

Newport, I. of W.—One block of dwellings 
comprising 10 bed-sitting-room flats and two 
one-bedroom flats including all ancillary 
works at John Street for B. C. Documents 
from the office of the Borough Engineer, 39 
Quay Street, Newport. Tenders by May 1. 

Oakham, Rutland. — Advance preparation 
of a site for about 60 houses off Woodland 
View for U.D.C., including road and drain- 
age works. Applications to F. J. Lenton and 
Partners, architects, 16 Broad Street, Stam- 
tord, Lines., by April 29. 

Peterborough.—Sixteen flats in three blocks, 
Crown Street (extension) estate, for City 
Council. Documents from the City Engineer, 
Town Hall, Peterborough. Anticipated start- 


ing date, June 12, 1961. Deposit £2. Tenders 
by May 1. 
South Cambridgeshire. — Following for 


R.D.C.: (a) Twenty houses and 20 bungalows, 
Sawston; (b) installation of hot and cold 
water services, provision of bathrooms, in- 
cluding w.c. suites, drainage work including 
sewage disposal works and incidental work 
to 12 houses, The Village, Hildersham. 
Applications to the Architect and Surveyor, 
County Hall, Hobson Street, Cambridge. 
Deposit £2 2s. each, cheques payable to 
R.D.C. Tenders by May 9. 

Sutton and Cheam, Surrey.—Two-storey 
dwellings in a terrace of four houses at 
Worcester Farm Sewage Works for B.C. 
Applications to Christopher Needham, borough 
engineer and surveyor, Municipal Offices, High 
Street, Sutton, by April 26. Deposit £1 Is., 
cheques payable to B.C. Tenders by May 31. 

Swale, Kent.—One pair of bungalows type 
A together with ancillary site works on a 
site at Stockers Hill Road, Rodmersham, for 
R.D.C. Documents from the Engineer and 
Surveyor, Whitehall. 48-50 Bell Road, Sitting- 
bourne. Deposit £3 3s. Tenders by May 8. 

*Turton, Lancs.—Twenty-six aged persons’ 
bungalows, etc., for U.D.C. Apply by May 1. 

Tutbury, Staffs—Following for R.D.C.: 
Twenty-five one-bedroom and one _ two- 
bedroom bungalows; the construction of an 
estate street, including surface water sewers; 
and ancillary works on a site adjacent to 
Dunstall Road, Barton - under - Needwood. 
Documents from the office of the Engineer 
and Surveyor, Kingsley, 44 Rolleston Road, 
Burton-on-Trent. Deposit £3 3s. Tenders by 
May 2. 

Wakefield, Yorks.—Following for R.D.C.: 
(Scheme 48) West Bretton—two houses and 
four bungalows; (49) Middlestown—12 houses 
and eight bungalows. Tenders will be accepted 
for either or both schemes. The Council will 
arrange separate contracts for the electrical 
installations, but the - building contractor -will 
be required to provide for all other trades. 
Documents from the Engineer and Surveyor, 
18 St. Johns North, Wakefield. Tenders by 
May 6. 

*Wanstead and Woodford, Essex. — One 
hundred and twenty-two dwellings for B.C. 
Apply by May l. 

Wellington, Salop. — Bennetts 


Bank de- 
velopment—45 houses, nine 


garages and 
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ancillary works for U.D.C. Applications 
to the Engineer and Surveyor, 14 Walker 


Street, Wellington, by April 29. 
*Wood Green, Middx.—Flats (a) and (b) for 
B.C. Deposit £2 2s. each. Tenders by June 5. 


MATERIALS AND SUPPLIES 


Aberdeen.—Supply of derv, motor spirit 
and residual fuel/gas oils, required by public 
service and commercial vehicle, stationary 
plant and heating, for the period from July 1, 
1961, to June 30, 1962, for City Council. The 
approximate requirements are 935,000 gallons 
derv, 115,000 gallons motor spirit, 325,000 
gallons residual fuel oil and 25,000 gallons 
gas oil. Delivery will be required to points 
within the city boundary, usually in consign- 
ments of 2,000 gallons for derv, and in 500 
gallons for motor spirit and residual fuel gas 
oils. Tenders, in envelopes endorsed “Tenders 
for Derv, Motor Spirit and Residual Fuel/Gas 
Oils,” to the General Manager, Transport 
Department, 2 Marischal Street, Aberdeen, 
by May 8. 

*Adwick -le- Street, Yorks. — Supply of 
materials and application of tar for U.D.C. 
Tenders by May l. 

Altrincham, Ches.—Supply and delivery of 
1,000-1,200 galvanised ashbins for B.C. The 
ashbins to be 24 cu. ft. capacity and in 
accordance with British standard specification 
792:1947, and amendments. Consideration 
will also be given to ashbins of superior 
quality to this specification, and the ashbins 
and lids to be embossed A.C. 1961. Docu- 
ments from the Chief Public Health Inspector, 
16 Market Street, Altrincham. Tenders by 
April 28. 

Bury, Lanes.—Supply of lamps for all 
departments during 1961-62 for B.C. Sodium, 
fluorescent and tungsten lamps will be re- 
quired. Documents from Street Lighting 
Superintendent, Street Lighting Department, 
Hacking Street, Bury. Tenders by April 25. 


Coventry. — Supply of following materials 
during year ending June 30, 1962, for City 
Council: (Schedule 8) Electric lamps and 
electrical accessories. Documents from City 


Engineer, Council House, Coventry. Tenders 
+ 4. 7 

roydon, Surrey. — Supply of traffic signs 
for B.C. Documents from the Secouah 
ceanert, Town Hall, Croydon. Tenders by 
May oo. 


Dundee.—Supply of speed limit signs for 
City Council. Documents from City Engineer, 
21 City Square, Dundee. Tenders by April 29. 

*Flintshire.— Supply of brooms, etc., for 
C.C. Tenders by May 8. 

*London.— Supply of stores for 
House. Tenders by May 10. 

*Manchester.—Supply of iron, steel and 
nails for City Council. Tenders by May 12. 

Montgomeryshire.—Supply of wooden furni- 
ture to various primary and secondary schools 
in the county for C.C. Documents from J. A. 
Davies, director of education, Education 
Offices, Broad Street, Newtown, Monts. 

Morecambe and Heysham, Lancs.—Supply 
of large capacity litter bins for B.C. Tenders 
to the Cleansing Superintendent, Cleansin 
Depot, Acre Moss Lane, Morecambe oe 
Heysham, by May 1. 

*Plymouth.—Supply of 
for City Council. Tenders by April 28. 

West Riding.— Supply of 1,400 tons 
crushed sandstone to site, Killinghall Village, 
near Harrogate for C.C. Documents from 
the County Engineer and Surveyor, County 
Hall, Wakefield. Tenders by April 28. 


PLANT AND MECHANICAL TRANSPORT 


_ Belfast.—Supply and delivery of the follow- 
ing for City Council: Motor car, petrol and 
diesel engined commercial covered vans, and 
diesel engined tipping trucks. Documents 
(W.193) from Electricity Department, East 
Bridge Street, Belfast, 1. Deposit £1 ls. 
Tenders by April 28. 

*Brentwood, Essex. — Hire of plant for 
U.D.C. Tenders by May 1. 

Brighouse, Yorks.— Supply of a Massey 
Ferguson 35 _ semi-industrial diesel de-luxe 
tractor, for Documents from Sewage 





Trinity 


reinforced fabric 


Works Manager, Brighouse Corporation 
Sewage Disposal Works, Cooper Bridge, 
Mirfield. A 1957 Ferguson F.E.35 tractor 


owned by the Corporation will be offered in 
part exchange. Tenders by April 29. 

*Burgess Hill, Sussex.— Supply of grass 
cutting equipment for U.D.C. Tenders by 
May 3. 

Deben, Suffolk.—Supply of the following for 
R.D.C.: One new Karrier Gamecock dual tip 
18 cu. yd. refuse collector with diesel engine, 
loading board extension, spare wheel and 
carrier, cab roof salvage rack with access 
ladder, rear riding step, and flasher direction 
indicators, the complete vehicle to be painted 
and delivered to the Council’s instructions. 
Tenders in a plain sealed envelope endorsed 
“Refuse Collector” and stating delivery date, 
to T. D. Hockings, clerk of the Council, 
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Council Offices, Melton Hill, Woodbridge, by 
9 a.m., May 1. 

Liverpool.—Supply and delivery of the 
following for City Council: (a) One 20-ton 
low-loading drop-frame semi-trailer; (b) one 
heavy-duty diesel-engined tractor; (c) one 
45/50-b.h.p. diesel-engined crawler tractor, 
complete with hydraulically operated angle- 
dozing equipment. Documents from City 
Engineer and Surveyor, Municipal Buildings, 
Liverpool, 2. Tenders by May 26. 

Melford, Suffolk.—Supply ot one 800-gallon 
cesspool emptying machine, complete with 
200ft. of suction hose and with fully opening 
rear door to tank. Vehicle to be fitted with 
diesel engine and heavy duty tyres for R.D.C. 
The Council will be disposing of one 1949 
Dennis cleansing unit, and tenderers are 
asked to indicate what allowance they would 
be prepared to make in respect of this 
vehicle. Tenders, in envelopes endorsed 
“Cesspool Emptier,””’ to J. A. Shaw, clerk 
of the Council Council Offices, Chilton 
House, Newton Road, Sudbury, by first post, 
April 25. 

Melton Mowbray, Leics.— Supply of one 
Bristol PD44 angledozer and one Conder 
scraper for U.D.C. Documents from the Engi- 
neer and Surveyor, Egerton Lodge, Melton 
Mowbray. Tenders by May 2. 

Monmouthshire.—Supply and delivery of 
the following ground machinery and equip- 
ment for C.C.: (a) Land-Rover; (b) Massey- 
Ferguson tractor and accessories; (c) gang 
mowers; (d) Eezion trailers; (e) general equip- 
ment. Documents from S. Leyshon, county 
architect, Queen’s Hill Offices, Newport. 
Tenders by May 1. 

Newton Abbot, Devon.—Supply of one 
short wheelbase diesel engine powered, for- 
ward control 3-ton lorry, complete with 
wooden drop-sided body, steel-plated floor, 
and powered hydraulic tipping gear, taking 
in part exchange a 3-ton Bedford short wheel- 
base hydraulic tipping lorry, for R.D.C. Docu- 
ments from Engineer and Surveyor, Council 
Offices, Kingsteignton Road, Newton Abbot. 
Tenders by April 25. ; 

Northumberland.—Supply of the following 
items of new highway plant for C.C.: (1) Nine 
Ferguson industrial-type tractors; (2) 12 7/9- 
ton heavy diesel motor wagons; (3) six 5/6-ton 
diesel motor wagons; (4) two mechanical road 
sweepers; (5) one gully emptier; (6) four 
mechanical shovels; (7) one Lintol ditcher; (8) 
six 4 cu. yd. diesel dumpers; (9) 29 Tuke and 
Bell type gritters; (10) 12 7/9-ton detachable 
bulk gritter bodies; (11) one 10-ton diesel 
roller; (12) two 3-ton footpath rollers; (13) one 
multi-wheeled rubber-tyred roller; (14) four 
vibratory rollers, pedestrian operated; (15) two 
personnel carriers; (16) two Hillman Huskies; 
(17) 14 5ewt. motor vans; (18) six Ferguson 
mid-mounted mowers; (19) 31 snowploughs; 
(20) two trailer-type water tanks; (21) eight 
Warsop breakers; (22) six 5/34 cu. ft. concrete 


mixers. Specifications from the County 
Surveyor, Phoenix House, Queen Street, 
Newcastle upon Tyne, 1, envelope to be 
endorsed “Application for tender forms.” 


Tenders by May 5. 

Norwich.—Supply of one hydraulic loading 
shovel for City Council. Documents from 
the Chief Public Health Inspector, 69 Bethel 
Street, Norwich, Norfolk, Nor. 57E. Tenders 
by April 29. 

Penybont, Glam.—Supply to the Council’s 
Transport Depot at Bryncethin of one 5cwt. 
to 7ewt. van, the price to include painting 
and lettering of the vehicle to the Council’s 
requirements for R.D.C. Tenders, with full 
specifications and illustrations of the vehicle 
to which the tender relates, to Arthur LI. 
Jones, clerk, Penybont Offices, Coity Road. 
Bridgend, in_ sealed envelopes endorsed 
“Tender for 5cwt. to 7cwt. van,” by first 
post, April 27. 

*Swansea.—Supply of plant for B.C. Tenders 
by May 5. 


PLAYING FIELDS, PARKS, ETC. 


Cheshire. — Developing of the following 
school sites for Co. E.C.: County Training 
College, Alsager—layout of playing field and 
construction of eight hard tennis courts (ap- 
proximately six acres); Partington Millbank 
County Primary—layout of playing field and 
surrounds (approximately two acres); Elles- 
mere Port Atherton County Infants’—layout 
of surrounds (approximately three-quarters of 
an acre); Thelwall County Primary—layout 
of playing field and surrounds (approximately 
two acres). Documents from John G. 
Kellett, director of education, County Hall, 


Chester. Deposit £3 3s. each. Tenders by 
April 28. 
Kirkburton, Yorks.— Excavation (approxi- 


mately 800 cu. yd.) and site grading works 
(approximately 2,500 super. yd.), laying 4in. 
and 6in. sub-soil drainage (approximately 350 
lin. yd), manholes and footpath works, at the 
cemetery, for U.D.C. Documents from the 
Engineer and Survevor’s Department, Town 
Hall, Kirkburton. Tenders by May 3. 
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Lancashire.—Development of playing fields, 
etc., at the following for C.C.: Darwen St. 
Cuthberts C.E. Primary School; Eccles Day 


Special School; Fulwood R.C. Secondary 
School; Stretford St. Annes R.C. Primary 
School. Applications to the County 


Architect, P.O. Box 26, County Hall, Preston, 
by April 24. 
*Oldham, Lancs.— Soil stripping, etc., at 


Fitton Hill for B.C, Deposit £2 2s. Tenders 
by May 2 
*Ramsbottom, Lancs. — Reconstruction of 


tennis courts for U.D.C. Tenders by May 3. 
RIVER AND FLOOD PREVENTION 
WORKS 


Perthshire.—Flood protection works at the 
River Ruchill, Comrie, for C.C., including the 
strengthening and raising of an existing con- 
crete and masonry flood wall, the construc- 
tion of earthen flood embankments with 
traversing concrete culvert, and other ancil- 
lary works. Documents from Babtie, Shaw 
and Morton, chartered civil engineers, 17 
Blythswood Square, Glasgow. C.2. Deposit 
£5, cheaues payable to C.C. Tenders by 
May 5. 

*Spalding, Lincs.—Construction of pumping 
stations for Welland River Board. Tenders by 
May l. 

*Worcester._-Revetment works to bank of 
River Severn for City Council. Deposit £2 2s. 
Tenders by May 4. 


ROADS, BRIDGES AND SITE WORKS 


_ Aldridge, Staffs—Heath End redevelopment 
for U.D.C., comprising 3,000 sq. yd. tarmac 


carriageway and foundations, and ancillary 
footpath works, 550yd. Yin. to 6in. sewers, 
Documents from J. Mason, Council’s engi- 
neer, The Poplars, 9, Leighswood Road, 
oo Deposit £2 2s. Tenders by 
May ° 

Argylishire.—Supply of materials and the 


laying of thermoplastic white lines in the 
County for C.C. Applications to the County 
Engineer, Lochgilphead, Argyll, by April 29. 

Ashbourne, Derbys.— Laying of approxi- 
mately 370 lin. yd. of 6in. storm water sewer 
and approximately 1,850 super. vd. of paths, 
carriageway and incidental works thereto, at 
Brailsford, for R.D.C, Documents from 
A. Percy Taylor, architect, Midland Bank 
Chambers, Belnver. Deposit £2 2s., payable 
to Council. Tenders by May 3. 

Audenshaw, Lancs.—Improvement works 
to Shepley Road, B.6169, for U.D.C., involv- 
ing the provision of a footpath and widen- 
ing of the carriageway. Documents from the 
Engineer and Surveyor, Council Offices, Rye- 
croft Hall, Audenshaw, near Manchester. 
Tenders by May 1 

Ballyclare, Antrim.—Reconstruction of ap- 
proximately 160 lin. yd. of 18ft. carriageway, 
the resurfacing of approximately 7,000 
sq. yd. in bituminous macadam and surface 
dressing approximately 17,000 sq. yd. for 


U.D.C. Documents from the Surveyor’s 
Office, Town Hall, Ballyclare. Tenders by 
May 


*Birmingham.—Construction of car park at 
airport for City Council. Deposit £2 2s. Tenders 
by May 3. 

Bristol. — Construction of approximately 
one mile of dual carriageway at Passage Road, 
Brentry, for City Council. Work includes 
machine laying of 30,000 sq. yd. of concrete 
carriageways, flagged footpaths, verges, drain- 
age works. Construction of a_ reinforced 
concrete box culvert, and other ancillary 
works. Documents from the offices of City 
Engineer and Planning Officer, Cabot House, 


Deanery Road, Bristol, 1. Tenders’ by 
May 12 
*Bromsgrove, Worcs.— Willow Road and 


Crabtree Lane improvement for U.D.C. Deposit 
£2 2s. Tenders by May 15 

*Burnley, Lancs.—Surface dressing of car- 
riageways for B.C. Deposit £1. Tenders by 
May 4. 

*Cambridge.—Park Street redevelopment for 








ad a. Deposit £3 3s. Tenders by 
ay 8. 

*Cardiff.—Annual contracts for trial borings 
and soil reports for City Council. Deposit 
£2 2s. Tenders by May 18. 

*Castleford, Yorks. — Making-up of three 
streets, contract 154, for B.C. Deposit 
£2 2s. Tenders by May 4. 


*Castleford, Yorks.— Site works, contract 
162, for B-C. Deposit £2 2s. Tenders by 
May 5. 

*Chadderton. Lancs. — Footway reconstruc- 
tion for U.D.C. Deposit £2 2s. Tenders by 
April 29. 

*Chadderton, Lancs.—Asphalt surfacing for 
U.D.C. Denosit £2 2s. Tenders by Anril 29. 

Deben, Suffolk.—Construction of approxi- 
mately 1,190 super. yd. of carriageway and 
incidental works at Nightingale Piece. and 
Town Farm estate, Orford. for R.D.C. Docu- 
ments from the Engineer and Surveyor, 
Council Offices, Melton Hill. Woodbridge. 
Deposit £2 2s. Tenders by May 8. 
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Donegal, Eire.—Construction of a new pre. 
stressed concrete inter-county bridge over the 
River Foyle at Lifford, between the counties 
of Donegal and Tyrone, for C.C. The bridge 
is approximately 40ft. wide, and consists of 
filled approaches on the Strabane and Lifforg 
sides of 548ft. and 253ft. respectively, and 
three over-water spans of 110ft., 155ft. ang 
110ft. Half of the labour required is to be 
recruited in Northern Ireland and half in the 
Republic of Ireland in accordance with the 
General Conditions of Contract. Documents 
from O'Connell and Harley, consulting engi- 
neers, 9 South Mall, Cork, Prospective con. 
tractors are to furnish evidence of their 
experience and competence in this class of 
work. Deposit £25. Tenders by June 14, 

Down.—Reconstruction in 24ft. single car. 
riageway of a section of route T2 for approxi- 
mately 2,960 lin. yd. in the townlands of 
Wateresk, Murlough Lower and Murlough 
Upper, Belfast-Newcastle, for C.C. Documents 
from the County Surveyor, County Surveyor’s 
Office, English Street, Downpatrick. Deposit 
£5, cheques payable to C.C. Tenders by 
May 9. 

*Gloucester.—Improvement of Grange Road 
for City Council. Deposit £2 2s. Tenders by 
May 10. . 

*Gosport, Hants.—Reconstruction of eastern 
end of Daisy Lane for B.C. Deposit £2 2s, 
Tenders by May 12. 

Hambledon, Surrey. — Site 
works at The Glebe, Ewhurst, for R.D.C., 
comprising 3,600 super. yd. of concrete 
carriageway, some 1,600 lin. yd. of 6in.-12in, 
diameter sewers, with 39 manholes. Docu- 
ments from the office of the Engineer and 
Surveyor, Council Offices, Bury Fields, Guild- 
ford. Deposit £3 3s., cheques payable to 
R.D.C. Tenders by May 15. 

*Harlow, Essex.—Construction of swimming 
pool car park for U.D.C. Deposit £2 2s, 
Tenders by May 1. 

Ince-in-Makerfield, Lancs.—Surface dressing 
for the vear 1961-62 for U.D.C. Applications 
to the Surveyor, Town Hall, Ince, near Wigan. 
Tenders by May 6. 

Lancashire. — Hacking up existing mac- 
adam paving and laying new macadam sur- 
face, approximately 4,707 sq. yd. in area at 
Droylsden Manchester Road County School 
for C.C. Applications to the County Archi- 
tect, P.O. Box 26, County Hall, Preston, by 


development 


April 24. 

*Leicester. — Site clearance, contract ll, 
for City Council. Deposit £1 Ils. Tenders by 
May 8. 

Letchworth, Herts. — Town development, 
Jackman’s estate, access road, for U.D.C., 


comprising the construction of approximately 
1,000 sq. yd. of concrete carriageway and an- 
cillary footways, surface water and_ soil 
sewers. Submit names and addresses to Engi- 
neer and Surveyor, Town Hall, Letchworth. 
Deposit £2 2s. 


*Leyton, Essex.—Carriageway works, two- 
year contract, for B.C. Deposit £2 2s. Tenders 
by May 15. 

*London. — Elephant and Castle improve- 
ment, stage 1lb, for C.C. Deposit £3. Tenders 
by May 15. 

*Lowestoft, Suffolk.— Making-up of Dell 
Road for B.C. Deposit £2 2s. Tenders by 
May 12. 


Lowestoft, Suffolk.—Supply and mechanical 
spraying of approximately 14,000 gallons of 
type A road tar on various roads and streets 
for B.C. Documents from the Borough Engi- 
neer’s Office. 49 High Street. Lowestoft. 
Deposit £1. Tenders by April 28. 

*Luton, Beds.—Making-up Austin Road for 
B.C. Deposit £2 2s. Tenders by May lI. 

*Malden and Coombe, Surrey. — Recon- 
struction of Worcester Park railway bridge 
for B.C. Apply within 14 days. : 

*Manchester.—Dense tar surfacing for City 
Council. Tenders by April 25. 

*Merthyr Tydfil, Glam.—Surface dressing of 
carriageways, year 1961/62, for B.C. Deposit 
£5. Tenders by May l. 

*Middlesex. — Construction of roundabout, 
Ealing. for C.C. Deposit £10. Tenders by 
May 31. 

*Middleton. Lanes.—Making-up of Clifton 
Road for B.C. Deposit £2 2s. Tenders by 
Mav 3. 

Monmouthshire. — Kerbing, paving, and 
other miscellaneous works in connection with 
highway maintenance for trunk and county 


highways, for C.C. Apolications to the 
County Survevor, Stelvio. Bassaleg Road, 
Newport. Tenders by April 26. 

Pembrokeshire. — Improvement at Pont 


Bridell, Tenby-Cardigan road, A.478. for C.C., 
involving construction of a reinforced con- 
crete box culvert 8ft. by 8ft. bv 130ft. long, 
together with approximately 670vd. of new 
road of 42ft. overall width. partly on embank- 
ment. Documents from the County Survevor, 
Conntv Offices. Haverfordwest. Deposit £5 5s. 
Tenders by May 12. 
Peterborough. — Annual 
contract, 1961, for City 
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approximately 100,000 sq. yd. Documents 
from City Engineer, Town Hall, Peterborough, 
Deposit £2. Tenders by April 26. ‘ 

Porthkerry, Glam.—Burial ground extension 
for Parish Council, comprising approximately 
180 lin. yd. chain-link fencing, 280 sq. yd. 
tarred macadam, 100 lin. yd. kerb and appur- 
tenant works. Documents from Leslie W. 
Thomas, Council’s acting clerk, 9 Station 
Road, Rhoose, near Barry. Deposit £3 3s. 
Tenders by May 5. : 

Prestwich, Lancs.—Construction of a 
service road to the Downham Crescent hous- 
ing site for B.C. including drainage 
and ancillary works. Documents from the 
office of the Borough Engineer, Town Hall, 
Prestwich. Tenders by April 25. 

Radcliffe, Yorks. — Reconstruction of foot- 
ways in various roads, using precast concrete 
kerb, tarmacadam and cold asphalt for B.C. 
Documents from the _ Borough Engineer, 
Town Hall, Radcliffe. Tenders by May 1. 

*Ross and Cromarty.—Road reconstruction 
on Route A.832, contract 28, for C.C. 
Deposit £10. Tenders by May 23. 

*Southend-on-Sea, Essex.— Snakes Lane 
improvement for B.C. Apply by April 25. 
Deposit £2 ; 

Stepney. — Carpeting of sett carriageways 
(approximately 65,000 sa. yd. in aggregate), 
and for surface dressing’ of roads (approxi- 
mately 45,000 sa. vd. in aggregate) for the year 
1961/62, for B.C. Documents from the 
Borough Engineer and Surveyor, 227/233 
Commercial Road, E.l. Tenders by May 1. 

Stourbridge, Wores.—Construction of ser- 
vice road at rear of Randle Road for B.C., 
including the construction of 600 sa. yd. of 
carriageway, and incidental works, including 


drainage. Documents from W. Morris, 
borough engineer and _ surveyor, Council 
House, Stourbridge. Deposit £2 2s. Tenders 
by May 2. 


Sunbury-on-Thames, Middx. — Making-up 
Govett Avenue (part) with hot rolled gravel 
asphalt carriageway, A.S.P. footways, con- 
crete kerbing and channelling, concrete sur- 
face water drainage, and ancillary works for 
U.D.C, Documents from the offices of the 
Engineer and Surveyor. Council Offices, Sun- 
bury-on-Thames. Tenders by April 29. 

*Sutton and Cheam, Surrey.—Private street 
works for B.C. Deposit £2 2s. Tenders by 
May 10. 

*Sutton, Coldfield, War.—Roads and sewers 
for B.C. Deposit £2. Tenders by May 12. 

*Swadlincote, Derbys.— Road works for 
U.D.C. Tenders by May 2. 

Twickenham, Middx.—Reconstruction and 
the realignment of Hampton Road, Tedding- 
ton (A.313), for B.C., comprising the con- 
struction of approximately 1,700 super. yd. of 
lean-mix concrete carriageway surfaced with 
hot rolled asphalt, and ancillary works. 
Documents from the Borough Engineer, 
Municipal Offices, York House, Twickenham. 
Deposit £2 2s. Tenders by May 1. 

Wakefield, Yorks.— Construction of roads, 
sewers and water mains at the following 
sites for R.D.C: (Scheme 48) West Bretton; 
(49) Middlestown. Tenders will be accepted 
for either or both schemes. Documents from 
the Engineer and Surveyor, 18 St. John’s 
North, Wakefield. Tenders by May 6. 

Walsall, Staffs.—Surfacing of the drill yard 
and access road approximately 1,030 sq. yd. in 
area, together with drainage and other ancil- 
lary works at Bloxwich fire station, for B.C. 
Documents from M. E. Habershon, borough 
engineer and surveyor, Council House, Walsall. 
Deposit £2 2s. Tenders by May 3. 

Welwyn, Herts.—Provision of a_ service 
road at the rear of 14-24 (even) Bridge Road, 
Woolmer Green, for R.D.C., comprising the 
formation of a hoggin road approximately 464 
super. yd. in extent, together with the laying 
of approximately 154yd. of concrete edging, 
fencing and other ancillary works. Documents 
from P. B. Hawley, surveyor, Council Offices, 
By-pass Road, Welwyn. Tenders by May 2. 

West Riding.—Following for C.C.: Crofton 
C.P. School—resurfacing playground; Out- 
wood C.P. School—repairs to toilets. Docu- 
ments from H. Thorpe, divisional education 
offices, 2, St. John’s Square, Wakefield. 
Tenders by May 1. 

Whitby, Yorks.— Making-up of Walker 
Street, comprising approximately 165 lin. yd. 
of kerbing, 250 sq. yd. of tarmacadam foot- 
path and 800 sq. yd. of carriageway tarmac- 
adam surfacing, contract 237, for U.D.C. 
Documents from the Engineer and Surveyor, 
St. Hilda’s Terrace, Whitby. , 

Whitstable, Kent.—Making-up and sewering 
of Valkyrie Avenue (part of), length 795ft. 
(approximately) for U.D.C., comprising con- 
Struction of concrete carriageway, 2in. arti- 
ficial stone paving footways, grass verges and 
the construction of a surface water sewer. 
Documents from the Engineer and Surveyor, 
The Castle, Whitstable. Tenders by May l. 

Worcester.—Annual road surface dressing 
Contract 1961 for City Council. Deposit £2 2s. 
Tenders by May 4. 
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*Worcester.—Annual road surfacing contract 
1961 for City Council. Deposit £2 2s. Tenders 
by May 4. 

Workington, Cumb.— Surface dressing of 
approximately 20,570 sq. yd. of carriageways 
for B.C. Documents from the Borough 
Engineer and Surveyor, Stoneleigh Park End 
Road, Workington. Tenders by May 10. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


*Alcester, War.—Sewerage and sewage dis- 
posal, contract 7, for R.D.C. Deposit £10 10s. 
fenders by June 5. 

*Bacup, Lancs.— Surface water sewer for 
B.C. Deposit £2 2s. Tenders by May 2. 

Belfast. — Supply, delivery and installation 
of sewage ejector at proposed Grove public 
baths, York Road, for City Council. Docu- 
ments from City Architect’s Department, 40 
Academy Street, Belfast, 1. Tenders by 
May 8. 

Bideford, Devon.—Construction of nine 
precast concrete manholes, 40 lin. yd. Qin. 
diameter and 552 lin. yd. 15in. diameter pre- 
cast concrete sewers between Abbotsham 
Road and Lime Grove, Bideford, in land ad- 
joining the Belvoir stream for B.C. Docu- 
ments from H. J. Denne, borough engineer, 
Municipal Buildings, Bideford. Deposit £2. 
Tenders by May 1. 

*Blackpool, Lancs.—Supply 
for B.C. Tenders by May 12. 

*Blackpool, Lancs. — Reconstruction of 
Manchester Square pumping station for 
B.C. Tenders by May 12. 

*Blackpool, Lancs——Main drainage, central 
interceptor for B.C. Tenders by May 12. 


Bridge-Blean, Kent.—Construction of works 
to prevent infiltration of surface water into 
sewer and drain manholes at Littlebourne, 
for R.D.C. Applications to the Engineer and 
Surveyor, Council Offices, 41 Old Dover Road, 
Canterbury. Tenders by June 14. 

*Bromley, Kent.— Construction of sewers 
for B.C. Tenders by May 15. 

Bury, Lancs.—Construction of Parr Brook 
and Manchester Road sewers for B.C., com- 
prising approximately 4,500 lin. yd. of 27/84in. 
diameter pipes laid partly in tunnel and in- 
cluding a steel pipe river crossing, reinforced 
concrete works, storm water overflow, and 
ancillary works, Documents from Borough 
Engineer, Town Hall, Bury. Deposit £5 5s. 
Tenders by May 18. 

Chester-le-Street, Dur.— Construction of 
sewage disposal works for U.D.C., comprising 
screening chamber, constant velocity chan- 
nels, sedimentation tanks, percolating filters, 
humus tanks, effluent recirculation pumping 
station and alterations to existing tanks and 
filters, etc., complete with pipework and other 
appurtenant works. Applications to D. Balfour 
and Sons, consulting engineers, Caledonian 
Buildings, 145 Pilgrim Street, Newcastle upon 
Tyne, 1, by May 8. Deposit £5, cheque pay- 
able to U.D.C. It is essential that the con- 
tractor should have had considerable experi- 
ence in similar works and be prepared to 
furnish good and approved security for the 
fulfilment of the contract. 

*Darfield, Yorks.—Extension of Cliff Road 
pumping station for U.D.C. Deposit £2 2s. 
Tenders by May 4. 

*East Dean, Glos.— Sewer extensions at 
Drybrook for R.D.C. Deposit £3 3s. Tenders 
by May 16. 

East Suffolk.—Construction of approxi- 
mately 1,280 lin. yd. of surface water sewer 
varying in diameter from Qin. to 33in. and 
including manholes and gullies. Also in- 
cluded are ditch works, fencing, and the con- 
struction of access bridges, at Bradwell, for 
C.C. Documents from County Surveyor, 
County Hall, Ipswich. Deposit £5. Tenders 
by May 15. 

*Henley, Oxon.—Main drainage of Goring- 
on-Thames, stage 3, for R.D.C. Deposit 
£5 5s. Tenders by May 19. 

Kilkeel, Down.—Provision, laying and 
jointing of approximately 2,160 lin. yd. of 
Yin. diameter e.w. pipes, together with the 
construction of 35 manholes, one reinforced 
concrete sewage retention tank and spun-iron 
sea outfall pipe, at Ballymartin, for R.D.C. 
Documents from the office of R. Ferguson 
and S. Mcllveen, consulting engineers, 15 
College Gardens, Belfast, 9, or at the offices 
of the Council, Kilkeel. Deposit £5 5s. 
Tenders by May 3. 

*Leigh, Lancs. — Robin Hood pumping 
station for B.C. Deposit £2 2s. Tenders by 
May 25. 

Lindsey.—Proposed conversion of sanitary 
accommodation to water carriage at the 
following schools for C.C.: Belchford County, 
South Ormsby C.E., Ingoldmells County, 
Swallow County, Normanby County, Tetford 
County, Old Bolingbroke C.E., Utterby 
County, Scamblesby C.E., and Willoughton 
County. Documents for each particular job 
from A. R. Clark, county architect, County 
Offices, Lincoln. Tenders by June 5. 


pumps, etc., 
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Long Eaton, Derbys.—Construction of 66 
lin. yd of culvert in 24in. diameter concrete 
pipes, together with one manhole and one 
penstock bay at Newtead Road for U.D.C. 
Documents trom Francis Turner, engineer 
and surveyor, Town Hall, Long Eaton. 
Tenders by May 30. 

Lothingland, Suffolk.—Blundeston sewerage, 
contract 10, for R.D.C., including the pro- 
vision and construction of 4,100yd. of 6in. and 
12in. stoneware, concrete, pitch fibre and cast 
iron sewers, 4,500yd. of 6in. and 4in. asbestos- 
cement rising mains, four pumping station and 
sewage disposal works comprising sedimenta- 
tion tanks, filters and sludge drying beds at 
Blundeston and Corton, Documents from 
A. P. I. Cotterell and Son, engineers, 54 
Victoria Street, Westminster, S.W.1. Deposit 
£5 5s. .Plans also seen at the Council Offices, 
Rectory Road, Lowestoft. Tenders by 
May 15. 

Nantwich, Ches.—Drainage work adjoining 
the Civic Hall, Market Street, for U.D.C. 
Applications to E, H. Bailey, engineer and 
surveyor, Brookfield House, Nantwich, by 
April 28. 

Newbury, Berks.—Construction of 359 lin. 
yd. of 30in. diameter and 158 lin. yd. of 27in. 
diameter concrete surface water sewer, 
together with eight precast concrete man- 
holes, at Thatcham for R-D.C. Documents 
from the Council Offices, Newbury. Tenders 
by May 

Newtownards, Down.—Laying of relief and 
diversion sewers, contract 10, for B.C., com- 
prising the supply and laying of approximately 
966 lin. yd. of L5in. diameter, 1,510 lin. yd. 
18in. diameter and 1,757 lin. yd. 24in. diameter 
concrete pipes with ancillary works, Docu- 
ments from R. Ferguson and S. Mcllveen, 
consulting engineers, 15 College Gardens, 
Belfast, 9. Deposit £5 5s. Tenders by May 1. 

Rochdale, Lancs.—Reconstruction of storm 
water overflows for B.C. Documents from 
the Borough Surveyor, Town Hall, Rochdale. 
Tenders by May 8. 

*Stoke-on-Trent, Staffs——Hanley main out- 
fall sewer for City Council. Deposit £3. Tenders 
by May 3. 

Thorne, Yorks.—Laying of 2,302ft. of foul 
sewer and connections in Ellison Street and 
Southend for R.D.C Documents from the 





Surveyor, P.O. Box 4, Council Offices, 
Thorne. Deposit £3 3s. (cheque). Tenders 
by May 3. 


*West Dean, Glos.—Lydbrook sewerage 
and sewage disposal, contract 1, for R.D.C. 
Deposit £5 5s. Tenders by May 24. 

Woking, Surrey.— Surface water sewer, 
Oyster Lane to Brooklands, for U.D.C., 
comprising following approximate quantities: 
150 lin. yd. of 24in. diameter concrete pipe 
sewer; 260 lin. yd. of 27in. diameter concrete 
pipe sewer, including 22 lin. yd. of heading 
under the old Brooklands race track. Docu- 
ments from Engineer and Surveyor, Council 


Offices, Woking. Devosit £2 2s, Tenders 
by May 8. 
STREET LIGHTING 
Altrincham, Ches.—JInstallation of 118 


lighting units for B.C., including supply, wir- 
ing and putting into service of 60-W and 
85-W sodium lamps, lanterns and gear, and 
the supply and erection of 20ft. concrete 
columns. Documents from the office of the 
Borough Surveyor, Town Hall, Altrincham. 
Deposit £5, payable to Borough Treasurer. 
Tenders by May 4. 

Cheadle and Gatley, Ches.—Supply and 
erection of 19 group A prestressed spun con- 
crete lighting columns, together with 400-W 
mercury vapour discharge lanterns, in Church 
Road, Gatley, for U.D.C. Documents from 
Engineer and Surveyor, Town Hall, Cheadle. 
Deposit £2 2s. Tenders by May 1. 

*Redcar, Yorks.—Erection of street lighting 
units for B.C. Tenders by April 28. 





AWARDS 


BUILDING AND DECORATING 
(See also Housing Schemes) 

Alton, Hants.—Adaptations to ward 3 at Lord 
Mayor Treloar Hospital for Wessex Regional 
Hospital Board—Goodall, Barnard and 
Clayton, Ltd., Worting Road, Basingstoke, 
£4,476 (recommended). 

Bexhill-on-Sea, Sussex.—Extensions to the 
community centre at Little Common. 
Kenneth G. Higgs, 4 Wilton Road, Bex- 
hill-on-Sea, architect—E. Godwin and 
Sons, 34 Sackville Road, Bexhill-on-Sea. 
Estimated cost £6,000. Work has just 
commenced. 

Bexhill-on-Sea, Sussex.—Completion of stages 
I and II of extensions to the swimming 
bath at Egerton Park for B.C.—Williams 
Bros. (Carshalton), Ltd., Boston House, 132 
Cheapside, London, E.C.2, £17,891. Work 
commencing Sept. 16. 
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Birmingham. — Following for City Council. 
A. G. Sheppard Fidler, city architect: Im- 
proved sanitary facilities at Billesley Junior 
and Secondary School—J. R. Deacon, 640 
Bristol Road South, Northfield, Birmingham, 
31, £5,497; erection of St, Lukes C. of E. 
Primary School, extensions to Turves Green 


Girls’ Secondary Modern School—John 
Bowen and Sons, Ltd., Station Road, 
Knowle, Solihull, £59,578 and £32,974, 


respectively; alterations to St. Martins Hotel 
to form retail premises—Direct Labour, 
£5,976. . 

Blackburn, Lancs.—Erection of conveniences 
at Preston New Road entrance to Corpora- 
tion Park for B.C.—Wilf Heys, Ltd., 8 Scot 
Avenue, Simonstone, £3,803. 

Bournemouth, Hants. — Building work for a 
new cobalt unit at Royal Victoria Hospital, 
Boscombe, for Wessex Regional Hospital 
Board—Lander, Ltd., Tuckton, Christchurch, 
£8,068 (recommended). _ : 

Buxton, Derbys. — Erection of public con- 
veniences at Ashwood Park for B.C.—Direct 
Labour (recommended, subject to Ministry 
approval). Estimated cost £1,000. : 

Camberley, Surrey.—Construction of an addi- 
tional classroom with cloakroom extension 
at Old Dean County Primary School for Co. 
E.C—A, Cavey (Bisley), Ltd. Pound 
Meadow, Guildford Road, Bisley, Woking, 
£4,844 (recommended). E x 

Cardiff. — Following for City Council: 
Alterations and additions at Fairwater 
County Primary School, and sports pavilion 
at Trelai County Primary School—Northway 
Bros., Ltd., Cardiff Road, Dinas Powis, 
£11,768 and £13,500, respectively; altera- 
tions, etc., at Greenway County Primary 
School—Frank Batty and Smith, Ltd., 64 
System Street, Cardiff, £18,856; extensions 
at Glyn Derli Secondary School—S. ; 
Addicott, Ltd., 65a Station Road, Llandaff 
North, Cardiff, £19,687; sports pavilion at 
Cefn On County Primary School—Norman 
E. James, Ltd., Nordolma, Llwynypia Road, 
Lisvane, Cardiff, £13,102; closing in of 
verandahs at Windsor Clive County Primary 
Infants’ School—Direct Labour, £1,500; re- 
building of Canton Police Station— 
D. McCarthy, Whingate, Ty Wynch Road, 
Cardiff, £48,310; erection of Llanishen 
sub-divisional police station—Watts and 
Webb, Ltd., Tywern Road, Whitchurch, 
Cardiff, £24,240 (recommended). 

Chanctonbury, Sussex.—Improvements to 40 
pre-war houses at Wantley Hill estate, for 
R.D.C—W. Allfrey and Sons, Ltd., 41 
Lower Street, Pulborough, £15,967. 

Chelmsford, Essex.—Seventy-three garages and 
two stores at Pump Lane housing estate for 
B.C.—F. Hodgson and Son, Ltd., 34 Orchard 
Street, Chelmsford, £11,152 (recommended, 
subject to Ministry approval). 

Cheshire. -— Design and construction of a 
graduates’ hostel at Hale Barnes for Petro- 
chemicals, Ltd. (a subsidiary of Shell 
chemical Co., Ltd.)}—J. Gerrard and Sons, 
Ltd., Swinton, Lancs. 

Chobham, Surrey.—Provision of a new three- 
classroom extension at Chobham Infants’ 
School for Co. E.C.—E. Clarke and Sons 
(Addlestone), Ltd., Brighton Road, Addle- 
stone, Weybridge, £21,040 (recommended). 

Christchurch, Hants. — Building work for 
installation of basins and electrical points in 
nurses’ bedrooms at Christchurch Hospital 
for Wessex Regional Hospital Board— 
Lander, Ltd., Tuckton, Christchurch, £1,555 
(recommended). 

Consett, Dur.— Additions to kitchen and 
dining-room at Grammar School for C.C. 
G. W. Gelson, county architect—R. C. 
Williamson (Durham), Ltd., Station Works, 
Rowlands Gill, £8,223. 

Corby, Northants.— Provision of cylindrical 
foundations for an eight-storey office block 
at the Corby Steelworks for Stewarts and 
Lloyds, Ltd.—Economic Foundations, Ltd., 
161 Victoria Street, London, S.W.1. 

Coulsdon, Surrey.—Construction of two class- 
rooms and an assembly hall at Woodcote 
County Primary School for Co. E.C_—Downs 
Estates, Ltd., Brighton Road, Banstead, 
Burgh Heath, £33,577 (recommended, sub- 
ject to Ministry approval). 

Coventry. — Construction of an old people’s 
home at Quinton Park for City Council— 
D. Lynch, 362-370 Stoney Stanton Road, 
Coventry. Work about to commence. 

Cumberland.—Construction of a seven-storey 
office block at Windscale Works, Sellafield, 
for the United Kingdom Atomic Energy 
Authoritv—John Laing Construction, Ltd., 
Dalston Road, Carlisle. The architects are 
R. S. Brocklesby, of the U.K.A.E.A.; and 
Cruickshank and Seward, 196 Deansgate, 
Manchester, 3, consultant architects; the 
consulting engineers are C. S. Allott and 
Son, 1 North Parade, Manchester, 3. Work 
to commence shortly. 


Darlingon. Dur.—Erection of High Conis- 
cliffe C.E. (Controlled) School for E.C. 
G. W. Gelson, county § architect— 
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W. Sanders Hutton, Ltd., 43 Coniscliffe 
Road, Darlington, £24,064. 

Desborough, Northants.—External painting of 
60 houses in two groups as follows for 
U.D.C.; Forty-four houses (group 1)—Lee 
and Lloyd, Wellingborough, £558 (accepted); 
Green and Litchfield, £624; Robinson and 
Buckland, £649; A. Burbidge, £792; T. A. 
Bryan, £800; Rigley and O’Keefe, £972, 

Sixteen houses (group 2)—Green and 
Litchfield, Kettering, £156; Lee and Lloyd, 
£192; Robinson and Buckland, £196; Rigley 
and O'Keefe, £224; A. Burbidge, £224; T. A. 
Bryan, £264. 

Dewsbury, Yorks.—Supply and fixing of 
laboratory furniture at the Secondary 
Technical School for B.C.—Jas. Wadsworth 
om, Ltd., Wakefield Road, Brighouse, 

4yf . 

Eccles, Lanes. — Supply and erection of pre- 
fabricated garages on the Cawdor Street 
site for B.C.—Marley Concrete, Ltd., Shurd- 
ington, Cheltenham, Glos., £3,564 
(recommended). 

Edinburgh.—Erection of a combined store and 
bagging plant at Leith Docks for Fisons 
Fertilizers, Ltd., Harvest House, Felixstowe, 
Suffolk—James White (Contractors), Ltd., 
2 Colinton Road, Edinburgh, 10. Estimated 
cost £220,000. Work has started. 

Friern Barnet, Middx.—Erection of a tele- 
phone engineering centre, together with 
external works, at Colney Hatch Lane (stage 
1), for Ministry of Works—Howard Farrow, 
Ltd., Highfield Road, Golders Green Road, 





London, N.W.11, £92,552. G. R. Yeats, 
senior architect, and S. G. Silham, senior 
structural engineer, Ministry of Works. 


Davson and Prichard, quantity surveyors, 
72/74 Victoria Street, London, S.W.1. 

Fylde, Lancs.—Erection of Council offices 
(approximately 9,100 super. ft. floor area) 
and vehicle depot at Derby Road, Wesham, 
Kirkham, for R.D.C. E. W. Fryer, engi- 
neer and surveyor—R. Fielding and Son 
(Builders), Ltd., Blackpool, £59,813 
(subject to Ministry approval). 

Grimsby, Lines. — Boiler-house extension for 
replacement of boilers at Maternity Hos- 
pital for Sheffield Regional Hospital 
Board—J. G. Cockin and Son, Tetney, 
Grimsby, £3,992. 

Guildford, Surrey.—Provision of lecture-room 
and drainage, sanitation and cloakroom 
facilities at County Bee Keeping Centre, 
Elmdon, for Co. E.C.—J. Franks (Guild- 
ford), Ltd., 35 Sydenham Road, Guildford, 
£1,581 (recommended), 

Heanor, Derbys.—Painting of 200 street light- 
ing columns for U.D.C.—Abacus Muni- 
cipal, Ltd., Sutton-in-Ashfield, Notts. 

Hertford.—Following for B.C.; External re- 
painting of 160 houses and 15 garages at 
two housing estates in four contracts, | 


and 2—J. Coldwell, 13 Trinity Grove, 
Hertford, £598 and £861, respectively 
(recommended); M. O’Connor, £682 and 


£960; W. T. E. Duncan (Waltham Abbey), 
Ltd., £1,201 and £1,731. 

3—M. O'Connor, 146 Salisbury Road, 
Welwyn Garden City, £764 (recommended); 
J. Coldwell, £793; G. A. Sapsford, £1,086; 
W. T. E. Duncan (Waltham Abbey), Ltd., 
£2,100. 

4—M. O'Connor, £879 (recommended); 
J. Coldwell, £777; W. T. Duncan 
(Waltham Abbey), Ltd., £1,585. 

External rendering of 20 houses at Horns 
Mill housing estate—H. P. Northern, 39 
North Road, Hertford, £1,220 (recom- 
mended): C. Hart, £1,150. 

Insulation of roofs of a further 64 
houses — J. Coldwell, £864 (recommended, 
extension of contract). 

Heston and Isleworth, Middx.—Erection of a 
pavilion and conveniences at Thornbury 
playing field for B.C.—William Brothers 
(Carshalton), Ltd., London, E.C.2, £21,123 
(recommended, subject to Ministry ap- 
proval); W. J. Marston and Son, Ltd., 
£24,476; Stanley Raymond and Co., Ltd., 
£23,962; J. A. Porter and Co., Ltd., £23,875; 
R. and L. Paul (West Drayton), Ltd., 
£23,697; S. T. Mace, Ltd., £21,432; Purser 
and Co. (Hillingdon), Ltd., £21,305. 

Holywood, Down.—Erection of a_ sports 
pavilion at Seapark recreation grounds for 
U.D.C. G. McNeil, quantity surveyor, 29 
Wellington Place, Belfast, 1—P. Murray 
and Partners, Saintfield Road, Carryduff, 
Belfast, £10,038 (accepted); Rowley Con- 
struction Co., £10,130; James Cairns and 
Sons, £10,178; Liscon Developments, Ltd., 
£10,592; John Crockard, £11,617. 

Horsforth, Yorks.—External painting of 470 
dwellings comprising houses, flats and 
maisonnettes, and five lock-up garages for 
U.D.C. J. Marsden, engineer and surveyor 
—R. Blackburn, 64 Selby Road, Leeds, 9, 
£1,739; A. V. Cook and Co., 35 Holborn 
Street, Leeds, 6, £1,453; and Crown Point 
tai Ltd., 43 Grove Road, Leeds, 15, 
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Huddersfield, Yorks.—Erection_of the follow. 
ing for B.C.: (a) Reinwood County Primary 
School; (b) Reinwood Home for ed 
People; (c) extensions to King James’; 
Grammar School. S, M. Richmond, arehj. 
tect—(a) Benj. Beever’s Sons, Ltd., Ing. 
birchworth, near Penistone; (b) J. Wim. 
penny and Co., Ltd., Spurn Point, Linth. 
waite, near Huddersfield; (c) J. Radcliffe 
and Sons, Ltd., St. John’s Road, Hudders. 


field. Work about to commence, 

Hull.—Following for City Council: Ere. 
tion of 40 garages in the Bilton 
Grange neighbourhood centre —F. Seweli 
and Son (Hull), Ltd., Church Stree. 


Sutton, Kingston upon Hull. 
Adaptations and alterations to kitchen 
at Castle Howard Approved School—D, \ 
and L. D. Oxtoby, Ltd., 80 Lomond Road. 
Kingston-upon-Hull (recommended). 

Hungerford, Berks.— Erection of 19 garages 
at Park Way for R.D.C.— Cooke Bros, 
Ltd., 2 Park Way, Newbury, £2,479 
(subject to Ministry approval). 

Ilford, Essex.—Erection of a sports pavilion at 
South Park for B.C.—G. S. Wilkes and 
Sons, 108 Tiggotts Way, Bishop’s Stortford, 
Herts., £9,814 (recommended, subject to 
Ministry approval). 

Ilkeston, Derbys. — External painting of 464 
dwellings in five contracts for B.C.: (a) 
D. Bramley, Ilkeston, £604; (b) Charles Scott 
and Son, Mansfield, £1,035; (c) and (d) 
Wadsworth Painters and Decorators 
(Nottingham), Ltd., Beeston, £721 and £1,244; 
{e) Brentnall and Scott, Nottingham, £879 
(recommended). 

Ipswich, Suffolk. — Erection of Gusford 
Primary School for B.C.—Sadler and Sons, 
81 Richmond, Ipswich, £106,125 (subject to 
Ministry approval). 


Jarrow, Dur.—Additions to  Simonside 
Junior School for C.C.—Robert H. Hall 
and Co. (Kent), Ltd., Tonbridge, Kent, 
£3,262. 

Keighley, Yorks.—Following for B.C.: (a) 
infants’ school, Riddlesden; (b) enlarge. 
ment of hall and additional classrooms, 


and toilets, Braithwaite E.S.N School; (c) 
new kitchen, Highfield Secondary School. 
E. G. Felgate, borough architect —(a) 
E. Turner, Ltd., Bradford Street, Keighley; 
(b) H. V. Robinson, Ltd., Strawberry 
Street, Keighley; (c) J. and J. Obank and 
Co., Ltd., Town Lane, Idle, Bradford. 
Lambeth. — Modifications, electrical installa- 
tion, lifts, new kitchens, water supply, etc. 
at British Home and Hospital for Incurables, 


Crown Lane, London, S.W.16—Courtney 
and Fairbairn, Ltd., 377 Albany Road, 
London, S.E.17, £47,032. J. Douglass, 


Mathews and Partners, architects, 3 Ebury 
Street, London, S.W.1; Jenkins and Potter, 
consulting engineers, 12 Great Turnstile, 
London, W.1; Harris and Porter, quantity 
surveyors, 3 Robert Street, London, W.C.2. 
Work to commence in May. 
Leeds.—Erection of a building housing a 
luxury ice-rink and a 10-pin bowling centre 
in Kirkstall Road for Silver Blades Ice- 
Rinks, Ltd. Maurice Dakin of Géillinson 
and Barnett, 8 Queen Square, Leeds, 2, is 
the architect—Sir Lindsay Parkinson and 


Co., Ltd., Temple Newsam, Leeds, 15. Esti- 
mated cost £400,000. 
Leicestershire.—Following for C.C. T. A, 


Collins, county architect: Completion of 
Hinckley Grammar School —F, Perks and 
Son, Ltd., Long Eaton, Nottingham, 
£228,914; second instalment, Groby County 
Primary School—Barclays (Leicester), Ltd. 
Bridge Road, Coalville, £43,758. Work 
about to commence. d 

Leyton, Essex. — Following for B.C.: Repairs 
and external restoration and redecoration 
to the Central Library building—Szerelmey, 
Ltd., 277 Rotherhithe New Road, London, 
S.E.16 (recommended, extension of con- 
tract). 

Supply and installation of requisite sort: 
ing screen elevator and cross conveyor I 
the Paper Baling House (in connection 
with reorganisation) —O. Kay Engineering 
Services, 17 Abbey Rise, Leicester, £1,833 
(recommended). 

Lichfield, Staffs.—Erection of eight shops at 
corner of Bird Street and Bore Street for 
Murrayfield Real Estate Co. J. Seymour 
Harris and Partners, architects, 3-4 Green- 
field Crescent, Five Ways, Birmingham, 15— 
W. T. Pickering (Builders and Contractors), 
Ltd., 1-3 Alcester Road, Moseley, Birming- 


ham, 13. Work commenced. 
Liverpool.—Erection of a hall in Heath 
Road, Allerton, for the Garston Conset- 


vative Association—J. L. Rawthorne, 
Ltd., Belvedere Sawmills, Wallasey. _ Esti- 
mated cost £24,500. _ Spence Atkinson, 
Anthony Clark and Partners, architects. 
Martins Bank Building, Water 
Liverpool, 2, and J. 
tity surveyor, Refuge Assurance 
Liverpool, 2. Work commenced. 
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Following for City Council: 
etc, at 1l Percy Street—S, Hayes, 5 Peel 
Place, Parliament Place, Liverpool, 8, 
£1,763; new assembly hall, etc., at the 
Morrison Secondary School for Boys— 
J. B. Johnson and Co., Ltd., 17 Overton 
Street, Liverpool, 7, £17,679 (recom- 

ed). 

(aS brection of a Museum of Heraldry 
and a multi-storey office block at Queen 
Victoria Street, London, E.C.4, for Priane 
Investments Co., Ltd.—Taylor Woodrow 
Construction, Ltd., Ruislip Road, Southall, 


Repairs, 


Middx. Campbell Jones and Sons, archi- 
tects, Skinners Hall, 9 Dowgate Hill, 
London, E.C.4; Malcolm Glover and 


Partners, consulting engineers, 276 Terminal 
House, Grosvenor Gardens, S.W.1; Widnell 
and Trollope, quantity surveyors, Broadway 
Court, S.W.l. Estimated cost £lm. 
Londonderry.—Erection of a 400 school meals 
kitchen and dining hall at Draperstown 
Primary School for C.C.—Leo Convery, 
Draperstown, £13,990 (accepted); Heron 
Bros., £14,600; James Wallace, £14,289; 
J. Kennedy and Co., £15,930. 

Luton, Beds.—Following for B.C.: Erection 
of dressing accommodation at Leagrave 
Park and Stockwood Park — Weedon 
(Builders), Ltd., 49 Park Street, Luton, 
£7,166 and £6,872, respectively; improve- 
ments to 10 and 14 houses at Dellcot 
Close—F. Todd, 5 Oxen Road, Luton, 
£6,285, and V. Bonham, 70 Victoria Street, 


Dunstable, £7,764, respectively; structural 
steelwork at Meads Infants’ School— 
Oxford and Cowley, Ironworks, Ltd., 


Oxford, £2,178 

Improvements to 31 houses at Dordans 
Road and Roman Road—Direct Labour 
(subject to Ministry approval), Estimated 
cost £18,000. 

Loughborough, Leics.— Adaptation and ex- 
tension of 57 Park Road for nursing staff 
at Loughborough Hospital for Sheffield 
Regional Hospital Board — Wm. Moss and 
Sons, Ltd., Loughborough, £30,627 (recom- 
mended). 

Market Harborough, Leics.—Extensions to the 
Council Offices for U.D.C, T. W. Hustler, 
engineer —F. Hickman and Co., Ltd., 
Caxton Street, Market Harborough, £4,353 
(accepted); W. N. Brown and Sons, £5,051. 
Work commencing this month. 

Narborough, Leics. — Builder’s work for in- 


stallation of drying tumbler at Carlton 
Hayes Hospital for Sheffield Regional 
Hospital Board—Wm. Moss and_ Sons, 


Ltd., Loughborough, £1,534. 

Newark, Notts.—Linen store at Hawtonville 
Hospital for Sheffield Regional Hospital 
Board—Wm. Woodsend,_ Ltd., Castle 
Boulevard, Nottingham, £5,296. 


Newcastle upon Tyne.—Additions to St. 
Cuthbert’s R.C. School, Gretna Road. 
David Brown, architect, 10 Lambton 
Road, Jesmond, Newcastle upon Tyne— 


T. Curry and Son, Meldon Street, New- 
castle upon Tyne. 

Newcastle upon Tyne.—Extension of Benwell 
Transfer Depot for City Council—Brims 
and Co., Ltd., Pandon Buildings, City 
Road, Newcastle upon Tyne, 1, £21,607 
(recommended). 

Newcastle upon Tyne.—External repainting 
of following for City Council: 232 houses, 


24 flats, High Heaton estate; 160 houses, 
Longbenton estate (Allisons); 100 houses, 
Longbenton estate (Cussins); 73 houses, 
Longbenton estate (Hadden); 100 houses, 


Longbenton estate (Leech); 164 houses, Blake- 
law estate, section 1; 96 houses, Blakelaw 
estate, section II; 144 houses, Blakelaw 
estate, section III; 138 houses, Blakelaw 
estate, section IV; 158 houses, Montagu 
estate, sections A. I and II; 150 houses, 
Montagu estate, section B, and 64 houses, 
14 flats, Montagu estate, section H— 
F.A.B., High Street West, Wallsend, £2,054, 
£1,340, £813, £612, £838, £1,1292, £804, 
£1,206, £1,056, 1,324, £1,257 and £602, 
respectively; 53 houses, 34 flats, Fairways 
estate and 20 houses, Fawdon estates— 
Nicholson and Ritchie, Maritime Buildings, 
Queen Street, Newcastle upon Tyne, 1, 
£854 and £208, respectively; 208 flats, one 
nursery, Delaval Road estate, 68 block 
flats, Elswick Street estate (five storey); 
144 block flats, Fawdon estate (five storey), 
and 180 block flats, North Kenton estate 
(five storey)—Smiths Decorators (New- 
castle), Ltd., 135 Stanhope Street, Newcastle 
upon Tyne, 4, £1,221, £944, £1,495 and 
£1,868, respectively (recommended). 
Northamptonshire. — Extensions to Roade 
Secondary Modern School, Northampton, 
for E.C.—Bosworth and Wakeford, Ltd., 
Rugby, £60,319. Work commenced. 
Norwich. —(1) First stage of the work of 
restoring Augustine Steward’s House, 
including the strengthening of the fabric 
and the re-framing and re-tiling of the roof; 
(2) construction of toilet facilities at Black- 


Nottingham.—Following for 


Nottingham.—Lavatory block for 
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friars Hall; (3) adaptation of two rooms at 
the west end of the cloisters to provide 
modern kitchen facilities for St. Andrew’s 
Hall; and (4) improvements to the Civil 
Defence headquarters and training centre at 
Cattle Market Street for City Council— 
Direct Labour (recommended), (1) £2,500, 
(2) £1,250, (3) £1,000, and (4) £820. 

City Council: 
Erection of a police station at Queen’s Drive 
—Burrows (Builders), Ltd., Ilkeston, £8,208; 
construction of a pavilion and covered play 
area at Clifton Playing Fields—W. J. Simms, 
Son and Cooke, Ltd., Haydn Road, Sher- 
wood, Nottingham, £33,296; improvements 
to 45 houses and one house and shop, 
77-101 Portland Road, 1-19 and 2-22 Oliver 
Terrace, 78-96 Raleigh Street, and 10 and 12 
Oliver Street—Direct Labour, £26,000; 
children’s home at Radford Bridge Road (to 
replace Wollaton House, Hartley Road)}— 
W. J. Simms, Son and Cooke, Ltd., £10,700; 
new premises for the Claremont Junior and 
Infants’ Schools—W. H._ Herries, Ltd., 
Colwick, Nottingham, £57,634; builders’ 
works for new poultry sheds—R. Hustwayte, 
37. Haydn Road, Sherwood, £1,627; 
modernisation of St. Ann’s Well Road 
Slipper Baths—W. H. Herries, Ltd., £2,538 
(recommended). 

Ashwell 
Ward at Sherwood Hospital for Sheffield 
Regional Hospital Board—Gilbert and Hall, 
Ltd., Wharf Road, Castle Boulevard, 
Nottingham, £3,169. 


Nuneaton, War.—Alterations and extensions 


to existing church hall at Fife Street, for 
the Fife Street Free Methodist Church. 
N. H. Jepson and Partners, architects, 
Midland Bank Chambers, Newdegate Place 
—Smith and Ellis, Micklesfield Road, 
Hinckley. Estimated cost £1,500. Work 
about to commence. 


Oxford.—Foundations and drainage works for 


the new St. Catherine’s College, Holywell 
Great Meadow, for Oxford University— 
Marshall Andrew and Co., Ltd., 40 Broad- 
way, London, S.W.1, estimated cost 
£120,000. Prof. Arne Jacobsen, archiitect, 
in association with Philip Dowson, 1 Pem- 
broke Studios, Pembroke Gardens, London, 
W.8; Ove Arup and Partners, consulting 
engineers, 8 Fitzroy Street, London, W.1; 
Northcroft, Neighbour and _ Nicholson, 
quantity surveyors, Victoria House, 
Southampton Row, London, W.C.1. Work 
about tocommence. Superstructure contract 
expected to go out to tender in May. 


Plymouth, Devon.—Following for City Council: 


Erection of a residential nursery adjacent to 
the Parklands Children’s Home—Selleck 
Nicholls and Co., Ltd., Hil] House, East Hill, 
St. Austell, £42,000; new primary school at 
Charlotte Street, Devonport—A. N. Coles 
(Contractors), Ltd., Sutton Road, Plymouth, 
£60,290 (recommended, subject to Ministry 
approval). 

Poole, Dorset.—Alterations to sluices and dark 
rooms at Alderney Hospital for Wessex 
Regional Hospital Board—R. F. Freeman, 
Ltd., 55 Elmes Road, Winton, Bournemouth. 
£1,851 (recommended). 

Portsmouth. — Following for City Council: 
Provision of additional sanitary accommo- 
dation at Paulsgrove Modern Schools— 
F. J. Privett, Ltd., Privett House, 219/227 
Copnor Road, Portsmouth, £2,620 (recom- 
mended); H. Jones and Son (Portsmouth), 
Ltd., £3,650; Barnes and Elliott, Ltd., 
£3,831. 
_ Erection of a shelter on the Free Speech 
site, South Parade—Direct Labour, £4.045 
(recommended); R. W. Bailey, Ltd., £4,965; 
Barnes and Elliott, Ltd., £5,198. 

External painting at schools—Francis 
Avenue—Barnes and Elliott, Ltd. 15a 
Castle Road, Southsea, Portsmouth, £899; 
Paulsgrove Modern—Direct Labour, £1,314; 
Southern Grammar School for Boys, Stam- 
shaw Primary, Wellington Place Primary 
and Wimborne Road Junior Boys’ and 
Junior Girls’-—H. Jones and Son (Ports- 
mouth), Ltd., 35 Aldwell Street, Portsmouth, 
£955, £1,465, £1,112 and £1,258, respec- 
tively; Church Street Primary and Lynd- 
hurst Road—J. Lay and Co. (Portsmouth), 
Ltd., 207 Arundel Street, Portsmouth, £652 
and £872, respectively; Binsteed Road 
Junior Mixed and Portsdown Junior Boys’ 
—T. Stride and Son, 202 Fratton Road, 
Portsmouth, £980 and £622, respectively; 
Portsdown Modern School for Boys— 
G. Winter and Sons, 70 Widley Road, 
Portsmouth, £867 (recommended). 

Portsmouth.—Improvements to theatre at the 
Royal Hospital, and upgrading Gleave Villa 
at St. James Hospital for the Wessex 
Regional Hospital Board—W. J. Parsons, 34 
Seymour Street, Portsmouth, £1,958, and 
Mumford Bailey and Preston, Ltd., 159 Elm 
Grove, Southsea, Portsmouth, £5,448, 
respectively (recommended). 

Rawmarsh, Yorks.—Builder’s work for heat- 
ing in blocks A, B, C, and administration 
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block at Rosehill Hospital for Sheffield 
Regional Hospital Board—Coe and Lorri- 
ee Gerrard Road, Rotherham, 
£1,110. 

Rochdale, Lancs.—Following for B.C.: Altera- 
tions to Derby Street School—E. Haigh and 
Son, Ltd., 15a Deepish Road, Rochdale, 
£8,005; painting work at Mellor Street 
workshops—Wilfred Lord, Rochdale, £960 
(recommended). : 

Rochford, Essex.—Bathroom extensions, with 
drainage, hot water installation, and re- 
pairs to 34 cottages at New Road, Great 
Wakering, for R.D.C. J. F. E. Nutt, engi- 
neer and surveyor—Anderson Bros., 206 
Eastwood Road, Rayleigh, Essex, £18,116. 
Work commenced. . ; . 

Scunthorpe, Lincs.—Construction of children’s 
shelter and conveniences at Central Park 
for B.C.—F. J. Brown, Ltd., 136 Doncaster 
Road, Scunthorpe, £1,810. : 

Sheffield.—Following for Regional Hospital 
Board — Provision of section 4 and_ sec- 
tion 5 at City General Hospital—C. H. 
Gillam and Sons, Ltd., Harland Road, Shef- 
field, 11, £2,760 (recommended). 

Office extensions (phase II) at Board 
Headquarters, Fulwood House—W. Marlow 
and Sons,, Ltd., Holme Lane, Sheffield, 6, 
£27,942, plus an additional £1,754, result- 
ing from a revision of the interior layout. 


Southampton.—Following for the Wessex 
Regional Hospital Board: Upgrading C block 
at Moorgreen Hospital—Jen and Sons, 





Ltd., 4 Millbrook Road, Southampton, 
£26,582; erection of a lecture room at the 
General Hospital—Mullen and Lumsden, 
Ltd., 151 Romsey Road, Shirley, Southamp- 
ton, £2,856; construction of a nurse training 
school at Tatchbury Mount Hospital—R. H. 
Hammond, Ltd., 236 Winchester Road, 
Shirley, Southampton, £13,146 (cecom- 
mended). 

Southgate, Middx.—Waterproofing the roof of 
the Southgate service reservoir for M.W.B. 
—Wallis and Stanley, Ltd., 256 Archway 
Road, London, N.6, £4,279. 

Stanley, Dur.—Following for C.C.: Supply 
and erection of steelwork for the proposed 
West Pelton Modern School—Ward Bros., 
Ltd., Malton, Yorks., £8,226; additions to 
Annfield Plain Modern School—R. C. 
Williamson (Durham), Ltd., Station Works, 
Rowlands Gill, Dur., £18,630. 

Stepney.—Erection of a three-storey block and 
a loading bay at Hanbury Street for 
Truman’s Brewery Co., Ltd.—George Barker 
(Builders), Ltd., 48-50 New Road, London, 
E.l. F. G. A. Hall, architect, 91 Brick 
Lane, London, E.1; Walter C. Andrews and 
Partners, consulting engineers, 53 Victoria 
Street, S.W.1. : 

Stockport, Ches.—Following for B.C.: Erection 
of public conveniences at rear of 41 Taunton 
Avenue—E. Gibbs, 57 Knypersley Avenue, 
Stockport, £2,163; phase II of Brinnington 
Secondary School—F. J. Gibson (Builder), 
Ltd., Riverside Works, Manchester Road, 
Wilmslow, £48,435; extensions, phase I, at 
Dial Stone Secondary School—J. J. Oakes 
and Sons, Ltd., 144 Dialstone Lane, 
Stockport, £73,355. 

Stockton-on-Tees, Dur. — Construction of 
factory in Portrack Road for Reays Brass 
Foundry Co., Ltd.—Hugill Forge and 
Engineering Co., Ltd., Church Road, 
Stockton-on-Tees. 

Stretford, Lancs.—Following for B.C.: Altera- 
tions to the toilets at Kings Road Primary 
School—L. A, Karundansky, Manchester, 
£1,008; construction of six garages at Long- 
ford Close—Giblin Bros., Manchester, £800 
(recommended). ; 

Sunderland, Dur.—Erection of R.C. secon- 
dary school, Redcar Road, Southwick. 
D. Brown, architect, 10 Lambton Road, 
Jesmond, Newcastle upon Tyne—Gordon 
Durham and Co., Ltd., Moor Lane, Boldon, 
Co. Durham. : t 

Sutton-in-Ashfield, Notts.—Erection of single- 
storey factory and office blocks and ancillary 
stores for Metal Box Co., Ltd., Booth 
Ledeboer and Pinckhead, architects, 
9 Blackhall Road, Oxford—Sir Robert 
McAlpine and Sons, Ltd., 80 Park Lane, 
London, W.1. Work about to commence. 

Swindon, Wilts. — Followin for... BE: 
Conversion of the former Wesley Church 
into the Great Western Swindon Museum— 
William Croft and Co., Ltd., 176a Mamn- 
chester Road, Swindon, £15,762 (recom- 
mended, subject to Ministry approval). 

Internal redecoration of Commonweal 
Grammar, Euclid Street and Even Swindon 
Junior Schools—Swindon and District 
Co-operative Society, Ltd., 57 Fleet Street, 
Swindon, £833, £1,964 and £1,243, 
respectively (recommended). 

Tynemouth, Northumb.—Supply and _ con- 
struction of 24 floating and fixed roof oil 
storage tanks for the new Esso Petroleum 
Terminal—Redhough Iron and Steel Co., 
Gateshead. Estimated cost £170,000. 
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Up Holland, Lancs.—Exterior painting of 124 
Council houses for U.D.C.—Cyril Stretton, 
Hall Green, Up Holland, £1,049, 

Wandsworth.—Provision of an adult educa- 
tion and youth centre at Alton estate for 
L.C.C.—H. T. Oliver and Sons, Ltd., 371 
Clapham Road, London, S.W.9, £47,302 
(accepted); R. H. Lynn and Co., Ltd., 
£48,338; J. M. Hill and Sons, Ltd., £48,608; 
A. T. Rowley (London), Ltd., £49,879; Sims 
and Russell, Ltd., £53,114; Wates, Ltd., 
£56,072. 

Watford, Herts. — Erection of a factory and 


office block at Bushey Mill Lane indus- 
trial estate for R. and J. Beck, Ltd.— 
J. Jarvis, Ltd., 239 Vauxhall Bridge Road, 


London, S.W.1. Dawe, Carter and Partners, 
33 Clarendon Road, Watford, are the archi- 
tects, and V. R. Johnson and Partners, 16 
King Street, Watford, are the quantity 
surveyors. j 

West Sussex.—Erection of a West Worthing 
Youth Centre in the grounds of_ the 
Technical High School for Co. E.C.—Keith 
Andrew and Co., Ltd., 7 Warwick Street, 
Worthing, £18,177 (recommended, subject 
to conditions). 

Whitton, Middx.—Erection of St. Edmunds 
R.C. church and presbytery at Whitton. 
F. X. Velarde, architect, Windsor Building, 


George Street, Liverpool—William Lacey 
(Hounslow), Ltd., Hospital Road, Houns- 
low. Work commenced. Contract for 


church not yet let. 

Winchester, Hants. — Construction of chest 
clinic and out-patient department at Royal 
Hampshire County Hospital for Wessex 
Regional Hospital Board — Hampshire 
Contractors, Ltd., Winnall Close, Winnall, 
Winchester, £3,225 (recommended). 


CLOTHING AND TEXTILES 


Hereford.—Supply of overalls for City Council 
—John Manning and Son, Hereford, £886 
(recommended). 


DEMOLITION 
Cardiff.—Demolition of properties at Loudoun 
Square and Angelina Street for City 


Council—J. and H. Bradford, Ltd., 354-58 
The Arches, East Dock, Cardiff, £1,595 
(recommended). = 
Merstham, Surrey.— Demolition of air raid 
shelters at Merstham County Primary 
School for Co. E.C.—Ebenezer Mears and 
Son, Ltd., 86 Chertsey Road, Byfleet, Surrey, 
£1,550 (recommended). ; 
Nottingham.—Demolition of Queen Adelaide 
public house for City Council—S. Pinder 
and Sons, Ltd., Church Street, Old Basford, 
Nottingham, £95 (recommended). 
Stockport, Ches.—Demolition of air raid 
shelter at St. Thomas’s Parochial Primary 
School for B.C.—J. Stephens and Co., Har- 
wood Road, Heaton Moor, Stockport, £80. 
Stretford, Lancs.—Demolition of 405-407 
Chester Road for B.C.—M. J. Duffy, Ltd., 
49 Moss Lane West, Manchester, 15, £111 
(recommended). 


ELECTRICAL 


Armagh.—Electrical installation to 74 houses 
and 12 bungalows at Drumarg or Downs, 
Armagh—McKeever Bros., Scotch Street, 
Armagh, £2,245 (accepted); Coalisland Elec- 
tric Co., £2,557; Radio Electric Co., £3,152. 
Work is expected to start in May. 

Blyth, Northumb.—Civil engineering works 
at Blyth B. power station for the Northern 
Group of the Central Electricity Generat- 
ing Board. Work covers foundations for 
turbo-alternators, boilers, main buildings, 
two chimneys, foundations for the switch- 
gear, and transformer house, a circulating 
water pump house and includes the con- 
struction of culverts, roads, drainage 
systems and ancillary works — Mitchell 
Construction Co., Peterborough, £720,000. 

Bournemouth, Hants.—Electrical work in new 
out-patient and casualty department at 
Royal Victoria Hospital for Wessex Regional 
Hospital Board—F. H. Wheeler and Co., 
Ltd., 32a Brassey Road, Winton, Bourne- 
mouth, £3,446 (recommended). 

Cardiff.—Electrical installation at Fairwater 
Grammar School for Boys for City Council 
—W. Edwards (Penarth), Ltd., 71 Windsor 
Road, Penarth, £9,113 (recommended, in 
lieu of previous tender). 

Dewsbury, Yorks.—Electrical installations in 
82 dwellings in course of erection on the 
Thornhill Lees redevelopment scheme 1 for 
B.C.—Smith and Wood, 20 Kilpin Hill, near 
Dewsbury, £1,901. 

Doncaster, Yorks.—Internal telephone _instal- 
lation development at Royal Infirmary 
for Sheffield Regional Hospital Board— 
Telephone Rentals, Ltd., Greystones Hall 
Road, Sheffield, 11, £14,975 (recommended). 

Dorchester, Dorset.—Installation of food lift 
at County Hospital, Damers Road, for 
Wessex Regional Hospital Board—Keighley 
Lifts, Ltd., Dryart Mills, Dalton Lane, 
Keighley, £1,621 (recommended). 
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Edmonton, Middx.—West Street redevelop- 
ment, electrical installation, blocks A, 
B and C for B.C.—Direct Labour, £3,211 
(recommended). 


Ewell, Surrey.—Electrical work in pavilion at 
Ewell Priest Hill playing field for Co. E.C. 
—Buchanan and Curwen, Ltd., Fairfield 
Works, 34 North Street, Leatherhead, £1,320 
(recommended). 

Hull. — Following for City Council: (a) 
Electrical installation; (b) low pressure hot 
water heating installation at the Central 
Library extension—(a) Booker and Tarran, 
Ltd., Wright Street, Kingston upon Hull; 
(b) F. Abba and Co., Goulton Street, 
Kingston upon Hull. 

Humberstone, Leics.—Electrical services for 
laundry reorganisation at The Towers 
Hospital for Sheffield Regional Hospital 
Board—Perkins and Spencer, Ltd., 57 East 
Bond Street, Leicester, £1,052. 

Lincoln. — Provision of standby generating 
plant at St. George’s and City Hospital 
tor Sheffield Regional Hospital Board- 
R. A. Lister and Co., Ltd., Dursley, 
Gloucester, £2,418. 

Liverpool.—Provision of automatic _ traffic 
signals at the junction of Crown Street with 
Paddington and Brownlow Hill for City 
Council—Automatic Telephone and Electric 
Co., Ltd., 8 Arundel Street, London, W.C.2, 
£1,502 (recommended). 

Luton, Beds.—Electrical installations in 24 
houses at Dellcot Close and at the school 
clinic extensions for B.C.—J. J. Burtenshaw 
and Partners, Ltd., Luton, £724 and £1,839, 
respectively. fs 

Nottingham. — Electrical heating and lighting 
at Wollaton Branch Library for City Council 
—A. Ford, Ltd., Park Lane aan, Fae 
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Lane, Old Basford, Nottingham, 
(recommended). ; 
Nottingham. — Electrical services for instal- 


lation of boiler controls at City Hospital 
for Sheffield Regional Hospital Board— 
G. T. Ranby (Nottingham), Ltd., 8 Com- 
merce Square, High Pavement, Notting- 
ham, £1,307. 

Southampton.—E!ectrical work for upgrading 
C block at Moorgreen Hospital for Wessex 
Regional Hospital Board—Groves and Co., 
73 Millbrook Road, Southampton, £2,364 
(recommended). 

Stockport, Ches.— Electrical installations at 
Heaton Lane Ambulance Depot for’ B.C.— 
Hallams (Electrical Contractors), Ltd., 143 
Buxton Road, Stockport, £1,442. 

Swindon, Wilts.—Electrical re-wiring and 
improvements at Ferndale Infants’ School 
for B.C.—Teesdale and Jones, Ltd., 27 Fleet 
Street, Swindon, £1,280 (recommended). 


FENCING 


Enfield, Middx.— Provision of fencing at 
Capel Manor Primary School for B.C.— 
R. W. Rickett (Fencing), Ltd., £525 (recom- 
mended); Hugh Pearl Contracts, Ltd., 
£812; E. Doe and Sons (Contracts), Ltd., 
£819; Maxwell M. Hart, £758; Grassphalte, 
Ltd., £905; En-Tout-Cas Co., Ltd., £855; 
Permafence, Ltd., £1,002. 

Stretford, Lancs.—Erection of wrought-iron 
railings with looped tops on_ footpath 
alongside the Bridgwater Canal for B.C.— 
Hill and Smith, Ltd., Brierley Hill, £1,047. 


GAS AND WATER SUPPLY 


Beccles, Suffolk.—Laying of new water mains 
for B.C.—Cubitt and Gotts, Ltd., Station 
Works, Westerfield, Ipswich, £5,243 (recom- 
mended). 

Church Stretton, Salop.— Laying of approxi- 
mately 2,050 lin. yd. of 8in. spun-iron water 
mains and 1,950 lin. yd. of 3in. spun-iron 
water mains, together with fittings and other 
incidental works (contract 1), for U.D.C. 
Willcox, Raikes and Marshall, consulting 
engineers, 33 Great Charles Street, Birming- 
ham, 3—United Kingdom Construction and 
Engineering Co., Ltd., Kirkby Industrial 
Estate, Liverpool, £20,369 (accepted); P. J. 
Mangan and Co., Ltd., £21,413; Wyatt Bros. 
(Whitchurch), Ltd., £29,326. Work com- 
mencing mid-May. 

Liverpool.—Supply of 75 stainless steel wedge 
wire screening panels for installation at 
reservoir 4, Prescot, for City Council— 
Lockers (Wedge Wire), Ltd., Church Street, 
Warrington, £3,627 (recommended). 


Northallerton, Yorks. — Construction of 
3,275yd. of 9in. trunk water main and 
other works for U.D.C. A. J. Hardy- 


King, surveyor—J. G. Wigley, Kirbymoor- 
side, Yorks. (subject to Ministry ap- 
proval)., 

Plymouth, Devon.—Supply of_asbestos-cement 
pipes and joints for City Council—Turners 
Asbestos Cement Co., Ltd., Trafford Park, 
Manchester, 17, £6,275 (recommended). 

Staffordshire. — Supply and erection of elec- 
trically driven pumping plant and ancillary 
work, as follows, for the Tittesworth reser- 
voir scheme, contract 52, for the Stafford- 
shire Potteries Water Board—(1) Raw water 
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pumping plant—six 2.5 m.g.d. vertical type 
centrifugal pumps; (2) clear water Pumping 


plant—six 2.5 m.g.d. vertical type centr 
fugal pumps—Harland Engineerin Ce 
Ltd., Timperley Works, Canal Road, Tim: 


wier'g: Altrincham, Ches. 

est Kesteven, Lincs.—Provison and i 

of about 2,000yd. of 3in. diameter ashes 
cement pipe water main, with flexible 
joints,, etc., in the parish of Claypole, nea 
Newark, Notts., for R.D.C. Elliott anq 
Brown, consulting engineers, —Stanle 
House, Pelham Road, Nottingham —T B 
and B. C. Stead, Ltd., Edwinstowe, Mans. 
field, Notts, £3,655. Work about to com. 
mence. 


HARBOURS, PIERS AND SEA DEF 
WORKS ame 


Havant and Waterloo, Hants. — Constructiog 
of sea defences at Western Beachlands 
Hayling Island, for U.D.C., comprising con: 
struction of five timber groynes 30ft, in 
length, with 60ft. of faggot breastwork a 
the head of each groyne—R. Robinson and 
Co., Ltd., 41-42 Parliament Street, West. 
minster, London, S.W.1. 

Nottingham. — Construction of a concrete 
slipway at Trent Side for City Council 
Thos. Fletcher and Co., Ltd., Forest Road 
Mansfield, £1,378 (recommended). 


HEATING AND VENTILATING 


Bournemouth.—Mechanical services for a new 
cobalt unit at Royal Victoria Hospital for 
Wessex Regional Hospital Board—Mumford 
Bailey and Preston, Ltd., 22a Holdenhurst 
Road, Bournemouth, £994 (recommended), 

Chesterfield, Derbys. — Reorganisation of 
steam and condense mains at Royal Hos. 


pital for Sheffield Regional Hospital 
Board: — building—Stanton _ Bros., Tita, 
Pond Street, Park Road, Chesterfield, 
£1,209; pipework—Alfred Grindrod and 


4, Ltd., 126 Charles Street, Sheffield, |, 

4,902. 

Christchurch, Hants. — Engineering services 
for the installation of basins and electrical 
points in nurses’ bedrooms at Christchurch 


Hospital for Wessex Regional Hospit 
Board—Fulford Hickman, Ltd., 31 ~ 
mercial Road, Parkstone, Poole, £1,328 


_ (recommended). 

Coulsdon, Surrey.—Stage 2 of the installation 
of central heating at Cane Hill Hospital, for 
the South West Metropolitan Regional Hos- 
pital Board—G. N. Haden and Sons, Ltd, 
7 Tavistock Square, London, W.C.1, £37,308, 

Hull.—Low pressure hot water heating and 
domestic hot water supply _ installation, 
Adelaide County Primary School for City 
Council—T. W. Hoyes, 432 Beverley Road, 
Kingston upon Hull. 

Liverpool.—Supply and _ installation of oil- 
burning equipment at Steble Street Baths 
for City Council—Steam Users Technical 
Services, Ltd., Prudential Buildings, Union 
Street, Oldham, £2,070 (recommended). 

Luton, Beds.—Installation of boiler and hot 
and cold water services at the school clinic 
and the supply of two mild steel sectional 
boilers for the installation of heating at 
Maidenhall Primary School for B.C— 
Weldability Engineering Co., 28 Bradford 
Road, Toddington, Dunstable, £4,566, and 
Binns and Speight, Ltd.. Crown Boiler 
—— Bradford, 4, £542 each, respec- 
tively. 

Newark, Notts.—Following Sheffield 
Regional Hospital Board: mechanical 
services for centralisation of boiler plant 
at Newark Hospital—Ashwell and Nesbit, 
Ltd., 62 Clarendon Street, Nottingham, 
£12,360 (recommended). 

External services for development, phase 
II, children’s villas and school at Balder- 
(Nottingham), 


for 


ton Hospital—H. Hilton 

Ltd., 64 Arkwright Street, Nottingham, 
£8,565. 

Sheffield.—Following for Regional Hospital 





Board—engineering installation work for 
improvements to laundry at City General 
Fir Vale Infirmary—Direct Labour 
£5,000 (recommended). 

Plenum heating system for improve- 
ments to engineering services in entertain- 
ment hall and administration block at 
Middlewood MHospital— Norris Warming 
Co., Ltd., 317 Chapel Street, Mar 
chester, 3, £7,745. , 

Southampton. — Mechanical engineering 
services for upgrading C block at Moor- 
green Hospital and nurse training school at 
Tatchbury Mount Hospital for Wessex 
Regional Hospital Board—Lankester and 
Son, Ltd., Holyrood Works, Southampton, 
£6,848, and H. G. Bruce and Partners, Ltd. 
41 Fairfield Road, Winchester, £1,859, 
respectively (recommended). 

Stockport, Ches.— Heating installation. at 
South West Secondary School for B.C— 
J. H. Hicks and Co., Ltd., Richard Street, 
Stockport, £11,986. 


i 
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HOUSING SCHEMES 


Ashby-de-la-Zouch, Leics.—Erection of 22 

~ pungalows for U.D.C.—Gregory Housing, 
Ltd., 21 Farncombe Road, Worthing. 

Bedworth, War. Eighteen flats and 10 bun- 
galows for U.D.C.—-Gregory Housing, 
Lid., 21 Farncombe Road, Worthing. 

Belfast—Following for City Council: Two 
tower blocks of flats each 13 storeys in 
height at the North Queen Street develop- 
ment scheme (Victoria Barracks)—P., Carvill 
and Sons, Ltd., Warrenpoint, Co, Down, 
£274,605. 

Fifty-six terrace houses at Hogarth Street 

-A. McGlone and Sons, 14 Andersons- 
town Road, Belfast, 11, £76,492. 

Eighteen flats at Carlow  Street—A. 
McGlone and Sons, Ltd., 14 Andersonstown 
Road ,Belfast, 11, £29,650. 

Birmingham.—-Following for City Council. 
A. G. Sheppard Fidler, city architect 
214 dwellings and 134 garages, Kingshurst 
Hall estate, contract 723, and 216 dwell- 
ings and 140 garages, Fox Hollies Hall 
estate. contract 728—Morris and Jacombs, 
Ltd.. 71 Hob Moor Road, Small Heath, 
Birmingham, 10, £447,153 and £615,397, 
respectively; 68 dwellings and 25 garages, 
Newtown redevelopment area, unit 102, 
contract 738—-George Wimpey and Co., 
Ltd.. Hammersmith Grove, London, W.6, 
£209,230; 100 dwellings, one shov and 16 
garages. Highgate redevelopment area, 
units 405. 411, 416 (parts) contract 740 
Direct Labour, £279,280. 

Brackley, Northants.—Erection of 50 flats 
for B.C.—Gregory Housing. Ltd., 21 Farn- 
combe Road, Worthing. 

Cardiff.—Following for City Council: Twenty- 
seven flats at Summerfield Place, Birch- 
grove—F. B. Beavis and Son, St. Andrew's 
House, Dinas Powis, Glam., £35,902; 20 flats 
at Braunton Avenue, Llanrumney, and 35 
dwellings at Parracombe Crescent—Siaver- 
ton Contractors (Wales), Ltd., Imperial 
Buildings, 69 St. Mary Street, Cardiff, 
£31,140 and £61,716, respectively; 87 
dwellings and 55 dwellings and 26 garages 


at Upper Rookery, Llanrumney—J. North 
and Sons, Ltd.. 144 Wentloog Road, 
Rumney, Cardiff, £149,457) and £95,312, 


respectively; conversion of 46 
Street into two flats—]. 
Ltd., 31 Leckwith 
(recommended). 

Chester-le-Street, Dur.—One hundred = and 
twenty-two houses at Ouston for R.D.C. 
F. Bowman, architect, Estate Office, Birtley 


Hamilion 
Ashdown and Son, 
Road, Cardiff, £1,589 


—Whittal (Builders), Ltd.. West Boldon, 
Co. Durham 

Crewe, Ches.— Two hundred and _ forty-six 
dwellings at Moat House Farm housing 


estate for B.C.—Reema Construction Co., 
Salisbury, Wilts., £454,935 (recommended). 

Docking, Norfolk.—Six bungalows, together 
with incidental works at Bluestone, South 
Creake, for R.D.C. G. E. Gibson, surveyor 
and housing officer—Roger (Hunstanton), 
Ltd., Valentine Road, Hunstanton, £9,649 
(accepted); Fisher and Sons (Fakenham), 
Lid., £10,995; Potter Bros., £10,128. Work 
commencing May. 

Dunfermline, Fifes.—Fifty-nine houses and 32 
garages at Liburn Road for B.C.—James 
Miller and Partners, Ltd., 18 George Street, 
Edinburgh. Estimated cost £122,000. 

Edmonton, Middx.—Following for B.C.: 
Design and supply of reinforcement for the 
whole of piling, ground beams, suspended 
floor lintels, etc., in the Halliwick site 
Reinforced Concrete Steel Co., Ltd... 54 
Victoria Street, London, S.W.1, £1,622 
(recommended). 

Following sub-contractors at Snells Park 
redevelopment: Site 32, scheme 41, block C, 
metal windows — Crittall Manufacturing 
Co., Ltd.. Manor Works, Braintree, Essex. 
£1,532; block B-——thermoplastic _ tiling, 
British Mouldex, Ltd., 27 Fitzroy Street. 
London, W.1, £1,115, sanitary ware — Stit- 
sons Sanitary Fittings, Ltd., 179 Vauxhall 
Bridge Road, London, S.W., £1,298; 
asphalt work—H. V. Smith and Co.. Ltd.. 


Walkden House, 3-10 Melton Street, 
London, N.W.1, £1,169; balustrading 
O'Connor, £2,076; and Ridge House 


library and clinic reinforcement—Reinforced 
Concrete Steel Co., Ltd., £1,566 (recom- 
mended). 

Enfield, Middx.—Twenty-four flats, 26 houses 
and 50 garages at Hoe Lane for B.C. 
Townsend and Collins, Ltd., 129 Goat 
Lane, Enfield, £108,100 (recommended, 
Subject to Ministry approval). 


Evesham, Wores. Eleven bungalows al 
South Littleton for R.D.C.—W. A. Cox 
(Evesham), Ltd., Abbey Gate, Evesham, 
£18,392. 

Farnham, Surrey. - Four flats and two bun- 


galows lor U.D.C.—Gregory Housing, Ltd., 
2! Farncombe Road, Worthing, 
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Glossop, Derbys.—Forty-four flats, 35 houses 
and 24 bungalows, for B.C.— Gregory 
Housing, Ltd., 21 Farncombe Road, Worth- 
ing. 

Grantham, Lincs.—Sixty two-bedroom flats at 
housing site 10, Earlesfield, scheme 61, for 
B.C.—George Wimpey and Co., Ltd., 26 
Hammersmith Grove, London, W.6, £94,157 
(recommended, subject to Ministry 
approval). 

Guildford, Surrey.—Provision of a caretaker’s 
house at Yeomans Bridge County Secondary 
School, Ash, for Co. E.C.—Deeks and 
Steere, Ltd... The Tanners, Meadrow, 
Godalming, £3,231 (recommended). 

Hastings, Sussex.— Seventy-three dwellings 
and 12 garages on the site of 40 steel 
houses in the Broomgrove redevelopment 
area for B.C.—J. W. Hilder (Hastings), 
Ltd., ll Canute Road, Hastings, £132,612 
(recommended, subject to Ministry ap- 


proval). 
Howden, Yorks.—Twenty-two flats for the 
R.D.C.—-Gregory Housing, Ltd., 21 Farn- 


combe Road, Worthing. 

Isle of Wight.—One block of eight flatlets off 
High Street, Freshwater, for R.D.C.—West- 
ridge Construction Co., Ltd., 86 High 
Street, Ryde, I. of W., £9,720. 

Malling, Kent.—Erection of 18 three-storey 
flats and the erection of public conveniences 
at King Street for R.D.C.—T. R. Swann 
and Son, Ltd., Staplehurst Lodge Works, 
Staplehurst Road, Sittingbourne, £29,851. 

Melton and Belvoir, Leics. — Twenty-eight 
flats, 32 houses and 10 bungalows for 
R.D.C.—Gregory Housing, Ltd., 21 Farn- 
combe Road, Worthing. 

Merionethshire.—Two houses and two bunga- 
lows at Frongoch for Liverpool City Council 

-E. R. Jones, Bryn Fedwen, Clocaenog, 
Ruthin, Denbighs., £13,172 (recommended). 

Midhurst, Sussex.—Twenty-six flats for 

R.D.C.—Gregory Housing, Ltd., 21 Farn- 
combe Road, Worthing. 
Oakham, Rutland.._Twelve houses. six bun- 
valows and a block of garages with site 
works, ete., at Exton tor R.D.C. Pick. 
Everard, Keay and Gimson. architects, 6 
Millstone Lane, Leicester — Morton Potter, 
Ltd.. Barkby Road, Leicester, £33,729. 

Morley, Yorks.—Thirty-four dwellings on the 
Moorhead estate for B.C.: (18) E. Rhodes, 
23 High Street, Morley, £25,050; (16) Harlow 
and Milner, Ltd., 33 Warrengate, Wakefield, 
£23,250 (recommended, subject to Ministry 
approval). 

Nottingham.—F orty-five maisonnettes between 
Alfred Street and Clifford Street, in the 
Denman Street area, for City Council— 
Rostance (Builders), Ltd., Beechdale Road, 
Nottingham, £121,888 (recommended, 
negotiated tender). 

Paddington.—Erection of stage 2 extension 
to a block of flats at Stephen Court, Talbot 
Square, W.2, for Y.D.S., Ltd.—Tersons, Ltd.., 
+ Dollis Park, London, N.3. Estimated cost 
£278,000. 

Padiham, Lancs.—Fourteen houses, six bun- 
galows for U.D.C.—Gregory Housing, Ltd., 
21 Farncombe Road, Worthing. 

Pickering, Yorks.—Twenty-two houses for 
U.D.C.—Gregory Housing, Ltd., 21 Farn- 
combe Road, Worthing. 

Plymouth, Devon. — Eighty-four flats at Ker 
Street for City Council — Staverton 
Contractors, Ltd., Totnes, £168,068 (recom- 
mended, subject to Ministry approval). 

Portsmouth, — Following for City Council: 
Fifty houses and 44 garages at Clacton 
Halstead Roads, Wymering—H. E. Collins, 
Ltd., Eastern Road, Farlington, Portsmouth, 
£128,919 (recommended); Portsmouth, Gos- 
port and District Builders’ Guild, Ltd., 
£130,222; John Hunt, Ltd., £130,230; J. C. 
Nicholls, Ltd., £142,200; lones and Son 
(Portsmouth), Ltd., £148,950. 

Twelve one-bedroom flats at Lake Road 
Hienry Jones and Son (Portsmouth), Ltd., 35 
Aldwell Street, Portsmouth, £28,023 (recom- 
mended); Portsmouth, Gosport and District 
Builders’ Guild. Ltd., £29,239; lohn Lay 
and Co., Ltd., £30,120. 

Two houses at Eagles Cottages, Cottage 
View and nine flats at St. Mary’s/Adames 
Road—-V. H. Dve, Highbury Grove, Cosham, 
Portsmouth, £3,040 and £17,907, respec- 
tively; nine flats at St. Mary’s/Shearer 
Roads---]. C. Nicholls, Ltd., Fitzherbert 
Road, Farlington, Portsmouth, £17,189 
(recommended). 

Rochford, Essex.—-Ten bungalows and ancil- 
lary works at Windermere Avenue and 
Grasmere Avenue, Hullbridge. for R.D.C. 
}. F. E. Nutt, engineer and = surveyor 
Hodgson (Wickford), Ltd., Torauay Drive, 
Leigh-on-Sea, Essex, £16,798. Work com- 
menced . 

Rushden, Northants.— Twenty-two dwellings 
and 18 garages at Grafton Road for 
U.D.C. F. and R. Windsor, Ltd.. 28 New- 
ton Road, Rushden, £38,785 (subject to 
Ministry approval), 
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Salisbury, Wilts.— One block of 20 maison- 
nettes in a four-storey block of crosswall 
construction, with artificial stone cladding 
to front and rear elevations and flat 
asphalted roof, together with outbuildings, 
pavings, retaining walls, drainage, etc.. at 
Bishopdown estate for City Council—John 
Prichard, Ltd., 42-44 Salt Lane, Salisbury, 
£46,731. Work commencing June |. 

Silsden, Yorks.—Twelve flats, 10 houses for 
U.D.C.—Gregory Housing, Ltd., 21 Farn- 
combe Road, Worthing. 

Southwold, Suffolk.—One block of six flats at 
Hotson Road for B.C.—W. Denny and Son, 
Ltd., 75 High Street, Southwold, £11,135. 

Stockport, Ches.—Erection of a police section 
house at Brinnington for B.C.—J. Smith 
(Romiley), Stockport, £2,234 (recommended). 

Stretford, Lancs.—Following for B.C.: 30 one- 
bedroom flats, four one-bedroom bunga- 
lows, eight two-bedroom flats, a warden’s 
two-bedroom flat, and communal facilities 
for aged folks at Lostock Court and 
three blocks of one-bedroom flats in two- 
storeys at Winchester Road—Rowlinson 
Constructions, Ltd., Ann Street South, 
Reddish, Stockport, £83,241 and £21,315, 
respectively; 22 semi-detached houses at 
Nansen Close—L. Karundansky, Man- 
chester, £45,838 (recommended). 


Surbiton, Surrey.—Provision of a caretaker’s 
house at Hook Lovelace County Primary 
and at Tolworth County Secondary Schools, 
for Co. E.C.—John Hall Scott, Ltd. 64 
Woodfield Lane, Ashtead, £2,835 and 
£2,914, respectively (recommended). 

Wallsend, Northumb. — Eighteen houses and 
three garages, together with road works, 
on the Low Willington Farm estate for 
B.C—J. H. Jones, Ltd., Archer Street, 
Willington Quay, Wallsend, £33,604 (nego- 
tiated tender). 

Wellingborough, Northants.—One block of 
three and one pair of bungalows, together 
with incidental works, at Isham (contract 
254) for R.D.C. C. L. Hanwell, surveyor— 
R. Bridgman and Co., Wollaston. Welling- 
brough, £5,401 (accepted, subject to Minis- 
try approval); H. A. Garrod, Ltd., £6,025; 
Wellingborough Co-operative Society, Ltd., 
£6,369; G. F. Booker, £7,975. Work com- 
mencing May. 

Wellington, Salop.—One hundred and forty- 
eight dwellings at Oakengates Road, Don- 
nington and 116 at Hadley Vallnes, Hadley. 
for R.D.C. J. Hickman and Son, archi- 
tects, Market Street—Lewis Bros. (Wednes- 
field), Ltd., Lichfield Road, Wednesfield. 
227,675 and £180,839, respectively. 

Wing, Bucks.--One pair two-bedroom  bun- 
galows; one block of four single-bedroom 
bungalows; together with drainage and 
site works for R.D.C. H. A. Rolls, archi- 
tect-—]. Howard 30-Chiltern Avenue, Edles- 
borough, Dunstable Beds., £9,613 (accepted, 
subject to Ministry approval); Fleet and 
Roberts, Ltd., £10,631; Pollington (Iving- 
hoe), Ltd., £10,123; A. G. Robinson, 
£10,233. 


MATERIALS AND SUPPLIES 


Hastings, Sussex.—Supply of approximately 
224 tons of mild steel reinforcing bars for 
the extension of filtration plant at Brede 
waterworks for B.C.—Helical Bar and 
Engineering Co., Ltd., 82 Victoria Street, 
London, S.W.1, £1,149 (recommended). 

Luton, Beds.—Supply of metal windows, 
etc., for the new Central Library for B.C. 
James Gibbons, Ltd., 3 Melton Street, 
London, N.W.1, £8,346. 

Nottingham.—Supply of the following for City 
Council: Five hundred w.c. basins—Frost 
and Murkett, Ltd., 4 Queen’s Bridge Road, 
Nottingham, £781; five Agba logs sawn 
through and through at lin. square edge at 
widths approximately l6in. up to 22in.— 
Southerns, Ltd., The Crescent, Queensbury 
Road, Kettering, £1,200; 1,150 gallons of 
synthetic enamel paint, coloured green, and 
800 gallons of undercoat—Fenner and Alder, 
Ltd., Fenal House, Millwall, London, E.14, 
£2,003; 150,000 2%in. common bricks— 
Cafferata and Co., Ltd., Gypsum Works, 
Hawton, Newark, £1,353 (recommended). 

Plymouth, Devon. — Supply of 1,500 tons of 
refined Trinidad Lake Asphalt for City 
Council—Limmer and Trinidad Lake Asphalt 
Co., Ltd., Pomphlett Quay, Plymstock, 
£28,125 (recommended). 

Salford, Lancs. — Supply of (a) 3,000 and (b) 
3,000 galvanised dustbins and_ covers 
during the period ending March 31, 1962, 
for City Council—(a) S. Simms and Sons, 
Ltd.. New Whittington, Chesterfield, Derby, 
£5,019, and (b) Brettell and Shaw, Ltd., 
Quarry Bank, Brierley Hill, Staffs., £5,172 
(recommended). 

Southport, Lanes. 





Supply of timber for the 
re-decking at Pier Head for B.C.—-Mal- 
linson and Eckersley, Ltd., Manchester- 
approximatey 1,383 cu, ft, pitch pine at 
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19s. per cu. ft.; David Roberts, Son and 
Co., Ltd., Bootlhe—approximately 1,047 


cu. ft. jarrah at 29s. 6d. per cu. ft.—ap- 
proximately 561 cu. ft. jarrah at 22s. 6d. 
per cu. ft. Approximate total cost £3,489. 
Stockport, Ches.— Supply of B.S.S. dustbins 
and lids for B.C.— Railway and General 
Stores Contractors (1953), Ltd., 675 Salis- 
bury House, London, E.C.2, 33s. 2d. each. 


PLANT AND MECHANICAL TRANSPORT 


Barry, Glam.—Supply of one Massey Ferguson 
F.E.35 semi-industrial diesel-engined tractor 
complete with hydraulics, automatic hitch, 
pulley and waterproof cover, for B.C.— 
J. E. Howard, Ltd., Industrial Division, 
Cory’s Buildings, 57 Bute Street, Cardiff, 
£682 (recommended). 

Colne, Lancs.—Supply of one refuse collec- 
tion vehicle and one street orderley truck 
for B.C.—Shelvoke and Drewry, Ltd., Letch- 
worth, Herts., and Bristows Machinery, Ltd., 
Montague Road, London, N.18, respectively 
(recommended). y 

Edmonton, Middx.—Supply of following for 
B.C.: Two Chelsea-type side-loading 
freighters of 13 cu. yd. capacity—Shelvoke 
and Drewry, Ltd., Letchworth, Herts., 
£1,913 each (less an allowance of £25 
each for the freighters to be replaced); two 
j-ton lorries and one Karrier Bantam 
Rootes, Ltd., Devonshire House, Picca- 
dilly, London, W.1, £3,490 (recommended). 

Enfield, Middx.—Supply of a_ Bedford 5-ton 
lorry fitted with H.I.A.B. 2-ton hydraulic 
lorry loader and a hydraulic shovel for 
B.C.—Arlington Motor Co., Ltd., 25 Vaux- 
hall Bridge Road, London, S.W.1, £2,047, 


and F. E. Weatherill, Ltd., Tewin Road, 
Welwyn Garden City, Herts., £1,958 
(less allowance of £85 for old shovel), 


respectively (recommended). | ' 
Hereford. — Supply of following for City 
Council: Two Dennis Paxit refuse freighters, 
18-24 cu. yd. capacity, diesel driven—Dennis 
Bros., Ltd., Guildford, £3,115 each; one 
rotary type compressor — Consolidated 
Pneumatic Tool Co., Ltd., 57 Colmore Row, 
Birmingham, 3, £1,192 (recommended). 
London.—Supply of the following for M.W.B.: 
Six Commer 6-ton tipping lorries, four 
Commer 5-ton trucks, two Karrier Game- 
cock lorries, two Commer 6-ton trucks, 
Karrier Gamecock van, two Commer lL5cwt. 
vans, and a Karrier Bantam double-cab 
lorry—Ray Powell, Ltd., 113 Fairlop Road, 
London, E.11, £23,547, ; 
Portsmouth. — Supply of following for City 
Council: One Lewin mechanical orderley 
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sweeper—-Lewin Road Sweepers, Ltd., West 
Bromwich, £3,255; three Gibson Pendulum 
refuse collection vehicles, body capacity 
18/27 cu, yd., mounted on 7-ton chassis- 
Wadhams, Ltd., Portsmouth, £2,759 each; 
one l5cewt. van-—E. J]. Hinxman and Son, 
Ltd., Fareham, £457 each, less part exchange 
allowance for old vehicle, £30; six Sewt. 
vans-—-Wessex Motors, Ltd., Salisbury, £353 
each, less part exchange allowance for four 
old vehicles, £187 (recommended). 

Salford, Lancs.—Supply of one B.M.C. 3-ton 
normal control lorry chassis and cab with 
tipper gear and body, and one B.M.C.. 
L.D. 30cwt. forward control diesel van 
tor City Council—Colmore Depot, Ltd., 
200 Deansgate, Manchester, 3, £1,028, and 
Culver’s Car Mart, Ltd., Moseley Road, 
Manchester, 14, £806, respectively (recom- 
mended). 

Southport, Lancs.— Supply of a mechanical 
suction sweeper for B.C.—Johnston Bros., 
Ltd., Dorking, Surrey, £3,450. 


Swindon, Wilts. — Supply of an Austin 2-ton 
tipping lorry for B.C. —Steel’s (Swindon), 
Ltd., Drove Road, Swindon, £725, including 
allowance for old vehicle (recommended). 


PLAYING FIELDS, PARKS, ETC. 


Bacup, Lanes.—Development of playing fields 

at St. Mary’s R.C. School for the Co. E.C. 

Greenfields Nurseries, Ltd., Bedells Lane, 
Wilmslow, Ches., £3,123. 

Camberley, Surrey.—Layout of playing fields 
at Barossa County Secondary School for 
Co. E.C.—Kinman (Contractors), Ltd., 4 
The Broadway, London, W.6, £7,410 
(recommended). 

Dewsbury, Yorks.—Laying out part of the site 
of the proposed primary school in Church 
Lane, Dewsbury Moor, for playing field 
purposes for B.C.—Direct Labour, £1,900 
(recommended). 


Rochdale, Lancs.—Reconstruction of playing 


fields at the Grammar School for Boys 
and Kirkholt junior and High Birch 
special schools for B.C. —- Fenton, Duddey 
and Co., Ltd., Stockport, £5,138 (recom- 
mended). 
RAILWAY ENGINEERING 

British Railways. — Following contracts 
placed: 

Eastern Region: 

Construction of two-storey building 

for technical departments on _ south 
side of Salisbury Avenue, Barking— 


Herbert Richardson and Son, Ltd., Herbert 
House, Slade Green, Erith, Kent. 


April 20 196] 


Supply of steelwork for the reconstrye. 
tion of  superstructures of underline | 
bridges 52, 65 and 69 between Warsop 
(Goods) and Boughton (Goods)—United 
Steel Structural Co., Ltd., Frodingham 
Works, Scunthorpe, Lincs. 

Construction of reinforced — concrete 
invert at bridge 98 between Chesterfielj 
and Whittington— Thomas Fletcher anq | 
Co., Ltd., Forest Road, Mansfield Notts, 

Removal of bridge | between Stairfoo 
North Junction and Grimesthorpe Colliery 

1? nee Bros., Ltd., Dun Street, Shej. 
field, 3. 


Supply of two 50-kKVA_ mobile diese] 
alternator sets—Petbow, Ltd., Sandwich. | 
Kent. 

Provision of carriage cleaners’ ap. 
commodation at Yarmouth Vauxhall 
station—R. G. Carter, Ltd., Drayton, 


Norwich. 

Extension of up platform, construction 
of curtain wall, demolition of redundant 
structures and ancillary works at Stepney 
East station—W. and C. French, Ltd. 
Buckhurst Hill, Essex. 

Demolition of warehouse, alterations to 
existing accommodation to provide an 
office and construction of sack store at 
Gainsborough Central station—The Demo. 
lition and Construction Co., Ltd., 3 §¢ 
James's Square, London, S.W.1. 

London Midland: 

1961 tarspraying and roads repair pro. 
gramme in the Lancaster and Blackbur 
districts—Northern Taroads, Ltd., Kendal, 

Repairs to roofs of fruit shed and paper 
shed at Curzon Street Goods Depot, Bir. 
mingham—J. Rata and Co., Ltd., Willesden, 
London, N.W.2. 

1961 tarspraying and roads repair pro- 
gramme in the Walsall and London districts 
—Taroads, Ltd., Old Bailey, London, E.C4, 

Heating, cold water and ventilation at 
diesel servicing shed in new marshalling 
yard, Carlisle—Rowells (1924), Ltd., New- 
castle upon Tyne. 

Platform resurfacing at Mossley Hill, 
Allerton and Ditton Junction stations— 
Trinidad Lake Asphalt Co. (North Western), 
Ltd., Liverpool. 

Improvements to booking offices and plat- 
form buildings at Willesden New Line 
station—Ratcliffe and Ratcliffe, Ltd., Lon- 
don, W.8. 

1961 tarspraying and roads repair pro- 
gramme in the Derby North district— 
Constable, Hart and Co., Ltd., Richmond, 
Surrey. 













Also 


ROAD ROLLERS 
CONCRETE MIXERS 
DUMPERS 

SMALL TRENCHERS 
POWER GRADERS 
DINKUM DIGGERS 
CRAWLER SHOVELS 
VIBRATORY ROLLERS 
PUMPS, ETC. 


Please send your enquiries to: 


Head Office and Plant Depot : 
SANDY LANE, LITTLEMORE, 


Branch Office and Plant Depot: 
WINNERSH, WOKINGHAM, 





COMPRESSORS 


Portable & Truck-mounted | 


OXFORD 


BERKS. 
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PE yeas 








JOHN ALLEN & FORD 


tp Gath Sea a 
WOKINGHAM 2175 


1961] 


April 20 1961 
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ode ROADS, BRIDGES AND SITE WORKS East Suffolk.—London-Great Yarmouth trunk Ilkley, Yorks.—Following for U.D.C.: Making- 
ae Ballyclare, Antrim.—Widening of six-mile river road (A.12), Stratford _ St. Mary Hill: up of | Curly Hill, in three sections, 
Unites bridge, main street, for U.D.C.—F, B. M’Kee Construction of dual carriageways from the comprising re-laying approximately 1,950 lin. 
linghas and Co., Ltd., 9 Shore Road, Belfast, £8,210. junction of B.1029 (Dedham Road) to a yd. of stone kerb and channel, provision of 
Work is expected to start in May. point just south of Leather Jacket Barn, a approximately 7,380 super. yd. of coated 
soil Belfast. Following for City Council: Con- length of approximately 870yd., for C.C. macadam carriageway surfacing, provision 
storia struction of roads, sewers and ancillary I: B. Lund, county eae Tilbury of approximately 2,220 super. yd. of coated 
Sterfield 5 ks at New Barnsley estate extension— Construction Co., Ltd., Ruscombe Works, macadam footway surfacing, with incidental 
er and wos Pcemnctale ong Plant es tn Ltd Iwyford, Reading. Work just commenced. works — Ibmac, Ltd., Dockfield Road, 
Notts, CR olk Dunmurry, Co. Antrim, £51.372. Eccles, Lanes.—Following for B.C.: Construc- * Shipley, £2,321, £6,700 and £3,438, 
Critton “Site "investigation work comprising the — ¢ i i road between Roberts Street ee f West V Road and W 
Olliery ce rt holes. each < ca and ilip Street—G. and J. Seddon, Ltd., Making-up 0 est View Koad an est 
t, She. ge Rell ep gg Sm ae Little Hulton, Walkden, Manchester, £1,560 View Avenue, Burley-in-Wharfedale—James 
a Oe ae oe Nene : (negotiated tender). W. Tait, Ltd., Moorside Road, Bradford, 
diese! strata and recording of strata, etc., at Mount Corlane dresiian 00 Warksus diitelet send £3,114 

Vernon extension, Shore Road—A. J. Clancy, ; on S an . ecade y ' 
ndwich, 7 : a 95 —N. E. Box and Co., Ltd., Hartington King’s Lynn, Norfolk.— Private street works 

Ltd., - ae ee as 15, 586,725. Road, Broadheath, Altrincham, 6d. per in Estuary Road, for B.C_—F. W. Shanks, 
rs’ ac. Burton | 3 - oa Ss. UD + aly = sree _ super. yd. (recommended). Ltd., Park Road, Hunstanton, £13,438 
‘auxhall works at Rege fe or wate 1 400 M8 ~— Enfield, Middx.—Private street works at (a) (recammended). F 
)rayton, the ——. ° ee ae & Sq. Crews Hill estate, (b) Stainton Road and Leyton, Essex.—Reconstruction of High 

eo eee fost went Rae: Winnington Road for BC—(a) Carriage, Road. between Sedgwick Road and Huxley 
truction ages, Cralee Oe a ee ways, Ltd., 91 Fox Lane, London, N.13, oad, for B.C.—George Wimpey an O., 
tundan — ee ee £19,014, and (b) Balls and Partners. 11 The jae er gp ) seg London, W.6 
Stepney street, Br , watimer, £4,299 (acc ; idgway, Cuffley, Herts., £1,283 and £3,650, recommended, extension of contract). 
; Ltd Hr eee encince, 64508. Crawley, Ltd., respectively (recommended). Lurgan, Armagh.—Road maintenance works, 
Camelford, Corn.—— Construction of roads, Failsworth, Lanes.— Making-up of Albion 1961-62 = ees G. Srengutan, Ballin- 
ions to ra aE asia ve Street for U.D.C., comprising approximately teggart, Portadown, £4,053. i 
de in footpaths, gullies and incidental works at 1,400 so. yd. of Sin. and 6in reinforced Luton, Beds.—Following for B.C.: Minor 
tore at Camelford for R.D.C.-Sidney Jewell, Ltd., Cuaetehs cantante cad Gt on a on roadworks during 1961-62—G. Humphries 

Slades Bridge, Wadebridge, £1,934. Work -oncrete Carrlageway and 300 sq. yd. oO nt ; ro ‘ 

0- : inten : ootways, together with incidental works. . "7 ae ee oe E 
Dem ee, footways, t her } j i k ae Co., (Contractors), Ltd., Luton, G. R 
3S Cardiff. — Supply, laying and rolling of Fi ve 8 vk ee name ane peony a Firbank “Se Sita, 

ak. ‘iaketae ” gallate . eral , 28 Maureen Avenue, Manchester sutton, and ©. SHvenK anc som, ” 
asphalt, including reinstatement works 4.872 aureen siventic, 2 , Dallow Road. Luton: temoucrary manrore- 

during 1961-62, for City Council—Western £4,872. Work commencing April/May. acaba Seid Wee tT . 
ir pro- Trinidad Lake Asphalt Co., Ltd., Asphalt Hastings, Sussex.—Construction of footpaths, oes oo are pte “on Pn — 
ckburn House, St. Mary Street, Cardiff (recom- garage a TD and ere for 73 dwell- Herts.. £6 736, nr eh gre 7 
Kendal. mended). ings an 2 garages in the Broomgrove ' 7 : ; el = 
| po Chelmsford, Essex.—Completion of footpaths redevelopment area for 8B.C.—Direct ee See —— Soppiy. and laying 
t, Bir. at Meadgate estate for B.C.—Rucobon, Ltd.. Labour recommended), subject to Ministry jelive P + “f noe pene a an 
lesden, Northwood, Middx., £9,691 (recommended). approval). Estimated cost £2,500. City “Council—Limmer and "Trinidad ‘Lake 
| Coventry.—Construction of in-situ reinforced Haverhill, Suffolk. —- Extension of the estate Asphalt Co., Ltd., 47 Blackett Street, New- 
ir pro- concrete of pedestrian subway, with road to link Bumpstead Road with Duddery castle upon Tyne, 1, £33,294 (recom- 
istricts approach ramps and steps, crossing Coventry Hill for U.D.C.—G. Wimpey and Co., Ltd., mended). 7 
E.C4 by-pass trunk road for City Council- Hammersmith Grove, London, W.6, £29,000. Norwich.—Widening of a length of Cow Hill 
ion at Galliford and Sons, Ltd., Wolvey, Hinckley, Horsforth, Yorks.— Resurfacing with cold and construction of a flagged footway and 
halling Leics. Estimated cost £19,000. : asphalt approximately 7,000 sq. yd. of footway crossings to the garages and hard- 

New- gen —_ a coors ~ — concrete Carriageways on the Drury housing standings on the south side of Friends Road 

Making-up of St. Michael’s Mount from the estate for U.D.C_—J. Marsden, engineer and for City Council—Direct Labour (recom- 
— Hill, poem pena a. soon a ae . nae “— Ltd., mended). Seen cost £1,000 and £1,100, 
ions— ebe ate—James Dunc < oO. Stockton-on-Tees, £1,385. respectively. 
stern), (Contractors), Ltd... Tingley, £3,139; re- Huddersfield, Yorks. — Making-up of_ the Nottingham.—Widening of the bridge carrying 

construction (excluding the final surfacing) following streets for B.C.: Boothroyd Drive Western Boulevard over the railway for City 

d plat- of the concrete section of Wakefield Road (part), Crosland Moor; Battye Avenue, Council—T. Fletcher and Co., Ltd., Forest 
Line between Bywell Road and the borough Crosland Moor; Rudding Street, Crosland Road, Mansfield, £13,236 (recommended). 

, Lon boundary—McLauchlan (Knottingley), Ltd., Moor. A. L. Percy, borough engineer and Peterlee, Dur.—Extension to Howletch Lane 

Hill Top, Knottingley, £21,931 (recom- surveyor—General Contractors (Leeds), Ltd., to Burnhope Way (300yd. of 22ft. carriage- 
r pro- mended). > Rufford Avenue, Yeadon, near Leeds. way with sewers, etc.) for Peterlee Develop- 
trict— 
mond, 


The best laid 
schemes 
generally include 


‘ROCK’ CONCRETE 
SPUN PIPES 


Modern drainage ‘schemes call for 
pipes of strength and durability—pipes 
that will ensure a lasting, reliable and 
trouble-free service. “Rock” Concrete 
Flexible Jointed Spun Pipes will meet 
the need in every respect. Full details 
and technical information will gladly 
be supplied on request. 


io BAST 


& CO. LTD. 





Peegnares gic 2 


Tel: Westbourne 61226-7-8 


BOURNE VALLEY POTTERY, PARKSTONE, POOLE, DORSET 
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ment Corporation. R. G. S. Roberis, chief 
engineer—Tarmac Civic Engineering, Ltd., 
Bowesfield Lane, Stockton-on-Tees. 

Reigate, Surrey. Improvement by super- 
elevation of the London-Brighion trunk 
road, A.23, at Merstham, approximately 730 
tons dense tarmacadam and attendant kerb 
and pathworks for B.C. G. G. Sander- 
son, borough engineer and surveyor—G. S. 
Faulkner and Sons, Ltd., Albert Road 
North, Reigate. Work commenced. 

Rochford, Essex.—— Construction of a close 
road off Grasmere Avenue, contract 291, 
for R.D.C.—Appleton and Son, 253 Elms- 
leigh Drive, Leigh-on-Sea, Essex, £3,457 
(subject to Ministry approval). 

Rugby, War. Site works for 90 additional 
lock-up garages at the Overslade, Newbold 
Glebe, Abbots Farm and Parkfield Road 
estates for B.C.—G. R. Yeomans, Ltd., 
Coventry, £7,400 (recommended). 

Scunthorpe, Lincs. Construction of Ashby 
High Street car park for B.C.—J. E. 
Churchill, Ltd., Poplar Farm, Boittesford, 
Scunthorpe, £3,874 (recommended). 

Skipton, Yorks.—Tarspraying certain dele- 
gated county roads in the rural district by 
bulk pressure tanker for R.D.C. T. Yeadon, 
surveyor—N. E. Box and Co., Ltd., Hart- 
ington Road, Broadheath, Altrincham, 
2.75d. per super. yd. 

Southport, Lancs.—Surfacing, in hot-rolled 
asphalt, of Nevill Street (from Bath Street 
to the Promenade) and the North 
Promenade (from South of Leyland Road to 
Lathom Road) for B.C.—Trinidad Lake 
Asphalt Co. (North Western), Ltd., India 


Buildings, Water Street, Liverpool, 2. 
£4,331. the aie 
Stepney.—Provision of cylindrical foundations, 


consisting of 11 cylindrical piles, to a depih 
of about 40ft., for three-storey block and 
loading bay at Hanbury Street for Truman’s 
Brewery Co., Ltd.—Economic Foundations, 
Ltd., Victoria Street, London, S.W.1. 

Swindon, Wilts. Construction of the firs 
section of completion works at stage VI of 
Park South Neighbourhood, provision of 
additional parking space and an entrance 
from Corporation Street at the bus depot, 
and final completion works at stage III of 
the Lawn Neighbourhood for B.C.—Direci 
Labour (recommended, subject to Ministry 
approval). Estimated cost £12,155, £1,900 
and £8,290, respectively. 

Torquay, Devon. Provision and mechanical 
laying of hot rolled asphalt on various 


Wakefield, Yorks. 


Weymouth, 


Willenhall, 


Wing, 


Worcester. 


Aberdeen. 
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roads involving approximately 28,000 
sq. yd. of surfacing for B.C.—Exeter 
Asphalte and Tarpaving Co., Ltd., Exhibi- 
tion Way, Pinhoe Trading Estate, Exeter, 


£20,997. Work commenced. 

Construction of roads and 
sewers, Huntsman Fold, Flanshaw Lane 
housing scheme, for City Council. J. 
Sedgwick, City engineer and _ surveyor- 
T. Waddington and Son, Heath Works, 
Doncaster Road, Wakefield, £2,290 (recom- 
mended). 

Dorset. Following for B.C.: 
Making-up of Marlborough Avenue and 
Broughton Crescent—Littlesea Estates Co., 
Ltd., Lanehouse Rocks Road, Weymouth, 
£2,515 and £2,225, respectively; trial bor- 
ings for proposed car park at Devonshire 
Buildings—Terresearch, Ltd., Ruislip Road, 
Greenford, Middx., £847 (recommended). 
Staffs.— Site preparation at 
Bentley Lane Cemetery, stage I, for 
U.D.C., comprising site levelling, drainage, 
construction of roads and footpaths, fenc- 


ing and seeding. The area of the site is 
6: acres—O. J. W. Johnson and Sons, 
Walsall, £13.72 (accepted); L.H. Plant 


(Handsworth), Ltd.. £15,358; Dyggor Con- 
tractors. Ltd., £17,903; R. J. Russell, 
Ltd., £18,786; Maxwell M. Hart (Glasgow), 
Ltd., £22,299. 

Bucks.—- Construction of approxi- 
mately 1,900 sq. yd. of tarmacadam carri- 
ageway, 1,000 sq. yd. of tarpaved foot- 
paths, 230yd. run of surface water drains 
and 350yd. run of sewer drains at Little- 
worth for R.D.C. H. A. Rolls, architect 
F. and R. Cawley, Ltd., 62 Wingate Road, 
Luton, Beds., £8,336 (accepted, subject to 
Ministry approval); Bridgwater __ Bros., 
Ltd.. £9,328: Roads Reconstruction (Con- 
tracting), Ltd.. £10,477; Davis Watson 
and Elliotts. Ltd., £1,,083. 

Improvement of Tolladine Road 
from the junction with Windermere Drive 
to the junction with Shap Drive for City 
Council—M. Walsh and Sons, 43 Hornyold 
Road, Malvern, £11,718 (recommended). 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 

Construction of a main out- 
fall sewer at Hazelhead for City Council, 
including approximately 5l4yd. of 30in. 
diameter reinforced concrete pipes 
J. McAdam and Sons, Ltd.. Mugiemoss 
Road, Woodside, Aberdeen, £17,119. 
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Bury, Lanes.—Supply of 140 lin. ft. of 27in 
internal diameter steel pipe for Parr Brook 
sewer for B.C. R. H. Ogden, borough 
engineer—Stewarts and Lloyds, Ltd., 4] 
Oswald Street, Glasgow, C.1. Work com- 
mencing July. 

Chester-le-Street.—New Lambton (Floaters 
Mill) sewerage scheme for R.D.C. D, Bal- 
four and Sons, consulting engineers, 145 
Pilgrim Street, Newcastle upon Tyne— 
Gustavus Bailey, Ltd., The Drive, Gosforth 
Northumb. ; 

Cookham, Berks.—Supply, erection and test- 
ing of plant for sewage pumping station 8 
in connection with the sewage disposal 
scheme for Bray for R.D.C. Howard 
Humphreys and Sons, consulting engineers, 
8 Francis Street, London. S.W.1—Pulso- 
meter Engineering Co., Ltd., 39 Victoria 
Street, London, S.W.1, £1,846. 

Forehoe and Henstead, Norfolk. — Following 
for RDC. W. A. Jones, engineer and 
surveyor — Newton Flotman housing site 
sewage disposal, comprising the construc- 
tion of a new settlement tank, filter bed 
and humus tank—A. R. King, Saxlingham 
Thorpe, Norwich, £1,965 (accepted); F, P, 
Cann (Builders), Ltd., £2,846; E. J, 
Edwards (Norwich), Ltd., £1,980. 

Cory’s Close, Bramerton, sewerage and 
sewage disposal, comprising the laying of 
approximately 800yd. of 6in. glazed stone- 
ware pipe sewer, together with manholes 
and appurtenant works, and the construc- 
tion of a small sewage disposal works— 
Harvey and Son, Surlingham, Norwich, 
£1,951 (accepted); Ellis Bros., £2,289; A. R. 
King, £3,657; E. J. Edwards (Norwich), 
Ltd., £2,710; Harry Pointer (Norwich), 
Led.,.. £4,367. 

Hastings, Sussex.—Construction of sewers to 
serve 73 dwellings in the Broomgrove re- 
development area for B.C.—Direct Labour 
(recommended, subject to Ministry 
approval). Estimated cost £4,500. i 

Lurgan, Armagh.—(Contract 7) Provision of 
6in. diameter S.G.W. sewers together with 
1 sewage disnosal works for 300 persons 
at Timakeel, for R.D.C. Hutchinson 
(Tandragee), Ltd., Armagh Road, Tandragee, 
Co. Armagh, £4,987. 

Malling, Kent.-—-Wouldham sewerage and 
sewage disposal scheme for R.D.C., com- 
prising the laying of 6in. diameter sewers 
with manholes and 4in. spun-iron rising 
mains; the alterations to, and connection 
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of, private house drainage, the construction —F. R. Hipperson and Son, Ltd., Ministry of Works.—Contracts placed for 
of two sewage pumping stations, and a sew- Dagenham, Essex; Ballykelly, Limavady, week ended April 1: 

age disposal works—Benstead_ Contractors, Co., Londonderry, Northern Ireland— Aberdeenshire: Froghall Terrace, Aberdeen 
Ltd.. Coombe, Maidstone, £65,947. J. Kennedy and Co. (Contractors), Ltd., demolition of existing buildings and 

Northampton.—Construction of 2,375yd. of Coleraine, Northern Ireland; Halton, erection of a telephone engineering centre 
15in.-33in. diameter concrete pipe sewers, Bucks]. M. Hill and Sons, Ltd., W. J. Brown (Aberdeen), Ltd., build- 
together with brick = and ancillary Wembley, Middx., and Jesse Mead, Ltd., ing contractors, 43 Jute Street, Aberdeen. 
works for B.C. T. Taylor, borough engi Chesham, Bucks.; London (Heath Row Cheshire: Post Office, Green Street. 
neer and surveyor eae and Dowd, Airport)—Sir Lindsay Parkinson and Co., Knutsford — erection of a new automatic 
Butlin Street, Birmingham, £40,166. Work Ltd., London, S.E.1; | Pembrokeshire— _ telephone exchange—L. Brown and Son, 
commencing June. George Argent and Co., Ltd., South Ltd., builders, Wilmslow; Post Office, Rake 

Norwich. Laying surface water sewers in Road, Pembroke; Buchan, Aberdeens- Lane, New ig xtension 
Connaught Road (Maud Street to Dereham Donald C. Stewart, Bridge of Don, to automatic telephone exchange—John 
Road), Maud Street and Swansea Road for Aberdeen; Finningley, Yorks.—Charles R. McGeoch and Sons, Ltd., Arbour Lane, 
City Council.— Direct Labour (recom- Price, Doncaster; Brampton Park, Hunts.— Kirkby Industrial Estate, Kirkby, Liver- 
mended). Estimated cost £4,160, £1,550 and A. J. G. Potter and Sons, Ltd., Welling- pool, Lancs. 
£5,280, respectively. borough; Medmenham, Bucks. — Janes Devon: Head Post Office, Torquay— 

Rochdale, Lancs.—Construction of sewers in (Builders), Ltd., Slough, Bucks.; Honing- modernisation — Thos. Vanstone and Sons, 
land at Redfern near Moss Row and at ton, Suffolk—Fitzpatrick and Son (Con- Ltd., 240 Union Street, Torquay. 
the rear of Belfield Mill Lane for B.C. tractors), Ltd., London, E.3; Akrotiri, Dorset: Post Office, Engineering Depot, 
J. McCormick (Rochdale), Ltd., Rochdale, Cyprus — Taylor Woodrow (Overseas), Sterte Avenue, Poole—alterations and ad- 
£1,102 (recommended). Ltd., London, W.5. ditions—Jenkins and Sons, Ltd., 45 Holden- 

Scunthorpe, Lines. — Surface water drainage Artificers’ work: Kirknewton, Midlothian, hurst Road, Bournemouth, Hants. 
scheme for Ferry Road for B.C.—W. Sloyan, Scotland—Brown Fraser and Co., Ltd., Fifeshire: Canmore Street, Dunfermline 
8 Priory Crescent, Scunthorpe, £869 Shawlands, Glasgow, S.1. -—-demolition of existing buildings and 
(recommended). , ; High pressure hot water _ heating erection of a telephone exchange — Alex 

Southport, Lanes.—Construction of a pre- services: Scampton, Lincs.—The Norris Fraser, Ltd., Millie Street, Kirkcaldy. 
cast concrete ejector chamber for the ex- Warming Co., Ltd., London, W.C.1; Lancashire: Post Office, Walney Island— 
tension to Moss Lane sewer for B.C. Leuchars, Fifes.—G. N. Haden and Sons, erection of telephone exchange — John 
Norwest Construction Co., Ltd., Litherland. Ltd., Glasgow, C.2. Leck and Son _ (Barrow), Ltd.,  Iron- 
£2,300 (recommended). Electrical Installations: Air Ministry, works Road,  Barrow-in-Furness; Post 

Stockport, Ches.—Reconstruction of surface Directorate-General of Works,  Head- Office, North Limekiln Lane, Liver- 
water sewer in Diamond Street and Regent quarters, 7 Works Area, The Grove, Fal- pool — alterations and _ extensions’ to 
Road for B.C.—Burke and Roberis, Ltd., mouth Avenue, Newmarket, Suffolk automatic telephone exchange — Woftth- 
Bank Street, Stockport, £4,189. } London Electricity Board, London, S.W.3. ingtons (Contracts), Ltd., 81 Shaw Street, 

Worcester. Construction of a flood relief Internal wiring work: Headquarters, 1 Liverpool; Droylsden, near Manchester— 
sewer in the Dines Green area and provision Works Area, St. Vincents, Grantham, erection of a telephone exchange—Moston 
of pumping equipment for the proposed Lincs.—Williams Bros. (Electrical), Ltd., Brick and Building Co., Ltd., Kenyon Lane, 
sewage pumping station at Warndon estate Wolverhampton; Headquarters, 2 Works Moston, Manchester, 10. 
for City Council—M. Walsh and Sons, 43 Area, Angusfield House, Queens Road, London: Cleland House, Page Street, 
Hornyold Road, Malvern, £9,518, and Aberdeen --Claud Hamilton (Aberdeen), S.W.1—-adaptations—Walker Clinging and 
Sigmund Pumps, Ltd., 106 Terminal House, Electrical Ltd., Aberdeen; Headquarters, Co., 16 Perry Hill, Catford, S.E.6; 13-16 
52 Grosvenor Gardens, London, S.W.1I, 8 Works Area, block D, Brooklands and 23-27 Brooke Street, E.C.1—internal 
£2,620, respectively (recommended). Avenue, Cambridge—London _ Electricity office decorations — South London Deco- 

r : a ti Board, London, S.W.3; Headquarters, 9 rators, Ltd., 9 Streatham High Road, 
STREET LIGHTING Works Area, Carrick House, Lypiatt Road, S.W.16. 

Norwich. — Conversion of traffic bollards to Cheltenham, Glos.—Duncan Watson (Elec- Midlothian: Plant Pathology Building, 
fluorescent lighting for City Council trical Engineers), Ltd., London, E.C.2; East Craigs, Corstorphine, Edinburgh— 
Johnson, Pearce and Co., Ltd., Norwich, Headquarters, 10 Works Area, Ickenham alterations and extensions—G. and R. 
£956 (recommended). Road, Ruislip, Middx.—Johnson Pearce Cousin, 24 Hill Street, Edinburgh, 2. 

and Co., Ltd., London, N.W.6; Chief Engi- Perthshire: Atholl Road, Pitlochry- 
=—— done neer, London Airport (North), Hounslow, erection of a motor transport workshop— 
ee ae ne . _ > eeaaeet re and Son, 34 Atholl Road, 
TOVERNMENT CON ‘TS London, S.W.1; Headquarters, Norks itlochry 
Sn eee Area, Shelley, Acomb Road, York—Holli- Surrey: Veterinary Research Laboratory, 
ve pheutt ae day (Eastern), Ltd., Ipswich; Headquarters, Weybridge—conversion of director’s resi- 

Air Ministry.-- Contracts to the value of + Works Area, Underclyff House, London dence—R. J. Stroud, Ltd., 59 Liberty Lane, 

£1,000 or over for the two weeks ended Road, Appleton, Warrington, Lancs.— Addlestone. 
April 7: B. French, Ltd., Belfast; Headquarters, 5 Warwickshire: Post Office, Ladywood 
Building work: High Wycombe, Bucks Works Area, Shippon, Abingdon, Berks. Road, Edgbaston, Birmingham—extensions 
Francis Jackson (Contractors), Ltd., Icken- Duncan Watson (Electrical Engineers), to automatic telephone exchange—Jenkins 
ham, Middx.; Halton, Bucks. — Stanley Ltd., London, E.C.2; Headquarters, 6 (Builders), Ltd., 8 George Street, Basall 
Hugh Leach, Ltd., Hayes, Middx.; Works Area, Rose Duryard, Argyll Road, Heath, Birmingham. 
Lyneham, Wilts.; Downing Rudman Exeter, 7 Southern Electricity Board, Yorkshire: Micklegate, Selby — erection 
and Bent, Ltd., Chippenham, Wilts.; Maidenhead, Berks., and South Western of head Post Office—F. Shepherd and 
Benson, Oxon, and Abingdon, Berks Electricity Board, Bristol. Son, Ltd., Blue Bridge Lane, York. 
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“HI-TIP” LIFTING AND 
TIPPING MACHINE 


A UNIT which will lift any kind of 
container weighing up to 10cwt., 
and will tip it so as to empty the con- 
tents into a hopper or truck, has been 
developed by Russell Constructions, 
Ltd., Russell House, Adam _ Street, 
London, W.C.2. 

Known as the Hi-Tip, the unit has a 
minimum height of 4ft. 6in. Vertical 
sections can be added to increase this 
height as required. It is built from Jin. 
mild steel of all-welded construction and 
consists of a base, a top unit and centre 
sections. The base, which for the standard 
machine occupies an area of 3ft. by 
4ft. 6in., houses the electrical equipment, 
control mechanism, main drive and chain 
compensating device. 

The top contains the actuating cam 
guides for the tipping action and the 
centre sections include the appropriate 
lengths of guide rails. The machine is 
powered by an electric motor with a self- 
contained braking unit and the carriage is 
elevated by means of twin Renold lifting 
chains and sprockets. Automatic stop de- 
vices are fitted at loading and tipping posi- 
tions and an overload switch is used to 
protect the motor. 

The start and return operations are 
actuated manually but automatic sequence 
control may be provided, the emptying 
time being controlled by a variable time 
switch. The speed of lift is 30ft. per 
minute and the standard tipping angle is 
30 degrees from the vertical. 





GAS BOARD ORDER 
BREAKER/DRILLS 
Seventy-eight motor-driven breaker 


drills have been ordered from the Cardiff 
branch of Atlas Copco (Great Britain), Ltd., 


Maylands Avenue, Hemel Hempstead, 
Herts., by the Wales Gas Board. The 
drills will be used to assist in the work 


of gas leak detection under roadways. 
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SINGLE-AXLE TRAILER FOR 
TRACTORS 


SINGLE-AXLE semi-trailer for trac- 

tors with fifth-wheel couplings has 
been introduced by Scammell Lorries, Ltd., 
Watford, Herts. Designed for 12-ton 
loads, it is available in 23ft. or 25ft. 
lengths. 

The frame of the unit has side-members 
of 7in. by 3in. rolled steel channel section, 
reinforced in the centre section by 3in. 
steel angle, which also braces the legs of 
the landing gear. Five cross-members, 
three of them tubular, are welded between 
the side-members and there are five out- 
riggers down each side. Transverse soft- 
wood boards, ljin. thick, are laid directly 
on the frame, the edges of the boards 
being supported by _ pressed-steel side 
raves. 

A tubular axle is employed. 
slightly cambered and mounted to the 
frame by semi-elliptic leaf springs. 9.00 
x 20, 12-ply tyres are fitted on eight-stud 
wheels and braking is by a vacyum 
cylinder or an air-pressure unit according 
to order. The brakes are 15}in. by Sin. 
Girling two-leading shoe units, expanded 
mechanically. 

Including a platform body, the weight 
of the 23ft. semi-trailer is 2 tons 2cwt., 
the weight of the 25ft. long model being 
2 tons 34cwt. Overall width is 7ft. 54in.. 
and frame heights are 4ft. jin. laden, and 
4ft. 34in. unladen, Listed among optional 
extras are headboards with heights of 
2ft. 6in., 3ft. 6in., and 4ft. 6in., two-line 
braking, combination of air and vacuum 
braking, two-speed gearbox for the landing 
gear, and a spare-wheel carrier 


which is 


COMPANY FORMED TO MEET 
SPECIALISED DEMANDS 


George E. Gray Ltd., announce the for- 
mation of a new company, George E. Grav 
(Plastics) Ltd., to meet the increasing de- 
mands and the specialised needs of the 
building and furniture industries. 

Sales manager is Mr. R. C. Palmer. 
Mr. Peter W. Taylor is responsible for 
sales promotion to the retail trade. 


TRAILER WILL DOUBLE-UP DUMPER CAPACITY 


HE introduction of a new dump trailer 
for short fast hauls by Land-Rover, 
etc., or to double-up dumper capacity on 
level sites, is announced by Thwaites 


Engineering Co., Ltd., Cubbington, Leam- 
ington Spa. 

The Dump Trailer, which is designed to 
carry 1} cu. yd. of material, is mounted on 


wide track 650 by 16, 8 ply pneumatic 
tyres and is suitable for road and site use. 
Loading height is 48in. with a maximum 
skip capacity of 30 cwt. 

The trailer has box channel steel section 
frame and jin. mild steel plate skip suit- 
ably reinforced at lips. Brakes can be 
supplied as an optional extra. The price 
is £120 delivered ex. stock. 





1} cu. yd. Dump Trailer 
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MULTI-PURPOSE CEILING 
PANEL 


TYVHE Versa-Tile, a new ceiling pane] 

which can be supplied with a number 
of different facing materials and with or 
without filling, has been introduced by the 
Building Products Division of Bowaters 
Sales Co., Ltd., to meet a variety of 
physical and decorative requirements in 
ceiling design. 

The frame, which is common to all 
variations of the panel consists of a Z 
section of pressed steel, with the corners of 
the upper flange omitted to leave a hole 
for fixing. Standard finish is white stove 
enamel. 

Frames are available in two modular 
sizes: 20 inches by 20 inches, weighing 
10} ounces, and 24 inches by 24 inches, 
weighing 12} ounces. There is a } inch 
overlap of flanges when fixed, leaving a 
pronounced recess joint, { inch wide by 1 
inch deep, which gives a distinctive pattern 
to the finished ceiling. Basically there 
are three types of Versa-Tile: thermal/ 
acoustic, thermal and decorative. 


LARGE-SIZE DRAWINGS STORAGE 
CABINET 


Specially designed to store the large- 
size antiquarian drawing ‘in the flat’, 
James Randall and Son Ltd., Paddington, 
have now produced a 44in. high sheet 
metal cabinet holding 30, one-inch shallow 
trays. 

With each tray capable of filing 50 draw- 
ings, these steel trays, with radiused 
handles, slide on non-mechanical runners. 
The base of the trays is swaged to give 
additional strength. The rearmost portion 
is cased-in ‘envelope-pattern’, to protect 
the contents and prevent loss of drawings 
down the back of the cabinet. Finger 
holes have been punched in the base of 
the front corners of each tray, easing the 
handling of drawings. Reference slip 
holders are located on the front of the 
trays. 

The cabinet utilises a floor space of 
55in. by 353in., with a height of 44in. 
Price £146 13s. 7d. ex works. 


PIPELINE FLOW METERS 


A range of full flow water meters de- 
signed for use in any pipeline having a high 
flow rate has been introduced by Parkinson 
Cowan, Ltd., 52 Grosvenor Gardens, Lon- 
don, S.W.1. 

Four sizes of the new meter—known as 
the Type 33—can handle flows of from 
800 to 200,000 Imperial gal./h. and have 
simple two-bolt Victaulic joints for easy 
installation, Each meter is guaranteed to 
measure its recommended flow range with 
a maximum error of not more than +2 per 
cent. The size of meter for a particular 
pipeline is determined by the continuous 
maximum flow rate and not pipe size. 

Type 33 meter operation is based on a 
helical rotor mounted in plastic bearings 
on the meter body axis. The rotor re- 
volves at a speed directly proportional to 
water flow velocity and the rotary motion 
is transmitted to the index via reduction 
gears and a stuffing box. 


PROPANE GAS EXHIBITION, 1961 


Flame guns, radiant heaters, furnaces, 
floodlights and other equipment utilising 
propane gas will be shown at the 1961 
Propane Gas Exhibition, which will be 
held in Akenco House, Elizabeth Street, 
Manchester, 8, from April 24-28. 


The exhibition is being organised by 


Alexander Kenyon and Co., Ltd., dis- 
tributors in the north-west for Shell- 
Mex and B.P. Gases, Ltd. Working 


demonstrations of the latest equipment. 
developed by leading manufacturers, will 
be given. Another section of the exhibi- 
tion will be devoted to Shell-Mex and B.P. 
industrial lubricants and greases. 


no 
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JOHN DEERE-LANZ 
ENGLAND 


BOW IN 


VHE John Deere-Lanz 1010 Crawler 
T Loader, described in our issue of 
March 30, made its first public appear- 
ance recently at a working demonstra- 
tion on a housing site near Windsor. 
Demonstrated at the same time was the 
John Deere-Lanz No. 51 backhoe attach- 
ment. 

On topsoil stripping the machine showed 
its ability to load quickly moving rapidly 
in and out of the cut. It was able to 
work on soft ground without difficulty 
due to its good flotation. 

Next the machine was fitted with a No. 
51 backhoe attachment, the removal of 
the counterweights and the fitting of the 
backhoe taking approximately 15 minutes 
from start to finish, The same time was 
required for removal of the attachment 
and the re-fitting of the counterweights. 
The bucket in operation had a width of 
22in. which could be increased to 24in. 
It is understood that a variety of bucket 
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1010 MAKES ITS 


sizes is available up to 38in. in width. 
The maximum digging depth is 13ft. 6in. 

Mr. P. E. Fleming, director in charge 
at J. D. Tractors, Ltd., told The Contract 
Journal that he believed that the 1010 
Crawler Loader met a definite need for a 
machine to fill the gap which existed be- 
tween the smaller crawlers and the larger 
50-h.p. or 60-h.p. loaders at present on 
the market. He felt that it was a tool of 
particular interest to the builder as well 
as the plant hirer because of its versatility, 
its ability to work on soft ground and its 
relatively high output for its size. 

Mr. Fleming stated that already approxi- 
mately 20 dealers had been appointed 
throughout England and Wales, and that 
similar arrangements are being made 
in Scotland by Caledonian Mechanical 
Handling, Ltd. A service organisation and 
spare parts facilities are being built up 
rapidly and already 90 per cent. of the 
spare parts for the loader are available 
“over the counter.” 





The 1010 crawler stripping topsoil on 


DRUM LIGHTING FITTINGS 


A new range of drum lighting fittings is 
to be marketed by Merchant Adventurers 
of London, Ltd., Hanworth Estate, Hamp- 
ton Road West, Feltham, Middlesex. 

These fittings will be available from 5in. 
to 18in. in diameter for 40 to 200 watt 
lamps and they can be fixed individually 
or in groups of up to nine lights. The 
diffusing louver is made in opal urea 
formaldehyde which has a high light trans- 
mission and will withstand high tempera- 
tures. The concentric design gives good 
downward illumination with cut-off of 45 
degrees to screen the lamp from the 
normal viewing angles. 


FIBRE GLASS TRANSLUCENT 
SHEETS 


The Cascelloid Division of The British 
Xylonite Co., Ltd., Abbey Lane, Leicester, 
are producing a new translucent fibre 
glass reinforced plastic sheet, which is flat 
On one side with a crystal finish on the 
other, 

Easily sawn or drilled, the material has 
applications in partitioning, false ceilings 
or illuminated fascias in suspended ceiling 
systems. It is made in 36in. wide sheets 
and in lengths of 3ft. to 10ft. 


a housing development near Windsor 


ENGINEERING LABORATORY 
SERVICE 


A new company, Engineering Labora- 
tory Equipment, Ltd., 285, Ealing Road, Al- 
perton, Wembley, Middx., has been formed 
jointly by Soil Mechanics Ltd., a member 
of the Mowlem Group of Companies, and 
Griffin and George, Ltd., to provide a com- 
prehensive service at home and overseas 
in connection with engineering labora- 
tories, 

The company will design, construct and 
furnish engineering laboratories, and will 
manufacture and supply all the necessary 
testing apparatus and equipment, 


FIBRE-REINFORCED RESIN 
MATERIALS 


By a newly completed agreement British 
Insulated Callender’s Cables Ltd., will act 
as distributors to the electrical industry in 
Great Britain and Northern Ireland of 
fibre-reinforced resin materials manufac- 
tured by Thermotank Plastic Engineering 
Ltd., Chapelhall, Lanarkshire. 

The agreement is the outcome of several 
years of collaboration between the two 
companies to develop reinforced plastic 
materials which combine high insulation 
performance with great tensile strength. 
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CASTLE BROMWICH BUILDING 
EXHIBITION 


Wide Range of Exhibits Planned 


TP\HE Building and Public Works Exhibi- 

tion at Castle Bromwich from June 
14—24, promises to be of great interest 
tosall in the building and public works 
industries state the organisers. 

Over £1 million worth of equipment will 
be on view and continuous demonstra- 
tions will be arranged with actual equip- 
ment and working models. The industrial 
and domestic uses of Calor Gas will be 
demonstrated, woodworking machinery, 
and a comprehensive range of mechanical 
handling equipment, earth moving and 
other contractor’s plant. One working 
model will be of a cement works, clearly 
illustrating the process of cement manu- 
facture, and a specially constructed demon- 
stration lorry will show the technique of 
handling packaged bricks. 

Other exhibits will show kitchen equip- 
ment, fireplaces, bathroom furniture and 
household fittings. 

The site at Castle Bromwich is the site 
of the former British Industries Fair, and 
the Building and Public Works Exhibitions, 
organised by Advertising Publications Ltd., 
under the personal supervision of Mr. J. I. 
Sandler, is supported by the Midland 
Regional Federation of Building Trades 
Employers. 

The exhibition will be officially opened 
by Air Vice Marshal Sir Robert George, 
K.C.M.G., K.C.V.0., KB.E. CB. MC., 
(late Governor-General of South Austra- 
lia), and the ceremony will be attended by 
many local celebrities, including several 
Members of Parliament. 


NEW LIGHTWEIGHT AGGREGATE 


A new lightweight aggregate which has 
been on the American market for some 
years is now being produced by Perlite 
Industries, Ltd., Century House, Bold 
Lane, Derby. 

Known as Conlite, it is manufactured 
from a natural volcanic rock, Perlite, 
which when processed, expands up to 20 
times its original size to form an inert 
lightweight aggregate with good insulating 
and acoustic qualities. 

The material can be processed to weigh 
as little as 2lb. per cu. ft. when the K 
value is 0.25, and the weight can be varied 
up to about 14lb. per cu. ft., when the 
K value is 0.50. When examined under a 
microscope every grain is seen to be a 
glass bubble, and the raw material is 
classed as a natural glass. 

A mix of four Conlite to one cement 
produces a density of 35lb. per cu. ft. a 
compression at 28 days of 450Ib. p.s.i. and 
a tensile strength at 24 days of 691b. p.s.i. 
Using an eight to one mix. these figures 
would be 21lb. per cu. ft., 100Ib. p.s.i. and 
17lb. p.s.i. Increased strength is obtained 
by increasing the cement content or 
mixing sand with Conlite. 

The fire rating of the material makes 
it suitable for the protection of structural 
steelwork. 


UNCRUSHABLE SUCTION HOSE 


A water suction hose designed for use 
where it might be subjected to damage 
from lorry movements is being marketed 
by Goodyear of America. It springs back 
to its original shape after being completely 
crushed, 

The hose is being produced in lengths 
up to 25ft., and in 14in. and 2in. diameters. 
The shape is maintained by a specially 
treated rope helix embedded in heavy 
rubber between the two plies of fabric 
reinforcement. The helix also prevents 
collapse of the hose at high vacuum. 

The interior tube of the hose is a non- 
porous rubber compound that resists action 
of sand and grit and also is impervious to 
mildly acid or alkaline water. 








320 


Trade and Company News 


THE CONTRACT JOURNAL 


NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 
and Sons, Ltd., company registration 


agents, 116 Chancery Lane, London, 
W.C.2:— 

Streatham Demolition and Dismantling 
Engineers, Ltd., 7 Greyhound Lane, Streat- 
ham, S.W.16. £3,000. Directors: James 
McKay, 20 Pathfield Road, Streatham, 


S.W.16; Ernest Webb, 49 Speedwell House, 
Comet Street, S.E.8; James Mcllroy, 10 
Poole House, Lambeth, S.E.11. 

D. V. Egan and Co., Ltd., civil engineers, 
etc. £5,000. Directors: Denis V Egan and 


Mrs. Anna Egan, 45 Sackville Street, 
Barnsley, Yorks. 

Morlais Lewis, Ltd., builders. £1,000. 
Directors: David M. Lewis and Phyllis M. 
Lewis, | Newall Road, Skewen, Glam. 

Lawrence, Colebrook (Construction Equip- 
ment) Co., Ltd. £100. Directors not named. 
Registered by solicitors: Denton Hall and 
Burgin, Rods Subscribers: Harry F. 
Lawrence, 278 Walderslade Road, Chatham; 


Simplon Export and Import, Ltd., 6 Carlos 
Place, W.1. 

E. W. Judge (Plant Hire), Ltd., 167 High 
Street, Guildford, £1,000. Directors: Eric 
W. Judge and Violet B. Judge, Prospect 
Farm, Kingston Seymour, Som. 

D. J. Higgins and Sons, Ltd., 173 Horn 
Lane, Woodford Green, Essex. builders. £3,000. 
Directors: Derek J. Higgins and Olive C. 
Higgins, 173 Horn Lane, Woodford Green. 
Essex; George M. Eastwood, 39 Southview 
Road, Loughton, Essex. 

R. Nixon and Son, Ltd., 1 Dunraven 
Street, Tonypandy, Glam., builders. £2,000. 
Directors: Rylan Nixon and Mrs. Pamela T. 
Nixon, 1 Craig yr Eos Terrace, Penycraig, 


Rhondda. 
Ratcliffe and Booth (Builders), Ltd., Main 


Street, Horsley Woodhouse, Derbys.. £6,000. 
Directors: Walter A. Ratcliffe, Hillcliffe, 
Golden Valley, Horsley Woodhouse; Thos. G. 
Booth, 184 Main Street, Horsley Wood- 
house. 

Cyril Williams (Building Contractors). 
£2,000. Directors: Cyril Williams and 


Beatrice M. Williams, Marcyl, Penhow, New- 
port, Mon. 


Oldroyd and _ Sons (Builders), Ltd. 
£1,500. Directors: Clement Jackson, 75 
Dewsbury Road, Ossett; John M. Jackson, 


Temperance Villas, Gawthorpe, Ossett. 


R. Griffiths Crane Hire, Ltd., Fountain 


Garage, Stanley Street, Blackburn. £5,000. 
Directors: Robert Griffiths and Mrs. Agnes 
ee Egerton, East Park Road, Black- 
yurn, 


Warwick Plant Hire Co., Ltd., 42a High 
Street, Sutton Coldfield. £1,000. Directors: 
Leslie H. Smith, 16 St. Chads Road, Sutton 
Coldfield; Joseph McEntee, 21 Fairfax 
Road, Sutton Coldfield. 

Property Investments Contractors (Lincoln- 
shire), Ltd., 18 Charing Cross Road, W.C.2, 
builders. £5,000. Directors: Maurice Sher- 
man, 7 Vaughan Avenue, N.W.4; Meir Garen, 
31-33 Queensborough Terrace, W.2; Leonard 
Finn, 13 Foscote Road, N.W.4. 

Damp Proof Contracting (Oldham), Ltd., 
1 Shore Street, Oldham. £1,000. Directors: 
Alexr. Andrews, 94 Keswick Avenue, Old- 
ham; Walter Andrews, 243 Coalshaw Green, 
Chadderton, Lancs.; Benjamin Downs, Edith 
Downs and Fdk. Mellor. 

Farmer and Stroud, Ltd., Oathurst, High 
Street, Bampton, Oxon, builders. £4,000. 
Permanent directors; Thos. G. Farmer, Oat- 
hurst, High Street, Bampton; Eric Stroud, 
High Street, Bampton. 

Felix Scollan, Ltd., 3 Baldwin 
East Boldon, Co. Durham, builders. 
Directors: Felix Scollan, 3 Baldwin 
East Boldon, Co. Durham, 

Armstrong and Co. (General Contractors), 
Ltd., 7 Victoria Street, Liverpool, 2, build- 
ing contractors. £500. Directors: Jas. 
Armstrong, 68 Church Road, Roby, Lancs.; 
Minnie F. Harper, 52 Endbrook Road, Belle 
Vale, Gateacre, Liverpool; Robert Black, 44 
Montclair Drive, Liverpool, 18. 

Anex Building Contractors, Ltd., 3 Coombe 
Close, Hounslow, Middx. £1,000. Directors 
Anthony F. Smith, 32 Gloucester Road, W.5; 
John A. G. Austin and Maureen D. Austin, 
3 Coombe Close, Hounslow. 

W. Reginald Taylor, Ltd., Casa Mia, Vic- 
toria Street, Hednesford, Staffs. builders. 
£1,000. Directors: William R. Taylor and 
Mrs. Florence Taylor, Casa Mia, Victoria 
Street, Hednesford, Staffs. 

S. J. Martyn and Sons, Ltd., 25 Abery- 
stwyth Crescent, Barry, Glam., builders. £100. 
Directors: Samuel T. Martyn and Mrs. 
Gweneth Martyn, 25 Aberystwyth Cresceni, 
Barry. Glam. 

G. and N. Rogers (Builders), Ltd., 215 High 
Street, Hounslow, Middx., £1,000. Directors: 
Geo. E. H. Rogers, 3 Wigley Road, Han- 
worth, Middx.; Norman R. Rogers, 7 Lafore 
Avenue, Feltham, Middx. 


Avenue, 
£1,000. 
Avenue, 





A British-built 955F Traxcavator fitted with a lumber fork and Hyster logging winch is 


seen here removing a tree stump from the path of the new Lancashire Motorway. 


The 


machine, supplied by H. Leverton and Co., Ltd., Leeds, is one of two owned and operated 


by Site Clearance, Ltd., Warrington. 


Together with a 977 Traxcavator, it has excavated 


and loaded on transport some 600 stumps and roots in three days, and in 11 weeks has 
cleared timber and brushwood preparatory to the next stage of site preparation for some 
11 miles of motorway 
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TRADE NEWS IN BRIEF 


The Asphalt Roads Association, 14 Howick 
Place, Victoria Street, London, S.W.1, have 
published a new booklet “Hot Rolled Asphalt 

What the Experts Say.” 

The Federation of British Rubber and Allieg 
Manufacturers have moved their offices to 
19/20 Berners Street, London, W.1 

Mercantile Credit Co., Ltd., announce that 
the address of their Brighton office is now 
Norwich Union House, 120 Church Street 

The Electrical Sign Manufacturers’ Associa. 
tion, 13 Bedford Row, London, W.C.1, have 
published an illustrated brochure dealing with 
the opportunity for imaginative design for 
illuminated signs. 

A new brochure, “Steel Conveyor Roller 
Chains,” has been issued by Precision Chains, 
Ltd., Clayton Lane, Manchester, 11. 

A “Review of Progress, 1960,” in illustrated 
brochure form, has been produced for their 
employees by The United Steel Companies, 
Ltd. 

A leaflet has been issued by Crompton 
Parkinson, Ltd., Crompton House, Aldwych, 
London, W.C.2, describing the advantages of 
high-wattage lamps. 

A new brochure giving details of 12 new 
fireplaces has been received from John Steven. 
ton and Sons, Ltd., Burslem, Stoke-on-Trent, 

From Ransomes and Rapier, Ltd., Waterside 
Works, Ipswich, a publication describing the 
Rapier 511 mobile crane. 

Technical data on Impalco aluminium js 
contained in a new brochure issued by 
Imperial Aluminium Co., Ltd., P.O. Box 216, 
Witton, Birmingham, 6. 

Welbeck Trading Co. (London), Ltd., iron 
and steel merchants and stockists, announce 
that they are now associated with a newly 
formed company, Welbeck (Steel  Stock- 
holders), Ltd., Steel Wharf, River Road, 
Parking, Essex. A new warehouse is being 
erected which will contain the latest equip- 


ment for handling, shearing, cropping and 
profile cutting. A comprehensive stock of 
sheets, plates, etc., will also be maintained. 


From Stephenson Clarke (P.F. Ash Develop- 
ment), Ltd., 8 Great Tower Street, London, 


E.C.3, three trade brochures recently pro- 
duced on the use of pulverised fuel ash 
(fly ash). 


J. C. Bamford (Excavators), Ltd., are fitting 
13in. sintered bronze clutch linings and large 
section externally greased bearings to replace 
the organic linings and prepacked_ bearings 
previously used in the power unit of the 
J.C.B. 4 hydraulic excavator. 

Plus-Gas Co., Ltd., announce that_ their 
head office address is now Trevor House, 
100 Brompton Road, London, S.W.3. Tel.: 
Knightsbridge 0425/8. ; 

Copies of data sheets pertaining to their 
mould oils are 


complete range of concrete ‘ 
now available from British Solvent Oils, Ltd. 
Victoria Works, Mount Street, Accrington. 


The Pitch Fibre Pipe Association, 27 Chan- 
cery Lane, London, W.C.2, has published a 
supplementary sheet, “The Hydraulic Flow 
Capacity of Pitch Fibre Pipes,” for inclusion 
in the Manual of Information and Data Sheets 
first issued in 1960. 

Matbro, Ltd., Horley, Surrey, announce a 
barter deal with Columbia for the exchange 
of fork lift trucks for coffee—value $23,000. 

Mercantile Credit Co., Ltd., have opened 
a new branch office at 37 English Street, 
Carlisle. Tel.: Carlisle 22038. 

The British Wagon Co., Ltd., have opened 
a new branch at Prudential Buildings, 59 St. 
Andrew’s Street, Cambridge. Tel.: Cam- 
bridge 59636/7. 

The Natural Asphalte Mine-Owners and 
Manufacturers Council announce that Engert 
and Rolfe, Ltd., and F. J. Prater Asphalte Co., 
Ltd., have been enrolled in their membership 

Ferodo, Ltd., have opened new premises ai 
Ferodo House, 116 Princes Street, Ipswich. 
Their old premises in St. Matthews Street are 
now closed. 


COMPANY RESULTS 


A.C.E. Machinery, Ltd.—Net profit for the 
year ended Sept. 30, 1960, £28,525 (£12,010). 
Dividend 15 per cent. (same). 

George Wimpey and Co., Ltd.— Group 
profits for 1960, £3,137.207 (£2,544,928). Net 
profit £1,854,207 (£1.510.928). Dividend 10 per 
cent. on a capital doubled by a scrip issue. 
The previous year’s dividend was also 10 per 


cent.—eaual to 5 per cent. on the present 
£4~m. Ordinary. 

Taylor Woodrow, Ltd.—Group net profit 
£460,276 (£720,234). Final dividend 73d. 


making ls. per 5s. share as anticipated. | 
Sir William Arrol and Co., Ltd.—Trading 
profits, after depreciation, for 1960. £635.712 
(£461,772). Net profit £347,801 (£292,514). 
Dividend increased by the equivalent of 2} 
per cent. to 12) per cent. with a final 0: 
74 per cent. Last August holders also received 
a capital distribution equal to 24 per cent. 
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KENT HOUSING ESTATE VARIES 
BASIC DESIGN 


York Stone Incorporated Throughout 


BUNGALOW, the first of 84 houses 
and bungalows to be erected on a 
private estate at Chestfield, near Whit- 
stable, Kent, was opened recently for 
the developers and contractors, Fitz- 
patrick and Nicholson, Ltd., 455 Old 
Ford Road, London, E.3. 
The basic design of the bungalow will 
be utilised for other bungalows on the 
estate, but will be varied by reorientation 


on plan. : 

York stone will be incorporated through- 
out the dwellings, both internally and ex- 
ternally, together with cedar boarding, and 


Sovereign homes, as the dwellings are 
named, will be fitted with radiators in all 
rooms, heated by a 40,000 B.Th.U. gas fired 
boiler. Gas firing has been chosen for 
economic fuel costs, but oil or solid fuel 
boilers can be substituted if these are pre- 
ferred. 


All plumbing will be in copper, and hot 
water pipes will be lagged including the 
tank, which will have an insulating jacket. 
In the bathroom with its white suite, the 
hand basin will be in a formica covered 
counter. 

Services will comprise main electricity, 





Exterior view of completed bungalow 


various colourful facing bricks and roof 
tiles. Accommodation can consist of 
either three or four bedrooms, lounge, 
dining room, kitchen and bathroom with 
gas fired central heating, garage, coal and 
tool sheds. 

External walls will be of llin. cavity 
brickwork, and the roof will be lined with 
aluminium insulation sheeting. The floors 
in the majority of houses and bungalows 
will be laid as required from a choice of 
wood block, cork, wall to wall carpeting, 
or thermoplastic tiles. 

Stone and decorative brickwork com- 
bined with cedar panelling will be used 
in the six alternative fireplace designs. 


water, drainage and gas, with an electrical 
system on the 13 amp. ring circuit with 
two power and lighting points in the 
lounge and kitchen, and one in each of 
the other rooms. 

The gutter and rain water pipes can be 
in vynil plastic, requiring no painting, but 
unless specified will be in cast iron. Drives 
will be finished with hoggin, and paths 
will be of 3in. concrete. Screen fences of 
woven chestnut or similar will be erected 
to cover either flank wall—and the re- 
maining fences will be chain link with 
concrete posts. 

The architect for the development is 
Derek A. Cox, A.R.I.B.A. 


PROTECTING EMPLOYER AGAINST INEXPERIENCED 
PLANT OPERATOR 


SCHEME for recording the employ- 

ment of operators of contractors’ 
Plant has been introduced by the York- 
shire branch of the Contractors’ Mechani- 
cal Plant Engineers, 

A Plant Operators Log Book is given 
to each operator in which the employer 
records the type of machine and the period 
of employment of the operator. The log 
book is retained by the employer and 
handed to the employee on the termination 
of his employment. It is emphasised that 
the log book does not constitute a refer- 
ence as such, but if properly completed it 
can be of great benefit both to an operator 
when seeking employment and to an em- 
Ployer when making an appointment. 


Protecting Employers 


Ina letter to employers, the Yorkshire 
branch state: “The increasing complexity 
modern contractors’ plant makes it more 


than ever necessary that some system 
should be instituted which will protect 
employers from having to employ inexperi- 
enced operators. There are quite a num- 
ber of persons continually trying to find 
employment as operators, who are not only 
inexperienced, but are unfit to have charge 
of any item of plant. 


“Unfortunately, very often due to the 
fact that no record of employment is given 
to the genuine operator when he leaves his 
job, we have been forced to employ 
inexperienced people, often with disastrous 
results to the plant. 


“The Contractors’ Mechanical Plant 
Engineers (Yorkshire Branch), have in- 
stituted a scheme, which they feel will be 
of value to the employer and to the genuine 
operator. Accordingly they ask for your 
help and co-operation in introducing the 
Plant Operators Log Book.” 
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ADDRESS TO U.S. CONCRETE 
PIPE MAKERS 


TIYHE recent annual convention of the 
American Concrete Pipe Associ- 
ation was addressed by Mr. E. F., 
Wettern, chairman and managing direc- 
tor of The Mono Concrete Co., Ltd., 
who told the members that a special 
feature of their industry was that inter- 
national competition was practically 
out of the question—there were no 
secrets and all doors were open. 

“It is interesting to note,” he said, “how 
different countries have hit on different 
ways of solving some of the problems which 
are common to us all. In Germany, 
Holland and Scandinavia they mostly use 
pipes with a circular bore but a flat 
bottom externally—and sometimes a 
thickened crown. They claim that this 
type solves many of the problems of bed- 
ding a pipeline, and furthermore that it 
has advantages in distributing the stresses 
in a pipe by making it stronger in the 
places where the stresses are greatest. 

“In Britain we use cylindrical pipes, but 
with rather thinner walls than yours, and 
for the most part unreinforced. This 
usually necessitates bedding and haunching 
with in situ concrete. It has had its in- 
fluence on the quality, as this compara- 
tively fragile pipe has to be of fairly high- 
strength concrete, and moreover to pass a 
hydraulic test which I believe is consider- 
ably more drastic than that in the U.S. 

“Our engineers, are, however, aware of 
the advantages of flexible joints coupled 
with stronger pipes and less expensive 
methods of bedding. We are now in pro- 
cess of elaborating new British Standard 
Specifications to cover these new require- 
ments.” 


TIMBER ENGINEERING 
CONFERENCE 


The first international conference on 
timber engineering is to be held at the 
University of Southampton, from Septem- 
ber 18-23, 1961. It is being organised 
jointly by the University of Southampton 
and the Timber Development Association. 

Papers will be presented to the con- 
ference under four main headings— 
description, construction, design, research. 
Subjects covered will include “Shell Roofs 
in Brussels and Holland,” by J. H. Pestman 
of Holland; “The Design, Testing and 
Construction of a Timber Conoid Shell 
Roof,” by Dr. L. G. Booth of the Univer- 
sity of Southampton; “The Application 
of Research to the Design of Timber Roof 
Structures,” by D. W. Cooper of the 
University of Durham; as well as Papers 
on the economics of timber roofing, inter- 
national developments in the design and 
construction of timber shells and folded 
plates, methods of jointing and testing of 
timber roof structures. Part of the con- 
ference will be devoted to site visits. 





CONFERENCE ON DEVELOPMENTS 
IN PLASTERING 


A one-day conference on “Develop- 
ments in Plastering’ has been arranged 
by the National Federation of Plastering 
Contractors to take place at the Connaught 
Rooms, London, on Tuesday, June 20. 

The object of the conference is to bring 
the latest developments in plastering 
practice to the notice both of the industry 
itself and also of architects, the other pro- 
fessions concerned with building, Govern 
ment contracting departments and general 
contractors. The subjects to be discussed 
will include mechanisation of plastering 
operations, fire protection by plaster and 
the place of plaster in modern building. 

Applications for tickets should be made, 
without delay, to the National Federation 
of Plastering Contractors, 82 New Caven- 
dish Street, London, W.l. The price of 
tickets, including luncheon, will be £2 2s. 
each. 
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Talking of Safety 
b 


ppuaine the past eighteen months, 
two men have been injured on our 
sites while using ladders to carry out 
repair work on roofs. Superficially, the 
causes were almost identical: in each 
case an unsecured ladder moved un- 
expectedly, and in each case a man fell 
from eaves level to the ground. To 
some extent, this illustrates the need 
for care when classifying accidents, 
since over-simplification may conceal 
important facts about their causes. 

The first accident occurred on a factory 
site during the early part of last year. 
Some extension work was in progress on 
one of the factory buildings, and during 
the course of this work the factory owner 
asked our general foreman, George Blake, 
to arrange for the gutters of the old build- 
ing to be cleaned. 

George, usually a cautious fellow, waited 
a couple of days until the strong wind, 
which had been blowing for nearly a 
week, had subsided. He then sent for a 
man named Purdy and his mate, and 
explained to them what had to be done. 
He told Purdy that he was to use a 
suitable ladder, and that it had to be 
properly secured. “That means fixed at 
the top,” he added. 

On the following morning, Purdy noticed 
that some of the flashing was coming loose 
near the chimney base, and decided to 
re-fix it. 

“Fetch another ladder to 
roof,” he told his mate. 

The second ladder was put in position, 
with its feet resting against a sandbag 
placed in the angle between the roof 
ladder and the projecting part of the 
ground ladder. A sound idea—but one 
essential thing had been overlooked: the 
roof ladder was not fastened. Purdy and 
the mate finished the job at the chimney, 

“ Dragee,” who is a_ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative—EDITOoR. 


lay on the 


| BUIkOING 
ONTRACTORD 


“ DRAGEE ” 


and Purdy then went below, leaving his 
mate to lower the tools with the rope and 
basket. At this point. the mate noticed 
a scraper tool lying in the gutter, nearly, 
but not quite, out of reach. He leaned 
forward, and his fingers had actually 
touched the tool when the roof ladder 
suddenly shifted away from him and he 
fell 30ft. to the ground, narrowly missing 
Purdy on the way. 

He was taken to hospital where he was 
found to be suffering from multiple injuries 
and—understandably—severe shock. The 
only good thing about this mishap was the 
fact that the young man survived it. This 
was a clear case of working without 
authority, and the consequences of going 
beyond the initial instructions without 
taking the safety precautions far enough. 

The second of the two accidents 
happened a few months later, the day 
before my planned routine inspection of 
the site. My car was being serviced and 
Derek Cooper, the agent, told me about 
it as he drove me from the station. In 
this case, the gutters were being fitted 
to a new two-storey building, and one of 
the men was using an aluminium ladder, 
the top of which was placed against the 
concrete wall, about one foot below the 
eaves. It was not easy to fasten the 
ladder at the top, and the man—an erector, 
named Eddie Connell—had his brother, 
Jack, another erector, footing the ladder 
at the base. 

Fair enough, one might say. Not very 
high, a new ladder, and the right men 
for the job. However, only a few minutes 
after Eddie started work on the gutter, 


the ladder toppled over sideways and 
crashed to the ground. 
“He was unconscious when he was 


taken to the hospital,” said Cooper. “Con- 
cussion, I suppose, and naturally we 
haven’t been able to get an explanation 
from him.” 

“Have you questioned his brother?” 

“Yes, but he can’t help much. He 
looked up quickly when the ladder began 
to sway and noticed Eddie clinging to the 
styles with the left hand as he heeled over 
to the right.” 

“He was still holding on as he fell?” 





“If this keeps up we'll be going into liquidation!” 
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“Yes, Jack thinks he was reaching oy, 
to adjust one of the gutter clips. That's 
the odd thing about it—I had a look at 
the job, and it’s obvious that he didn’ 
have to reach very far. The ladder hadn’t 
slipped at all, and it’s in perfectly goog 
condition,” 

On the face of it, this was just another 
of those ladder accidents where the victim 
had suddenly lost his balance and endeq 
up in a hospital bed. But clearly we could 
not leave it at that. As soon as we reached 
the site, we set the ladder up in its forme; 
position, and stood back to have a good 
look at the arrangement. Then we turned 
our attention to the ladder itself, and it 
soon became obvious that it was unusually 
flexible, with very little resistance to twist. 
ing. The marks on the ground showed 
that the angle of inclination had beep 
rather steep—about 6 to 1—and this leq 
us to conclude that Eddie had turned the 
ladder sharply at the top when he reached 
out with his right hand, and this would 
bring him into a_ precarious position 
directly above the ground, 

This was not difficult to verify by experi. 
ment, with the result that a rule was later 
issued that aluminium ladders could only 
be used if they were fixed at the top, 
Eddie, I am pleased to say, soon recovered 
from his mishap. In that respect he was 
one of the lucky ones. 


BOOKS 
Motopia, by G. A. Jellicoe, F.R.LB.A. 
Publishers: Studio Books, Longacre 


Press, Ltd., 161 Fleet Street, London, 
E.C.4. Price £2 2s. 168pp. 

Described as a study in the evolution of 
urban landscape, the book is essentially an 
attractively produced volume of photo- 
graphs, drawings and illustrations, all of 
which lead up to the presentation of a 
diagrammatic design for the city of the 
future. 

In such a city, Motopia, the roads are 
placed on the roofs, leaving the whole 
ground free for pedestrians, and the maxi- 
mum contrast is made between the geo- 
metry of the buildings and the free and 
natural shapes of the ground landscape. 
Mr. Jellicoe’s example would accommodate 
30,000 people in 1,113 dwellings with 
private gardens and arcades at ground 
level, at a cost of about £60m. The site, 
chosen for exercise purposes only, is in 
the Green Belt of London, on the flat 
ground adjoining the Thames near Staines 
Reservoir. 

The photographs have been particularly 
well chosen to illustrate the basic idea 
behind the book, and range from aerial 
pictures of Manhattan and_ suburban 
Watford tu The Binnenhof in The Hague 
and St. Mark’s Square, Venice. Different 
sections of the book are headed Town 
Geometry; The Biological Landscape; 
The Town Resident; The Town Centre; 
Segregation of Traffic; and Motopia. An 
index to the 150-odd illustrations is also 
provided. 


The Directory of Contractors and Public 
Works Annual, 1961. Publishers: 
C. W. Biggar, Ltd., 68 High Street, 
Northwood, Middx, Price £2 2s. 295pp. 

This well-known annual directory needs 
no introduction within the construction 
and allied industries, where its value has 
been recognised since its establishment 82 
years ago. 

Brought up to date and with all its useful 
features retained, this year’s edition con- 
tains an innovation with the classification 
of its list of public works contractors and 
builders arranged under separate Counties. 


VITRUVIANS CRICKET FIXTURES 


The following fixtures have been 
arranged for the Vitruvians (building and 
architectural press) Cricket XI during the 
coming season: Wed. May 10 v. A 
Elstree (2 p.m.); Wed. May 17 Vv. 
Elstree (2 p.m.); Thurs. June 8 v. NFBTE 
XI Ealing (11.30); Wed. June 21 v. RICS 
Ealing (11.30). 
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PROGRESS ON £2-3M. LONDON ZOO 
REDEVELOPMENT SCHEME 


Second Stage Well Under Way 


ORK is now well under way on 

the second stage of the £2—3 
million programme for the redevelop- 
ment of the London Zoo and within 
the next few months the last phase of 
this stage will be put in hand when the 
contract is placed for building paddocks 
and shelters in the Regent Canal Bank 


zone. 

Already built under the first stage are 
4 new hospital, works department and 
incinerator yard, garages and a supplies 
building for the storage of animal fodder 
in bulk, while under stage 2 the old works 
yard and garage area in the middle gardens 
have been demolished and work is now in 
progress on alterations and improvements 
to the giraffe house and the construction 
of a footbridge spanning the canal. 

The master plan for the zoo provides for 
the moving of the north entrance to a 
more central position and building the 
new canal bridge to improve the flow of 
trafic. Deer will be displayed on the 
banks, and paddocks on the north and 
south sides of the water will be connected 
by a bridge for animals. The north 
gardens will include the children’s zoo 
and a new aviary. The middle gardens 
retain the giraffe house, gorilla house, and 
main offices which are to be extended to 
include a television centre and lecture 
theatre, 

Under stage 3 a new elephant house is 
to be constructed on the site of the present 
antelope house and it is envisaged that 
elevated walkways, 10ft. to 12ft. from 
the ground and spanning a large central 
portion of the ground, will pass through 
some of the principal animal houses. A 
new Institute of Comparative Medicine is 
also to be built. adjoining the existing 
administrative building. 

The work now being carried out under 
stage 2 is centred on the redevelopment 
of the canal banks and the western section 
of the middle gardens, the object being 
to put back into use the banks and plateau 
surrounding the canal—a part of the zoo 
which has lain largely unused _ since 
damaged by bombs during the war. 

The steep slopes of the canal bank are 
unsuitable as animal paddocks, being 
rapidly eroded by the animals’ hooves. A 
big retaining wall is therefore to be built 
from end to end of the canal bank to 
divide the slope into two parts, the lower 
being comparatively level paddocks and 
the upper a walk from which the paddocks 
can be seen from above. 


Giraffe House 


In modernising the giraffe house. the 
central block, which was originally built 
by Decimus Burton in 1836, is being re- 
tained, the animal dens and accommoda- 


tion modernised and the main roof rein- 
stated. 

The wings, which were originally added 
about 13 years later and included the 
hippopotamus house, are being rebuilt 
because of their structural condition. At 
the same time the opportunity is being 
taken to improve the accommodation both 
for the animals and for public viewing. 
The hippopotami will be rehoused in due 
course in a new house to be built else- 
where in the gardens. 

The basement is being extended and will 
include new quarters for the keepers in 
the form of stores and mess rooms, 
showers, etc. There will also be two new 
public lavatories. 

Construction is of load-bearing brick- 
work with a steel-framed roof replacing 
the timber roof of the old wings. The 
basement has reinforced concrete retain- 
ing walls and load-bearing brick walls. 
External finishes match those of the exist- 
ing house and the treatment is designed 
to place emphasis on the original building. 


Canal Footbridge 


The footbridge being built over the 
Regent Canal is intended to improve com- 
munication between the north entrance 
and the middle and south gardens. Central 
staircases link with the new watergate on 
the canal and the new terraces formed on 
the banks as part of the general land- 
scaping. 

Construction is of concrete on bored 
pile foundations. The two cantilevered 
sides are 56ft. long and are of in-situ con- 
crete, while the suspended centre section, 
42ft. long, was precast in sections and 
post-tensioned. 

All the structural concrete contains a 
dark blue shap aggregate and a darkened 
cement and is being bush-hammered. The 
precast balustrade has an exposed aggre- 
gate finish of white Derby Spar and an 
oiled teak handrail. The deck is finished 
in tarmacadam. 


Consultants and Contractors 


The master plan for the new London 
Zoo has been prepared by Sir Hugh Casson 
in association with F. A. P. Stengelhofen, 
the Zoological Society’s architect. Peter 
Shepheard of Bridgwater and Shepheard 
has undertaken the landscaping of the 
canal bank area, including the terracing 
and the design of the animal quarters. 

Consulting engineers include F. J. 
Samuely and Partners, for the canal bank 
section; R. T. James and Partners, for the 
giraffe house modernisation: and Stephen 
Revesz, for the new footbridge. 

The contractors for the various works 
are: Giraffe house—Marshall Andrew and 
Co., Ltd.; footbridge—Leonard Fairclough, 
Ltd.; supplies building and works depot— 
Yeomans and Partners, Ltd.; and hospital 

-Rush and Tompkins, Ltd. 


ROAD RECONSTRUCTION IN ROSS-SHIRE 


HE reconstruction of almost 23 miles 
of the Aultbea-Braemore road (A.832) 
has been approved by the Secretary of 
State for Scotland. The estimated cost is 
approximately £125,000, and the scheme, 
which will extend from Corryhallie to Fain 
Bridge, forms part of the Crofter Counties 
programme. 

At present the length of road to be im- 
proved is narrow, with sharp bends and 
poor alignment generally. Under the 
scheme now approved an IIft. carriageway 
will be provided with passing places 18ft. 
wide and spaced about 12 per mile. At 
bends and on steep gradients the carriage- 
way will be widened to 18ft., while over 
the whole length of the scheme the basis 


of an 18ft. road will be formed to allow 
for eventual widening. Fain Bridge, which 
carries the road over the Strathbeg River, 
will be replaced. 

The scheme has been prepared and its 
execution will be supervised by the Ross 
and Cromarty County Council. The work 
will be done by contract, and tenders will 
be invited shortly by the County Council. 


A public enquiry into the proposal of 
the Central Electricity Generating Board 
to build a nuclear power station at Wylfa, 
Anglesey, will be held on May 30 at 
Almwch, Anglesey. 
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POSITIVE MEASURES TO 
CONSERVE WATER 
Minister Awaits Committee's Report 


G PEAKING in Birmingham recently, 

the Minister of Housing and Local 
Government, Mr. Henry Brooke, said 
that he had asked a special sub-com- 
mittee of the Central Advisory Water 
Committee to make a special study of 
water conservation and counted on hav- 
ing a revealing report from them in the 
next few months. 

Mr. Brooke was attending a dinner to 
commemorate the completion of a water 
supply project which supplies the city with 
water from the Elan Valley in North 
Wales. He reminded those present that 
last year in Birmingham he had stated that 
for some rivers nothing short of a plan 
for the river-basin as a whole would serve 
to reconcile all demands and to settle the 
right measures for conserving and regu- 
lating the river flow. 

“On the Severn,” he said, “there has 
been a splendidly wise response. We now 
have a working party with all the appro- 
priate Welsh and _ English interests 
represented on it, sitting under the chair- 
manship of someone from my Ministry. 
planning how best the water resources of 
the Severn can be developed so that the 
most good can accrue to everybody. My 
engineers have done a careful hydrological 
— of ae were 

mn a week or two’s time the re 
of the Welsh advisory water demanlaes 
will also be published. Hydrological sur- 
veys for other rivers too are being made. 
Everything confirms that comprehensive 
study of resources and needs is the basis 
on which we must work now.” 

The Minister added: “We are passing 
from the era of control over applications 
to take water—control in the negative 
sense—to the new era of positive measures 
to conserve water, one of our country’s 
great natural assets.” 


WAGE INCREASE FOR SCOTTISH 
WORKERS 


News rates for Scottish building trade 
workers come into effect on October 2. 

The Scottish National Joint Council for 
the Building Industry has agreed to a 
42-hour week for craftsmen and labourers. 
a 5s. 6d. hourly rate for craftsmen and 
4s. 104d. for labourers. The present work- 
ing week is of 44 hours, and the hourly 
rates are 5s. for craftsmen and 4s. 44d. for 
labourers. 


TRADE UNION FOR ARCHITECTS 


The Association of Official Architects, 
which has about 1,700 members in local 
government and the public services, has 
been certified a trade union by the 
Registrar of Friendly Societies. 

It has been given a seat on the new 
Grading Sub-committee for the Professions 
in the local government salary and services 
negotiating machinery. 


@bituarp 


It is with regret that The Contract 
Journal records the death of the following: 


Mr. Thomas Joseph Archer, aged 54, 
head of T. J. Archer and Co., Ltd., 
builders, Yeldham, Essex. 


Mr. David Barnes Jenkinson, aged 79, 
senior partner of the architectural firm of 
David B. Jenkinson and Son, Rotherham. 

Mr. Joseph F. Doris, county engineer for 
Wexford, Eire, for the past 15 years. 

Mr. F. W. Gore-Smith, aged 47, timber 
marketing officer of the Colonial Develop- 
ment Corporation, 
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FOR THE DIARY 


April 21 
Joint conference of Architects, 
Surveyors and Builders, 
Hotel, Cambridge. 


Quantity 
University Arms 


April 24 


International Council for Building Research 
Studies and Documentation Colloquium on 
“Surface Finishing of Concrete,” at Research 
and Development Station of the Cement 
and Concrete Association. 


April 25 
Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1. “The 
Inner Ring Road, Birmingham,” by Sir 
Herbert Manzoni. 


London Master Builders Association's lunch 
to the Lord Mayor, Savoy Hotel, London. 
12.30 p.m. 


Annual general meeting of the Mid-Southern 
branch of the Contractors’ Mechanical Plant 


Engineers, Calcot Golf Club, Bath Road, 
near Reading. 7.30 p.m. 

April 26 
Annual meeting of the Institution of 
Mechanical Engineers, London. 
Annual Conference of the Association of 


Rural District Council Surveyors, Blackpool. 
April 26-27. 

Annual general meeting of the Lighthouse 
Club, Paviour’s Arms, Page Street, West- 
minster, S.W.1. 6.30 p.m. 


April 27 


Meeting of the 
Engineers, 11 Upper’ Belgrave Street, 
London, S.W.l, 6 p.m. “Composite Con- 
struction in Germany,” by Dr. Ing. Konrad 
Sattler. 


Traffic Engineering Study Group meeting 
at the Institution of Civil Engineers, Great 
George Street, London, S.W.1. Informal 
discussion — safety aspects of motorway 
design—-introduced by W. F. Adams. 


Meeting of the Metropolitan and Southern 


Institution of Structural 


branch of the Institute of Sewage Puri- 
fication. Visit to Paris Sewage Treatment 
Works. 


Annual general meeting of the London and 
Home Counties Region of the Institute of 
Building Estimators at the Bedford Corner 
Hotel, Bayley Street, W.1, at 6.30 
followed by dinner and a discussion 
“The Estimator and the Planner.” 


April 28 


Annual dinner and dance of the 


branch of the Contractors’ 


7.30 p.m. 


p.m., 
on 


Building 
Surveyors Institute, Waldorf Hotel, London. 
Annual general meeting of the Derbyshire 
a) Mechanical 
Plant Engineers, Station Hotel, Chesterfield. 


May 2 
Annual general meeting of the Manchester 


and District branch of the Contractors’ 
Mechanical Plant Engineers, Woodcourt 
Hotel, Brooklands Road, Sale. 7.30 p.m. 


Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1. “New 
Tunnels near Potters Bar in the Eastern 
Region of British Railways,” by A. K. Terris 


and H. D. Morgan. 
May 3 
Summer meeting of the Institution of 


Water Engineers, Buxton. May 3-5. 
Railway Modernisation Conference, London, 
arranged jointly by the Institutions of Civil, 
Mechanical and Electrical Engineers. May 3 
and 4. 


May 4 
Meeting of the London branch of the 
Contractors’ Mechanical Plant Engineers, 
Hendon Way Hotel, Hendon Way, N.W.4. 


Federation of Master 
Region tour to East and 


Builders London 
West Berlin and 


Hamburg. May 4-11. 
May 5 
Meeting of the Illuminating Engineering 


Society, Peebles Hydro, Peebles, Scotland. 
May 5-7. 


May 8 
Half-yearly meeting of the National 
Federation of Roofing Contractors, Bourne- 
mouth. May 8-10. 


May 9 
Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1. “Auck- 
land Harbour Bridge,” by G. Roberts and 
O. A. Kerensky, who will discuss the design, 
and H. Shirley Smith and J. F. Pain, who 
will discuss the construction. 


Annual general meeting of the_ Royal 
Institute of British Architects, Portland 
Place, London. 6 p.m. 

May Il 


Joint meeting of the Institution of Civil 
Engineers with the Institute of Landscape 
Architects at Great George Street, London, 
S.W.1. “Collaboration betweén Engineers 
and Landscape Architects,” by C. S. Chettoe 
and G. A. Jellicoe. 


May 13 
Summer dance of the London branch of the 
Contractors’ Mechanical Plant Engineers, 
Hendon Way Hotel, Hendon Way, N.W.4. 
7.30 p.m. 


May 16 
Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1. “St. 
Lawrence Power Project — Hydraulic Fea- 
tures,” bv O. Holden. 


LANDSCAPING THE MOTORWAYS 


Advisory Committee’s Recommendations 


ERVICE Areas on the M.1 London- 
Birmingham Motorway are being 
treated, in their development, as an 
integral part of the motorway. Grass 
areas are being laid out with free-stand- 
ing and informal groups of trees to 
break up the lines of the buildings and 
to blend the motorway into the sur- 
rounding countryside. 


This has been preferred to the “ornamen- 
tal” type of development, on the recom- 
mendation of the Ministry of Transport’s 
Advisory Committee on the Landscape 
Treatment of Trunk Roads. 


This question of the development of 
Service Areas on motorways is one of the 
matters on which the Committee has main- 
tained close liaison with the Royal Fine 
Art Commission. Both bodies have em- 
phasized the importance, in all future pro- 
jects, of giving Service Areas cohesion in 
lay-out and design of buildings. 

Considerable planting of indigenous 
forest trees has already been undertaken 


on the M.1, in accordance with the Com- 
mittee’s earlier recommendations. 

The Committee, during 1960, approved 
85 detailed planting proposals for trunk 
road and motorway schemes. Landscape 
treatment of these projects involves the 
planting of half a million trees and shrubs; 
this programme is now in progress where 
road construction is sufficiently advanced. 
The schemes include the Lancaster By-pass, 
the Ross Motorway and sections of the 
improved Great North Road (A.1.) includ- 
ing the Doncaster By-pass. 

In the course of the year, the Committee 
held ten meetings, and inspected a num- 
ber of projected motorway and trunk road 
schemes for consideration of the proposed 
lines of route, with a view to preserving or 
taking advantage of natural features where- 
ever possible. Among the more important 
of these schemes were the Bristol- Birming- 
ham Motorway, the Durham Motorway and 
the Darlington By-pass. In addition, repre- 
sentatives of the Committee visited a 
number ef schemes proposed or in hand 
to consider landscape treatment required. 
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May 18 


Annual dinner of the Institution of Ciyj 
Engineers. 

May 24 
Institute of Quarrying sixth short Course 


“Transportation of Materials.” Ashorne Hil; 
Conference Centre. May 24-27. 


May 25 


Annual general meeting and luncheon of 
the British Granite and Whinstone Federa. 
tion. 


Annual general meeting of the Institution of 
Structural Engineers, 11 Upper Belgrave 
Street, London, S.W.1. 


Visit of the Institute of Sewage Purification 
(Metropolitan and Southern Branch) to 
British Sugar Corporation, Peterborough, 
followed by a joint visit with members 
from the Midlands Branch to Peterborough 
Sewage Works. 


May 29 


Annual general meeting of the Hants. and 
Sussex branch of the Contractors’ 
Mechanical Plant Engineers, Black Dog Inn, 
Emsworth, 7.30 p.m. 

Summer meeting of the Eastern Federation 
of Building Trades Employers, Clacton-on 
Sea. May 29-31. 

International Road Tar Conference, Harro- 
gate. May 29-31. 


May 30 
Unwin Memorial Lecture at the Institution 
of Civil Engineers, Great George Street, 
London, S.W.1. “The Work of the Institu- 
tion’s Research Committee,” by Prof. J. F. 
Baker. 

June 5 
Annual general meeting of Corporate 
Members of Institute of Public Cleansing. 
Music Hall, Aberdeen, 8 p.m, 


Federation of Master Builders’ National 
luncheon and annual general meeting, 
Connaught Rooms, London. | p.m. (Tenta. 
tive date.) 


June 6 
Annual conference of the Institute of Public 
Cleansing, Aberdeen. June 6-9. 

June 7 


Annual dinner and dance of the Reinforced 
Concrete Assn., Dorchester Hotel, London, 


June 8 
Meeting cf tle London branch of_the Con- 
tractors’ Mechanical Plant Engineers, 


Hendon Way Hotel, Hendon Way, N.W4, 
7.30 p.m. 


June 9 
Half-yearly meeting of the Yorkshire 
Federation of Building Trades Employers, 
Scarborough. June 9-11. 
Southern Counties branch of the Contrac- 


tors’ Mechanical Plant Engineers. Dance- 
Social at Crown Hotel, Morden, Surrey. 
7.30 p.m. 


LONDON RADIO TOWER 
TENDERING PROGRAMME 


Tenders are expected to be obtained 
early in October for the superstructure of 
a 500ft. radio tower at Howland Street, 
London, W.1 (The Contract Journal, 
February 9, 1961), which is to be built 
in conjunction with a four-storey extension 
to the Museum Exchange. 


Foundation and basement works for the 
£14m. scheme are already out to tender, 
and a contract will be placed within the 
next few weeks. The contract for demoli- 
tion of existing buildings on the site has 
been secured by Willment Bros., Ltd. 


The scheme has been designed for the 
General Post Office by Chief Architect's 
Division of the Ministry of Works, and the 
appointment of consulting engineers 1s 
under consideration. 


OPENCAST STEP UP 


The National Coal Board is planning to 
step up opencast production at existing 
sites in South Wales producing anthracite 
and coking coal. 
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International Construction 
oe 


MULTI-STOREY 
HOUSING PROJECTS 
IN HONG KONG 


From a Correspondent 


hipped work is progressing 
steadily on the Hong Kong 
Housing Authority’s third building 
scheme, the So Uk Estate, which com- 
prises 5,302 flats in eight-storey, 12- 
storey and 16-storey blocks, for an 
estimated population of 33,000 people. 


Costing about £3,300,000, the estate will 
have two 24-classroom primary schools to 
accommodate 4,320 pupils in two sessions, 
a community hall, 38 shops, a kerosene 
service store, and an estate office. 

The site covers some 184 acres. The 
aim of the building scheme is to provide 
ultra-high density housing, without mono- 
tony and serious overcrowding, and yet 


achieve 
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This picture of completed blocks of flats on the So Uk Estate shows 
how the architects have made the most of a sloping site overlooked by hills 


with a high degree of repetitive design to 
maximum economies. Recrea- 
tional amenities on the estate include a 
football pitch, a basketball court and a 
roller-skating rink. 

In its latest report, the Hong Kong 
Housing Authority state that eight blocks 
have now been completed and are occu- 
pied. They contain a total of 2,867 flats. 
Four more blocks are under construction, 
and the erection of the last four blocks, 
containing 1,618 flats, will start shortly. 

Meanwhile, the housing authority re- 
port that site formation of their fourth 
big building project, the Choi Hung 
Estate, is making very good progress. 

This estate 
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sloping, 27-acre site to the north of Hong 
Kong Airport. The building scheme com- 
prises eight. “slab” blocks of 20 storeys 
each and a number of seven-storey build- 
ings. 

When completed, the Choi Hung Estate 
will accommodate about 43,720 people in 
7.586 flats. It will cost an estimated 
£3,000,000. 

Work on 3,424 piles for the 20-storey 
blocks is now in progress. Each of these 
blocks will accommodate about 4,000 
people and be serviced by three lifts. 

Besides a parade of 50 shops, the estate 
will have a secondary and two primary 
schools, a post office, and ancillary build- 


is situated on a_ gently ings for community use. 





An architect’s model of the Choi Hung Estate, showing the eight 20-storey blocks 
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MORE MONEY FOR HOUSING 
IN AUSTRALIA 


AJ] ORE money is to be made available for 
4 housing in Australia. In the House of 
Representatives, the Federal Treasurer 
said recently that the level of lending by 
state savings institutions and Common- 
wealth savings banks would be increased. 

In addition, the governor of the reserve 
bank had indicated to trading banks that 
they could increase lending for housing 
purposes. 

At the annual conference of state hous- 
ing ministers in Perth figures were tabled 
showing a_ sharp decline in _ building 
activity. The Ministers attributed the fall 
to the credit restrictions imposed last 
November. There was no decline in 
Western Australia, but in other states the 
decline ranged from 10 per cent. up to 50 
per cent. in Victoria. 


DURGAPUR IRON PLANT 
COMPLETED 


With the satisfactory testing of No. 3 
blast furnace, now ready for operation, 
the entire iron making facilities at the 
Durgapur Steelworks, West Bengal, India, 
have been completed. 

Like its predecessors, it is rated to pro- 
duce 1,250 tons of iron per day. This 
output has already been frequently ex- 
ceeded on one and two furnaces. The 
iron-making plant will produce hot metal 
for the melting shop and iron for foundry 
uses. 

The three blast furnaces are fed by a 
comprehensive coke, iron ore and lime- 
stone handling system feeding into 
bunkers on the furnace high line. All 
raw materials are carried from the bedding 
plant by a conveyor system, although pro- 
vision has also been made for feeding the 
furnaces by rail-borne raw materials. 

The iron-making Plant at Durgapur has 
been designed and erected by a member 
company of ISCON—the British Consor- 
tium which is building the £120 million- 
Durgapur Steelworks for the Government 
of India. 
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HONG KONG MOTOR TUNNEL 
TENDERS 


{ELECTED contractors from Britain, 
h) France, Holland, U.S.A. and Hong Kong 
are now being invited to tender by the 
Hong Kong Government for the construc- 
tion of a mile-long tunnel through the 
Kowloon Hills. 

Cutting the tunnel is scheduled to take 
two years and will cost about £343,750. 

Originally it was conceived that the tun- 
nel would carry water pipes as part of the 


distribution system of the £40 million 
Plover Cove project to improve the 
Colony’s water supply. However the 


opportunity has been taken of combining 
with the scheme a much needed way 
through for vehicular traffic, and the tun- 
nel will now contain a 24ft. two-lane carri- 


ageway and three or four large water 
mains. ' 
The tunnel is the first stage of the 


Plover Cove scheme which entails dam- 
ming a large inlet in the rugged coastline 
to form a fresh water reservoir holding 
29,000 million gallons. 

The consulting engineers for the water 
scheme are Binnie, Deacon and Gourley, 
London, in collaboration with Scott and 
Wilson, Kirkpatrick and Partners, London. 
The Kowloon tunnel will be constructed 
under the supervision of the Hong Kong 
Public Works Department. 


AERIAL SURVEY OF JAMAICA 


Hunting Surveys, Ltd., London, have 
been awarded a contract to photograph the 
whole island of Jamaica from the air under 
a recently announced Colonial Develop- 
ment and Welfare Scheme to assist the 
Jamaican Government. 

The 4,411 square miles of the island will 
be photographed at 1/25,000 scale by an 
aircraft of Hunting’s Canadian associates 
which has just arrived at Kingston. 


TYRE FACTORY PLANNED 


Negotiations have now been completed 
between the Michelin Tyre Company of 
Great Britain and the Government of the 
Eastern Region of Nigeria for the building 
of a tvre factory in that region. 





This temporary structure, clad in Visqueen building sheet, was erected on the Downing 
Street reconstruction site to enable work to be kept up to schedule during the winter 


months of 1960/61. 
in position for several months. 
the site. 


The enclosure measures 65ft. x 7O0ft. x 35ft. high, and will remain 
John Mowlem and Co., Ltd., are the contractors on 
The architect is Raymond Erith, A.R.A., F.R.I.B.A. 
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INSTITUTE OF MANAGEMENT 
OVERSEAS CONFERENCE 


“TNDUSTRIAL Growth in Developing 
Countries” will be the theme of a British 
Institute of Management conference that 
will launch a programme of activities con. 
cerned with the problems facing United 
Kingdom companies operating overseas 
The conference will be held at the Metro. 
pole Hotel, Brighton, on April 26 and 27 
Sir John Elliot, director of the Com. 
monwealth Development Corporation yi] 
open the conference and papers will be 
given by Mr. R. G. Searight, Shell Inter. 
national Petroleum Co., Ltd., on “Relations 
with Government and the Community” 
Mr. K. D. Brough, managing director, The 
Metal Box Co. (Overseas), Ltd., on “Man. 
agement and Control of Overseas Ip. 
terests”, Mr. E. M. Hyde-Clarke, director, 
Overseas Employers Federation on “Em. 
ployee Relations in Developing Countries” 
with particular reference to the influence 
of L.L.O. and international and local trade 
unions. Mr. John Marsh, director of 
I.W.S., will discuss ““Management’s Respon. 
sibility in Developing Local Human Re. 
sources”. 

Dr. M. F. Garcia, president of Motores 
Perkins, S.A., will present a case study of 
the setting up in Brazil of the subsidiary 
company of F. Perkins, Ltd., and Mr, 
P. G. H. Lewison, head of personnel depart- 
ment of British-American Tobacco, Ltd., 
will speak on “Recruitment and Training 
for Overseas Management”. 


BRITISH FIRM TO BUILD 
ETHIOPIAN MILL 


Sanders and Forster, Ltd., Barking, 
Essex, have received an order for supplying 
the structural steelwork for a 75,600 sq. ft. 
extension to an Ethiopian cotton textile 
mill. 

The contract covers the fabrication and 
supply of structural steelwork for four- 
teen 42ft. span bays by 132ft. long to form 
part of the original Italian structure. 
Although the original structure was of 
tubular design, the new extensions are of 
angle truss and boxed channel stanchion 
construction with provision in the design 
for a suspended ceiling. 


HUNTING GROUP ACQUIRE 
OUTSTANDING SHARES 


Following discussions in Canada _ with 
Mr. C. P. M. Hunting, vice-chairman of 
the Hunting Group, Mr. D. N. Kendall, 
president of Hunting Survey Corporation, 
Toronto, announces that arrangements 
have been made for the acquisition by 
Hunting of all the outstanding shares in 
Aero Surveys Ltd., Vancouver, B.C. 

The staff and equipment of Aero Surveys 
Ltd., will be progressively integrated with 
that of Hunting’s West Coast Division in 
Vancouver. 


AIRCRAFT HANGAR FOR THE 
LEBANON 


Fairmile Engineering, Co., Ltd., London, 
the overseas sales company of the Lilleshall 
Organisation of Shropshire, have procured 
the order for the supply and erection of 
a steel-framed aircraft maintenance hangar 
for Trans Arabia Airways of Beirut. 

The hangar, one of the largest of its 
construction and type in the Middle East, 
will be erected at the International Airport 
at Beirut. 


INDONESIA ORDER LAND 
. ROVERS 


An order worth £1 million has been 
placed with the Rover Co., Ltd., Solihull, 
War., by the Indonesian Government. It 
is for 1,500 Land Rovers and is the first 
transport order under the new eight-year 
Indonesian Development Plan. 
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CHOICE 
FOR 
FORESTRY 


Full details and 


specification from 
| > D> i 1@) your nearest Fordson 
Main Tractor Dealer... 


or write direct to us. 


COUNTY COMMERCIAL CARS (SALES) LIMITED - FLEET - HANTS - ENGLAND 
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EFFICIENT HEATING 


gen 


¢ | 














FOR 


|i 
VERY 


o * 


best 
results 
with 





a. ae 
BUILDING 


greatest 
economy... 


A review of any recent Trianco installation 
will supply ample evidence that Trianco Ltd., 
provide the boiler for the job, whether it be 
solid fuel or oil fired. Among these are 
included schools, hospitals, flats, offices, 
works buildings, etc. 

In all of these, as in every Trianco installa- 
tion, the prime considerations were fuel 
economy and peak efficiency combined with 
minimum labour in operation. 


specify 


PERMANITE 
CONGRETING 


NCB HOMEWARMING PLAN 
Trianco boilers are available 
from 50,000 B.t.u. to 2 million 
B.t.u. in the solid fuel range 
and from 100,000 B.t.u. to 3 
million B.t.u. capacities in the 


Now you can 
afford the luxury 
of a TRIANCO 
Boiler through the 
NCB Homewarm- 
ing Scheme. No 
deposit and repay- 


ments over 5 years } More heat 





oil fired range. 


dada 
TRIANCO 


automatic boilers 


Write for brochures and 
specifications to Dept. CJ] /2/4. 


TRIANCO LTD., IMBER COURT, 
EAST MOLESEY, SURREY 
EMBERBROOK 3300 (8 LINES) 


RUE AEE TER SSE a RR a LL TERR SN A TR RIEL I SSI 


plus Tax allow- 
ances mean your 
TRIANCO Boiler 
will pay for itself. 





Trianco Solid Fuel Boiler Dj 1000 
of {,000,000 B.t.u’s capacity. 





at less cost 
-and 
it’s British 


PAPER 


A tough bitumen saturated paper, 
ideal as an underlay or for curing. 


Conforms to B.S. 1521 : 1949 Class B 


PERMANITE 





ee 





455 Old Ford Road, London E.3 ADVance 4477 (20 lines) 
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MOTOR GRADERS 





make no mistake... 


... the motor grader is an essential tool in modern earth-moving operations. Its efficiency, versatility, 
economy and ability to work in almost any conditions are indispensable qualities to Public Works 
engineers and contractors. 


make no mistake... 
. only the best graders are offered by GRADER HIRE LIMITED. Look at these features: 


ALL-WHEEL DRIVE— more power at the blade. 

ALL-WHEEL STEERING — optimum manoeuvrability. 

CONTROLLED TRACTION — more material moved further and faster. 

PRECISION SIDE SHIFT — obstructions avoided without changing working angle. 
EXTREME BLADE REACH — finishing work carried out simply and economically. 
HIGH LIFT BLADE — bank cutting—including vertical—made easy and effortless. 


+ + + + HH 


HYDRAULIC CONTROLS — smooth, positive, accurate and immediately responsive control. 


These qualities—combined with very reasonable hire charges, and the largest, most up-to-date hire 
fleet of motor graders in the country — enable GRADER HIRE LIMITED to offer the contractor 
a very sound economic proposition. 


GRADER HIRE LIMITED 


Get in touch NOW 12, BURLEIGH STREET - STRAND - LONDON - wW.C2 


TEMPLE BAR 0321/5 


25) 
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| PLANET 
| PLANT 
| HIRE 


APror P Lisssl 


says . L(Y}, ber 
Wo, the Best 1960 Plan 
Specialists in Douglas Fir 


Timbers and Die-Square | To Hire... 
in all lengths and sizes | 


Immediate Delivery from London Stocks Ss YW Fe Bax Ss 


5 

univag 

pumps 
COMMERCIAL PIER WHARF 

ODESSA STREET, ROTHERHITHE 


LONDON, S.E.16 | Me p | S TO L 
Tel oan SURAGS Seana amas | LR ing WN we 
oe | 294222 








| Victoria House, Temple Gate, Bristol, 1 





PNEUMATIC 
GROUTER 


This Machine is ideal equipment for 
placing low to medium pressure grout in 
tunnels, mines, etc., raising road and 
floor slabs, consolidating bridge piers 
general foundations, rock fills 

and the stabilisation of 

railway embankments, etc. 





MANUFACTURED BY 


BOULDER EQUIPMENT LIMITED 


I HIGH STREET, BARNET, HERTS. : BARNET 414! 
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Oe ese UCT a 


With road safety a major consideration, this ?-mile stretch 
on the main Glasgow-Edinburgh road is now lit by 52 high- 
wattage Sodium lamps developed by Philips Electrical Ltd. 
The new system was largely the inspiration of 

Mr. Denis Colvin, City Lighting Engineer to the 

Glasgow Corporation, who co-ordinated the activities of 
Philips on lamps and gear, the Engineering & Lighting 
Equipment Co. Ltd. in their development of the new 
ELECO Golden Ray ‘280’, and of Messrs. Stewarts and 
Lloyds, who provided the special steel columns. In 
operation, it is no longer possible for confusion of 

light sources to be an accident hazard, and the reduction 
of the number of columns used reduces the number 

of possible collision points. 


PHILIPS ELECTRICAL LTD - Lamp & Lighting Group |7-~ 


Century House - Shaftesbury Avenue « London +» W.C.2 
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| WHITLOCK | 
SUV EQUIPMENT 





Y, 


SUS 







SHOVELS 


Td ag Bo 
hea aes 2 anes: 1 wa MIRE 


SELL and 
REPAIR 


Theodolites, 
Levels, Staves, 
Ranging Rods, 
Chains and 
Arrows, Steel 
Tapes, etc. 




















Modern instruments 
bought or taken 
in part exchange. 





Clarkson's 


oe ee yy) 


V2 
SYMES (PLANT SALES ) A DEPT. CJ, 338 HIGH HOLBORN, LONDON, w.c.| 


BRENTWOOD - ESSEX Tel: 2116 ines (Opposite Gray’s Inn Road) Phone: HOLbor 2 
UU 


eu, YOU GET SO MUCH MORE 
ep FOR YOUR MONEY ... 


a) ge NO “MIXTURE i Te TANKS wi * h a 
sas 


===") JOHNSON 
en  — MAXTAMP 


2 POSITIVE CARBURATION EASHTES INSTI WanTiNe REGO. 


© FIRST RATE AFTER SALES SERVICE OWER 
|e RAMMER 
rs P i 


Ask for demonstration 


C. H. JOHNSON (MACHINERY) LIMITED, 
CoN QUALITY PAYS STOCKPORT, CHESHIRE 
Telephone: Stockport 2642/5. Telex 66-297. 


Telegrams: “* Machinery" Stockport. 


FOR DUMPERS * MUD PUMPS ~* CENTRIFUGAL PUMPS * POWER RAMMERS 
POKER VIBRATORS * SCREED VIBRATORS ~ FIXED AND MOBILE CONVEYORS 





H 
1 
! 
F 


London Sales & Service Depot: 38-44, Lower Richmond Rd., S.W.14. Tel: PROspect 7671. Scottish Sales & Service Depot: 119, Whitefield Rd., Gevan, Glasgcw, S.W.1. Tel: Govan 2701 
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Wednesbury takes a 
weight off his mind 


Architects, builders and plumbers meet the responsibility of selecting the best 
quality copper tube for their installations by insisting on WEDNESBURY. 

All WEDNESBURY copper tube is solid drawn to the highest standards. 
Tubes to B.S. 659 and B.S. 1386 are free from carbon and oxide films. The 
British Standards Institute recognise this exceptional quality with 

their “Kite Mark” seal of approval. 

Set your own mind at rest on the question of copper tube. Specify 
WEDNESBURY—always! WEDNESBURY stock a wide range of sizes. And 
provide a prompt, efficient delivery service to all parts of the country. 


WEDNESBURY | of course! 


WEDNESBURY copper tube is playing an important part in a recent 
development—small bore central heating installations. 


||| :cc—yXxu[uwmMnMyywyyyya! 








2 
The Wednesbury Tube Co. Ltd. 
Bilston, Staffordshire 
Tel: BILSTON 41133 (9 lines) 

‘D, Warehouses at London (Elgar 7014) Manchester (Traf- 


ford Park 1444) and Cardiff (22502). 

Manufacturers of PLASTIC TUBE & FITTINGS: STEEL 
TUBES & FITTINGS: STEEL TUBE FABRICATIONS: 
MALLEABLE TUBE FITTINGS : LEAD SHEET & PIPE. 


1701 
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MECHANICAL AND NON-MECHANICAL 


PLANT HIRE 


Model $7 Breaker Warsop — Tools 


LIGHTWEIGHT STAGINGS :: LADDERS :: STEPS 
SCAFFOLD BOARDS :: SURFACING MACHINES 
STEEL TUBES :: ALUMINIUM ALLOY TUBES 

CONCRETE BREAKING HAMMERS :: PUMPS 

FLOOR SANDERS :: RAILWAY SLEEPERS 
VIBRATORY ROLLERS :: COMPRESSORS 
CONCRETE MIXERS :: SITE HUTS 


WESTERN PAINT SPRAYERS :: TARPAULINS 


TRESTLES :: DANGER LAMPS 


HIRECO.LTD. & TOWER LADDERS :: DUMPERS 


CRANES :: VIBRATORS 
CANAL YARD, HAYES ROAD, Phone or write for details 


TR MTT yea CAMPBELL-GRAY, LTD. 


68/70 PENGE ROAD, SOUTH NORWOOD, LONDON, S.E.25 
Tel.: SYD. 3131 (5 lines) 


your tyre costs can be 
greatly reduced by 


VACU-LUG 


RECONDITIONING 


You can make remarkable economies when you 
recondition your earth-mover tyres with VACU-LUG. 


Examine the table below—it shows you the saving LOOK AT THESE 
a Reconditioning will give you in comparison SPECIMEN PRICE COMPARISONS 


(a) the cost of new tyres 


i VACU-LUG 
(b) the cost of other types of reconditioning New Tyre Remould ewe 
Prices Prices Reconditioning 


Prices 
Remember also that sound covers can be recondi- 


tioned again and again with VACU-LUG, giving you an 
astonishing increase in tyre working life. 


18.00-25 |} £ 338 0 £105 | 
21.00-25 | £ 359 7 £141 16 

So take advantage now of these outstanding reductions 24.00-251£ 511 16 £220 12 
VACU-LUG can make to your tyre costs—write to us today 24.00-29 |£ 624 14 £288 18 


for full details and the address of your 
nearest VACU-LUG Distributor. 27.00-33 | £1009 18 6} £430 15 
26.5 -25}£ 512 10 £231 3 


BRITISH VACU-LUG LIMITED |995 29] ¢ 691 16 £315 4 


Gonerby Hill Foot - Grantham . Lincs. 
, Telephone: GRANTHAM 1548-9 | 29> ~33 | 41131 9 £483 6 


£ 84 16 
£114 Il 
£178 3 
£233 6 
£347 17 
£186 13 
£254 10 
£390 5 


oo ooo fon ao 
ooococso & 
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a shot/in the arm 


Perhaps British Wagon can give it. + This may be just what your business needs 
to help it to grow. By using British Wagon’s Finance Plan you are able to acquire 
whatever new plant or machinery you need with only a small capital outlay. You 
simply buy out of income. Our terms are economical and flexible. For friendly 
and practical advice on the B.W. Finance Plan, backed by over 90 years’ sound 


financial experience, get in touch with your local branch manager... 


eee British Wagon 


‘Financing the Cost’. It 
gives you full details of COMPANY LIMIT ED 
how the British Wagon 
Finance Plancan help you. 


; 
26 
3 
oa 


Head Office : "Moorgate, Rotherham, Yorkshire “-frwance} 
Tel: Rotherham 5466 

Southern Head Office : Rotherham House, 

Grosvenor Crescent, London, SW.1 Te/: Belgravia 8000 


ee SS EE | 
oooctocooo 


twemM 84E 


| 
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contact 
BARKING.» 


DEVELOPMENTS| 


Co. LTD. 
for 


PLANT HIRE 


















see 
how | 
much civil | 
engineering | 
activity 
hangs on 
rope 








ROPE IS MUCH IN EVIDENCE on the busy construction 

sites of today. Winching out timber, excavating foundations, 

hoisting girders, positioning pre-cast concrete... .many 

MUREX ARC WELDING SET | modern building techniques depend on the strength and 
| reliability of rope. 














MOBILE COMPRESSORS MODERN 
PORTABLE COMPRESSORS DIESEL-DRIVEN STRENGTH? RELIABILITY? That’s where Hood Haggie 


eee oe SHOVELS MACHINES come in. Hood Haggie’s steel and fibre ropes embody these 









TRAXCAVATORS EXPERIENCED | qualities in good measure. Which is why they are being 

DUMPERS OPERATORS | increasingly specified for the tougher civil engineering 
| licati home and 

og HOURLY, DAILY | applications at home and overseas 


CONCRETE MIXERS = or WEEKLY RATES| Jiggpn HAGGIE ROPES 


p be O N E: RIPPLEWAY for every branch of industry 
2408 & 1245 R. HOOD HAGGIE & SON LTD. 
CONDERCUM HOUSE, 171 WEST ROAD. NEWCASTLE UPON TYNE 5 
ADDRESS: FRESH WHARF TELEPHONE: 39111 TeLex: 53114 
HIGHBRIDGE ROAD | LONDON OFFICE: 85 GRACECHURCH STREET, E.C.3. 
BARKING | TELEPHONE: MANSION HOUSE 7521 


ESSEX | “4: 
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taal 

RACTORS AND EXCAVATORS (EXPORTERS), LTD. 
OFFER ie ens 

ima 1201 EXCAVA . ft. 

= a Bucket, completely rebuilt. s 

Lima 802 EXCAVATOR, 70ft. Dragline Equip- 


Dragline, 3'2 


One 


t, 2'2 cu. yd. Bucket. 
One NK. 4300 Series SHOVEL or DRAGLINE. 
Choice of two. 
One _Ruston-Bucyrus 24RB EXCAVATOR, 16000 
Series, Dragline Equipment. 
one Ruston-Bucyrus 17RB EXCAVATOR, Dragline, 


Skimmer / Backacter. 

one Barber-Greene 879A FINISHER AND SPREADER. 

One Caterpillar D8 2U, 3000 Series, complete with 
Double Drum Winch. 

One International BTD6 Drott SHOVEL. 

Two 1960 International BTO20 Drott SHOVELS. 

One Caterpillar 14A TRACTOR, complete with Birtley 
Hydraulic Equipment. 

Inspection by arrangement. 
TRACTORS AND_ EXCAVATORS 
(EXPORTERS), LTD., 

Conington, near Peterborough. Tel.: Sawtry 277. 


J OADING SHOVELS. 
L 1959 Chaseside 8O00TC, 1 cu. yd. Bucket, Torque 
Converter, Cab, £1,450. : 
1958 Chaseside 700, 1 cu. yd., Cab, power steering, 





7 Bray BL430, 112 cu. yd., Four-wheel drive, Cab, 
= power steering, £1,450. , 
1956 Bray BL30, 1'2 cu. yd., Cab, ex Council, £850. 


1954 Bray Crawler, 1 cu. yd., Cab, Ford Diesel, 
£1,250. E : 
New Bray Four-wheel drive and Two-wheel drive 

Shovels always in stock. 


WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. ‘Phone 2981. 


ANTED, Late type 4-in-1 Drott, in first-class 

condition. 19RB, 14000 Series onwards. Jones 
KL44 or KL66 or equivalent. For SALE—International 
Drott Skid SHOVEL, B14K3, 1'2 cu. yd. Bucket, 1958, 
overhauled, excellent, £3,750.—GABRIEL MACHINERY 
CO., LTD., Palmers Lane, Enfield, Middlesex. Tel.: 
HOWard 4353. 


RGENTLY WANTED, 19RBs, 22RBs, 33RBs and 

N.C.K. 304 EXCAVATORS, fitted with Dragline 
or Face Shovel Equipments. Machines must be in 
good condition. Immediate inspection and settlement. 
Write GRAYSTON PLANT AND ENGINEERING CO., 
LTD., 32 Stewarts Road, S.W.8. Macaulay 6688. 


—— 


TEEL SHEET PILES and TRENCH SHEETS urgently 
§ WANTED. All sections bought; large and smali 
‘gustey GRC" 1 
bu e ee s 
3 Buckingham Place, London, S.W.1. Victoria 0252. 


ANTED, 15BE and 17RB EXCAVATORS. Prefer- 
ably to have Forward Shovel, but other equip- 


quantities. 


ts considered.—AXWORTHY AND COMPANY, 
(TD. (Drotts for Hire), Straight Road, Old Windsor, 
Berks. Tel.: Windsor 3434 or 3384. 


TOTHERT AND PITT 28W Vibroll ROLLERS, for 
immediate delivery, £345 each.—ABELSON AND 
CO. (ENGINEERS), LTD. Tel.: SHEldon 2424. 


FOR SALE 


1960 }.C.B. 4, two months old, with three buckets, 
£2,500. 





ALLIS-CHALMERS: 

1944 Allis-Chalmers HD7, fitted with 
Angledozer and P.C.U., £500. 

1949/55 Allis-Chalmers HDSG Tractor Shovels. Choice 
of five, £1,300. 

1954 Allis-Chalmers HOSG Tractor Shovel, overhauled 
track group, £2,750. 

1960 Allis-Chaimers HD6G_ Tractor 
Hydraulic Ripper. Ex demonstration 


£6,000. 
1960 Allis-Chalmers BTL 14D 1'2 cu. yd. Wheeled 
Tractor Shovel. Ex demonstration model, £5,200. 


Hydraulic 


Shovel, with 
machine, 


FIAT: 
1951 Fiat SSL, fitted with Hydraulic Angledozer, £850. 
1952 Fiat SSL, fitted with Hydraulic Angledozer, 
reconditioned engine, £950, 
1954 Fiat SS, fitted with Hydraulic Angledozer, £950. 
Ls” Fiat SSL, fitted with Hydraulic Angledozer, 


1,100. 

1960 Fiat FL4 3%, cu. yd. Tractor Shovel, with 
Hydraulic Ripper. Ex demonstration machine 
(two), £2,300 and £2,400. 


WINCHES: 


Carco E Timber Winches, overhauled, 


£350. 





of Feltham 


Mackay Industrial Equipment Ltd., 
Central Way, Feltham, Middx. (Feltham 3435-9) 








Modern Diesel 


COMPRESSORS 


EXCAVATORS 
TRENCHERS 
BULLDOZERS 


| 
| 
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(Continued from page 240) 


RAWLER TRACTORS FOR SALE. 
Caterpillar D7M, excellent condition. 
Caterpillar D6 8U Model, virtually as new. 

Caterpillar D4, with LPC Dozer. 

Allis HD14, with Cab and new tracks. 

Allis HD14, with Dozer. 

Allis HD7, fitted Cab and lights. 

Caterpillar D2 5J Model. 

IHC TD6, wide gauge. 

IHC T6. 

Fowler FD3. 

Marshall VF. 

Fiat SSL, with Dozer. 

1HC TDY, wide gauge. 

Fordson County P6. 

Track-Marshall, on 16in. plates. 
NELSON M. GREEN, 

Kirkby Underwood, near Bourne, Lincs. 


—_ Tel.: Dowsby 285. 


LANT WANTED. 
20-kVA GENERATING SETS, 


powered by Lister 


yP4 arene Engines, giving 400-Volt, 3-phase 
supply. 

Broomwade COMPRESSORS, powered by Lister JP3 
or |P4 Diesel Engines. 

Cable-operated Percussion Type WATER WELL 


DRILLING MACHINE. 
_Write Box P.3988, “The Contract Journal." 


JOR SALE, LOW-LOADING TRAILERS, from 3 tons 
to 12 tons; Lister-Air Pumps COMPRESSORS, 
equal to new, from £425; TANKERS, from 100 galls. 


to 950 galls; GENERATING SETS, from 11'2-kVA 
upwards, Diesel and Petro! driven; large stocks of 
ex M.O.S. Equipment. Send for lists.—S. T. BELTON 
(TRACTORS), LTO., Tower Road, Boston, Lincs. 


‘Phone 2590/2690. 


OR SALE, }.C.B. EXCAVATOR on Fordson with 
Major Loader. This machine has been extensively 
overhauled, cleaned and repainted, and is in excellent 
condition throughout. Price £775.—PLANT REPAIRS 
(BRISTOL), Fox Road, Bristol, 2. Telephone: 
Bristol 5-6009 (2 lines). 


‘OR SALE, 10RB, No. 21570 (May, 1957), Type 
3YC, with complete Dragline and Forward Shovel 
Equipment. In almost new condition—Forward Shovel 
used only once. Price £3,000 or near offer.—H. EVERS, 
LTD., 2 Sebastopol Street, Manchester, 4. Telephone: 
Collyhurst 1378/9. 


TELDING PLANT for HIRE. Diesel - driven 
Welding Plants, single and twin. Ary part of 


country. Operators, if necessary.—UNDER WATER 
WELDERS AND REPAIRERS, LTD., Roath Basin, 
Cardiff. . 7 . 4 

ITCHELL'S PLANT SERVICES, LTo., 


can always offer an excellent range of used 
Weatherill Hydraulic or Chaseside MECHANICAL 
SHOVELS. Price to suit all users.—Write or ‘phone 
Palmers Lane, Enfield, Middlesex. HOWard 3493. 
For SALE.—We have a few DRAGLINE BUCKETS 

for Lima or similar machines, 3'2yd., 2'2yd. and 


2yd. complete with Dressings. 
PLANT SALES, LTD., 
25 Castlereagh Street, London, W.1. PAD. 2663/5. 


MARSH PLANT 
AWD DISTRIBUTORS 


HAMPSHIRE AND WEST SUSSEX 


New J.C.B. 4 Hydraulic EXCAVATOR £2,780 
New BROOMWADE WR120 2-Tool COM- 
PRESSOR ‘ o sia reenrencler a acare aT aD 
RANSOMES 414 EXCAVATOR, fitted Skimmer 
Backacter Equipment. 2,500 hours only £1,800 
RUSTON-BUCYRUS 10RB, 15000 Series, fitted 
Skimmer /Backacter. Offers. Exchanges. 

RANSOMES 410 EXCAVATOR, reconditioned 


for export a short time ago. Genuine machine. 
Offers. Exchanges. 


MAIN 


LOW-LOADER 12-ton unit, Bedford TRACTOR, 
with Leyland Engine, one driver, 60,000 miles. 


In excellent 
J.C.B. 
used 


}.C.B. Mk. 1 Hydraulic 
Major Front-end Loader, 
Buckets and Bulldozer Blade 


J.C.B. Mk. 1 Hydraulic EXCAVATOR, fitted 
Counterweight. Choice of equinments £575 
RECORD TOWER CRANE, 1959 machine, 40ft. 
high, 4cwt. at 34ft. radius, Petter Diesel. 
Hardly used £850 


2'2-ton Advance WALLIS AND STEEVENS 
ROLLERS, Diesel, each £400 


EXTENSIVE CHOICE of CONCRETE MIXERS. 
All sizes. All prices. Inspections invited. 


For HIRE — SALES — SERVICE 
"Phone: EMSWORTH 2032-2634. 


MARSH PLANT 
& MACHINERY CO., LTD. 


SOUTH STREET, 


condition 
LOADALL 65, 


. £1,250 
Bucket. Little 
£850 

with 
30in. 
£650 


7eyd. 


EXCAVATOR, 
18in. and 


EMSWORTH, HAMPSHIRE. 





CAMBRIDGE 


HIRE—SALES—SERVICE 





Lees RAILWAY MATERIAL FOR SALE 

3,000yd. 2S5ib. B.S.S. TRACK, 24in. gauge. 

1,000yd. 20ib. B.S.S. TRACK. 

New Lister Diese! LOCOS., from £455. 

Four Diesel LOCOMOTIVES, by Motor Rail, 
with Dorman Engines, 312-ton, 

Two Montania Diesel LOCOS., 

One Simplex Diesel LOCO., with National Engine 
2'2-ton, 24in. gauge, completely overhauled. 

29 1tyd. TIPPING WAGONS. 

Three 2 cu. yd. 24in. gauge Rugga TIPPING 
WAGONS. 

Maco Pressed Steel Lay-on SWITCHES. 

Maco Pressed Steel Lay-on TURNTABLES. 

POINTS and CROSSINGS and TURN#ABLES. 

WHEELS and AXLES, ail gauges. 

Maco AXLEBOXES. 

PLATELAYERS’ 


Ltd., 
24in. gauge. 
234-ton, 24in. gauge. 


BOGIES, 4ft. 8'2In. gauge. 
M.E. ENGINEERING, ee 
457 Finchley Road, London, N.W.3. Telegrams: 
Mengilim, London. "Phone: HAMpstead 7481-2-3. 


ONCRETE MIXERS FOR SALE OR HIRE. 
5/3"2 Benford, Parker, Goodwin, Winget and 
Stothert and Pitt. Choice of 50, in good working 
order or reconditioned and guaranteed. Petrol, 
Diese! and Electric driven. 


7/S, 10/7, 14/10, 18/12 and 21/14 Tilting and 
Closed Drum models. Some with Weighers and 
Scrapers. 


New 4/3 and 5S/3'2 Barford CONCRETE MIXERS 
from stock. 


etc. 
















W. V. DAVIES, Concrete Mixer Service, 
1R COMPRESSORS 
c.f.m. Holman Type T605; 400 c.f.m., EH245; 300 
RECEIERS from tft. to 9ft. dia., 100Ib. to 1,000Ib., 
Coleford, Glos. 
Coles CRANES, 
All classes of LORRIES, 
Lower Wootton, Boars Hill, Oxford. 
Pneumatic Tool 
Park, Sunbury-on-Thames, Middx. Sunbury 3168. 
and lengths. 
OR HIRE, Two Stothert and Pitt 1 cu. yd. 
Telephone: Watford 27252. 
Available 1st May.—'Phone: Watford 27252. 
300 amp. LINCOLN PORTABLE 
Very Keen Rates—For Long Term Hires 
N.15 
Phone: TOTtenham 0401/8 
LAND ROVERS - DUMPERS } cu. yd. 


Shipston-on-Stour. Telephone 12S and 3212. 
Two Bellis and Morcom 2,450 c.f.m., 100 p.s.i., 
c.f.m., EH240; 200 c.fm., D023; 80 c.f.m.; D021, new 
w.p. 
LTD., 
‘AVAILABLE FOR HIRE: EXCAVATORS, 
eeudiog Low-loaders. 
Specialists.—Complete RECONDITIONING SER- 
DUDLEY VALE, LTD 
BATCHING AND MIXING PLANTS, with Bulk 
OR HIRE, Henderson 10-ton Steam GRABBING 
MECHANICAL ENTERPRISES LID., 
4x 4 POLE CARRYING TRUCKS 


io FOR SALE. 
SS0-h.p. motor; 1,110 c.f.m. Holland Rotary; 525 
1950; also numerous others of all makes; and AIR 
FRED. WATKINS (ENGINEERING), 
‘Phone: Coleford 2271/2. 
BULL- 
DOZERS, DUMPERS, MIXERS, 
AMEY'S AGGREGATES, LT 
Wootton, Boars is Oxford 3542. 
HAMES VALLEY PNEUMATIC, 
VICE for all makes of tool.—South Lodge, Sunbury 
OR SALE, STEEL SHEET PILES. Various sections 
3 Buckingham Place, London, $.W.1. ViCtorla 0252. 
Cement Equipment; Electric or Diesel drive. 
DERRICK, with 120ft. Jib and set Plain Bogies. 
1958 
105-129 MARKFIELD ROAD, 
4x 4 TOWER WAGONS °_ TIPPERS 


4x 4 GS TRUCKS - VANS, 5 cwt.-2 ton 
SHAWNEE DIGGERS, etc. - SMALL PLANT 


PORTSMOUTH (A3) ROAD, 


SURREY 


Phone: RIPLEY 3122-4 


SEND 





ee 





Modern Diesel 


ROLLERS 


DUMPERS 
MIXERS 


146 HILLS ROAD, CAMBRIDGE. Phone: 87519 PUMPS, ETC. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


oR SALE. 

1957 Sykes TEST PUMP for water mains, capable 
of delivering 2 gallons of water per minute 
against pressure of 800Ib., 2-b.h.p. single- 
cylinder Petter Air-cooled Engine. Price £175. 
Ransomes-Rapier EXCAVATOR, Skimmer, Back- 
acter and Dragline, in very good condition, 
T.V.O. Engine, surplus to requirements. Price 


12/21, manu- 


510 


£395. 

Allen-Parsons TRENCH EXCAVATOR 
factured 1951, condition as new, little used, 
unused for last four years but well maintained 
throughout this period. Available immediately; 
lying at Great Crosby. Price for quick sale, £975. 
_ WILLIAM BECKER AND SONS, LTD., 

Station Works, Byron Rd., Great Crosby, Liverpool, 23. 

Telephone: Great Crosby 2327/8. 


RANES FOR SALE — EX STOCK. 
8'2-ton Rapier Super Diesel/Electric, SOft. Jib, 
two off, £3,750. 

7-ton Rapier, Fast Standard Diesel/Electric, 1957, 
£3,250. 





S-ton | Coles-Thornycroft Diesel/Electric, Series 7, 
S-ton Michigan T6K Lorry Crane, Dorman Diesel, 


2-ton Neals NM, Ruston Diesel, pneumatics, 30ft. 
Jib, 1951, £1,250. 

All machines certified test-loaded before dispatch. 
Hire Purchase Spares. Service. 
WILLIAM R. SELWOOD, LTD., 

Chandler's Ford, Hants. ‘Phone 2981. 


ELMAG Diesel PILE HAMMERS for HIRE. ... 

Our fleet of these fine machines is the biggest 
in Britain. Models DS, D12 and D22 available, with 
rope-suspended leaders and leg guides; suitable for 
driving any _ section of piles. Also G17T Delmag 
PILE FRAME with Turntabie. 

DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252 


OR SALE, Pegson 16ft. x 9ft. Portable CRUSHING 
PLANT GRANULATING CONVERSION SET, 
powered by Ruston 3VSO, complete with Undersiung 
Screen, Chutes and 5S0-ton Storage Hopper. The lot, 
£750. Lying Devonshire.—Apply TUCKER, Tanporte, 
Westward Ho!, Devon. Northam 508. 


OUNTY CRAWLER TRACTOR, No. 10361, new 
1959, Ford Diesel Engine, and fitted Bray 
Hydraulic Dozer. tn_ excellent condition, £1,175. 
GERALD TOYNBEE (CONTRACTORS), LTD., Barnham, 
Bognor Regis, Sussex. Telephone: Eastergate 3323. 





A. R. C. 


Are best CASH BUYERS of EXCAVATORS, TRACTORS, 
PLANT and MACHINERY. You will do a good 
deal better at: 


A.R.C. MOTOR CO., LTD., 
Redhill Works, Arnold, Nottingham. 


Telephone 26-3331/S. 


4/3 MIXERS ‘Half-Bag’ 


30/- PER WEEK 


PETROL OR ELECTRIC—! PHASE 


COHN MACNAMARA & CO. LTD., 
Rd.,Deptford, London, S.E.8 Bermondsey 3275-1435 


WELDERS 


MUREX, LINCOLN and PETBOW 
Diesel Sets, Trailer Mounted. Available for 
Immediate Hire with or without Operators. 


FOR HIRE 


Also Stockists of new Oxford Transformer 
Sets - Write for Leaflets 


K. J. SENIOR AND CO. 


FORDWATER TRADING ESTATE 
Chertsey, Surrey. Tele: Chertsey 2950 


silicic 
VALES 
Irst 
FOR 
PLANT 


VALES PLANT REGISTER LTD. 
14 Lower Grosvenor Place, Victoria, London, $.W.1 
VICTORIA 3501, 7531, 8050, 9886 (15 lines) 


Watford Works: Cow Lane, Garston, Watford. 


Telephone: Garston 3266/7/8. 
ESTABLISHED FOR OVER 40 YEARS 





ALES PLANT REGISTER, tTto. 
OFFER FOR IMMEDIATE SALE: 
EXCAVATORS: 
SMITH 2/10, 16000 Series, Dragline, 
Backacter, £650. 
10RB, 22500 Series, Skimmer and Backacter Equip- 
ment, very good condition, £2,700. 
10RB, 17000 Series, F/S, very good condition, £1,650. 
PRIESTMAN WOLF Mk. IIIB, Skimmer or Backacter, 
1955, good working order, £1,400. 
SMITH 21, 
£3,500 


Skimmer and 


1952/53, Dragline, very good condition, 


22RB, 15000 Series, F/S, good condition, £2,850. 
22RB, 20000 Series, Dragline, very good condition, 


£4,900. 
N.C.K. oe F/S Equipment, 1953, very good order, 


£2,750. 
33RB, 14500 Series, Dragline and F/S, overhauled, 
very good condition, £6,000. . 
38RB, eae Series, Dragline, very good condition, 


37BE, 11000 Series, Dragline. Price on application. 
43RB, 1954, Dragline and Shovel, good condition, 


£9,000. F 
—, Sta Series, Dragline, good condition, 


8,250. 

LIMA 1201, S000 and 32000 Series, Dragline or 
F/s. From £5,500/£9,000_ each. 

DEMAG 3 cu. yd. EXCAVATORS, F/S, 1958, excellent 
condition. Price on application. 

FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—SEND FOR  VALES FREE PLANT 
REGISTER. 

Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


NE unused Buildmaster Model SK25N CLIMBING 
TOWER_ CRANE. Excellent, never erected, 
attractive price.—Write Box P.3987, “The Contract 
Journal.” 
ATERPILLAR D7 IT, 
Angledozer and Le Tourneau Double Drum Winch. 
Price £1,400.—HARFORD ENGINEERING CO., LTD., 
Whiting Road, Norwich, NOR 40C. 


OR HIRE, 54RB EXCAVATOR, with Dragline 
Equipment. 


Reasonable rates of hire for satisfac- 
tory period.—Apply R. G. HORTON 


complete with Hydraulic 


(ENGINEERS), 
LTD., Contractors, Brierley Hill, Staffs. 


ANTED, Good Second-hand TRUCK MIXERS, 


2'2 to 4 cu. yd. capacity. 
Write Box P.3953, ‘‘ The Contract Journal.” 


KINGSTON PLANT 
HANWORTH - MIDDX. 


ror MOBILES ano 


ALL PLANT HIRE 
FELTHAM 4084 


CONCRETE SKIPS 


BOTTOM DISCHARGE and TIPPING TYPES 


M. E. ENGINEERING LTD. 


437 FINCHLEY RD., LONDON, N.W.3 
HAMPSTEAD ¥481-2-3 





OR SAL E. 
R. and R. 423, with Shovel and Spares, including 
spare Jib, date new 1952, little used and in goog 
order. £1,350 ex Stratford. 

10RB, 5296, with Skimmer/Backacter, 
machine, previously used for occasional 
£650 ex Stratford. ; , 

1ORB, 23130 Series, Skimmer/Backacter, approy 
2,000 hours only. Price on request. 

10RB, 18285, Shovel, just fitted mew tracks ang 
rebushed, £1,900. 

24RB, fitted Dragline, new 1950, undercarriage ove. 
hauled and new K.P. bush, £3,150 or offer, 

33RB, = 1948, with Shovel and Dragline, first-cias, 
order. 

38RB, fitted Dragline, new 1956. 

43RB, new 1955, Shovel and Dragline, exceptionally 
good order. 

Prices and further particulars sent on above machines 
on request. 

Caterpillar 12 GRADER, very good order, £2,750, 
SAVILLE-CALVERT (MACHINERY), LTD., 
Harvester House, Stratford-on-Avon. Warwickshire, 
Telephone 4242. 


ANTED, David Brown 30TD BULLDOZING 

EQUIPMENT. Blade not important if rams ang 
tank unit good.—P. FAY, Land Drainage Contractor, 
Wigsley, Newark, Nottinghamshire. Telephone: 
Saxilby 251. 


TSOR SALE, 12-ton LOW-LOADER, as new, with 
1954 Dennis Centuar Tractor Unit, £790. 
J. R. C. McQUEEN, LTD., 
54 Wrawby Street, Brigg, Lincs. 


first-class 
Cranage, | 


XJANTED, 19RB, with 40/50ft. Dragline or Crane 
attachment. Give age, condition and price, 
Write Box P.3982, ‘‘The Contract Journal.” 


OR SALE, 38RB EXCAVATOR, 21000 Serie 
Dragline and F/S, £8,500.—WINDER, 58 Exeter 
Gardens, Stamford 2680. 


Portaste ASH-SCREENING PLANT REQUIRED 
by BENSTEAD INDUSTRIES, LTD., 33 Isle Lane, 
Leeds, 11. Telephone: 30784/S 


ANTED to PURCHASE, D8 TRACTOR 13A/14A, 
complete with Scraper Unit.—Write Box P.3933, 
“The Contract Journal.” 


[COR SALE, 1960 (june) J.C.B. 4, 350 hours. as 
new, £2,350.—BROWNS INDUSTRIAL EQUIP. 
MENT, LTD., Leighton Buzzard, Beds. ‘Phone 2062, 


FOR HIRE 
COMPRESSORS—ALL TYPES 


FRANK K. MILES 


COWBURN STREET, HEYWOOD, LANCS. 
Phone: HEYWOOD 6856 


CYMRIC PLANT 


SHAWNEE-POOLE 
DUMP TRUCKS 


Delivered anywhere in U.K. 


BRIDGEND, GLAM. Tel: 2258 


Steelwork Erection 


Heavy Components moved. 


Factory extensions, alterations 


and maintenance. Skilled men 


immediately available. 


ASKHAM & PALIN LTD 


Steelwork Erectors 


Whittingstall Road, Fulham, London, S.W.6 
Telephone: RENown 1878 






































condition,  £1,1 — HAWLEY PLANT, LTD., OR HIRE, N.C.K. 304 FACE SHOVEL EQuIP- A \NTED, 1950/ 54 79RB EXCAVATOR. 
Dartford 21166. MENTS.—'Phone Watford 2725 Write Box P.3989, “‘The Contract Journal.” 








LLL LLL LIN AE EEE NEC AILS VIR EAN YN 
THE LEADING ESSEX PLANT HIRERS | RAILWAY MATERIAL DIESEL ROAD ROLLERS WANTED 


DUMPERS . MIXERS ~* PUMPS RAILS OF ALL SECTIONS AND ALL 7 : 
ROLLERS - DROTTS . CRANES ACCESSORIES—CONTRACTORS’ PLANT, Aveling-Barford and Marshall 6/8-ton and 10/12-ton, 
WELDING SETS * COMPRESSORS TOOLS, ETC. with Scarifiers, Sprinklers, Driver’s Cab, etc. Post-war 


models preferred. Particulars, cash price or exchanges. 
E H ROBERTS & CO (SOUTHEND) LTD INSTALLATION OF SIDINGS UNDERTAKEN 


51/5 CHURCH ROAD, THUNDERSLEY, ESSEX. | ARM YTAGE & SONS, LTD. a mane 


Eastgate, Sleaford, Lincs. Tel. 463. 
STATION ROAD, WHITTINGTON MOOR 
SOUTH BENFLEET 2364/2365 CHESTERFIELD 
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f 
ae ; PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
sit... ........ 2 iii... Vai ih’ oer Soe 
including oR SALE. ONTRACTORS' PLANT FOR H OR s 
ALE. 
J in goog F 25 tn NS TRAILER, aot el! Carrimore LOW- New 22 cu. ya SPAVSCRAPERS for immediate Caterpiter <a wide gauge, L.P.C. Hydraulic 
first-clas election of SEMI- and LOW-LOADING | BTD6, TD14 “TDi i 4 ’ 
Cranage PIRATES. 10/40, Sent, capacity. omit i apes, nd TD18 TRACTORS, fitted with Drott Caterpillar D4, standard gauge, L.P.C. Angledozer, 
i F an INCHES. 6, 8TD20. TOS, TD14 TO18 and TD24 c : 
care ’ aterpillar D2, fitted L.P.C. Dozer, £400. 
approx, One "caterpillar SH GRADER. £225. Tore FASC TOR: with Buligraders qpeior Se Scrapers. International TD9, Ruston Angledozer, £650. 
acks one 1o9 eu OR LEDOZERS. you nAct 3 we Pipe-laying Equip International BTD6, fitted R.B. Angledozer, £575. 
on Two Ho, Oe A OUBDING EQUIPMENT, £205. y ml 22RB EXCAVATORS, ‘with all Allis. Chalmers HD14, fitted Bulldozer, £725. 
ay ove Tid DOZER CORNER, SHOES. £5 each —— “oe 2 eine pe ousraters, Packed Allis-Chalmers Ho?, Hydraulle Angiedozer, £350." 
. r rv e - 
first-class Two G@WERTON ENGINEERING CO., LTD., Generous transport terms to all parts of England. Peete Cree tee ee 
eas aa. Feltham, Middlesex. Tel.: Feltham 3045 LUMLEY (PLANT), L roreaan County, fitted late-type ater £475. 
Stratford-on-Avon 4242, Ashtord (Middx.) 4191, uations BGG aed tn Pecdeaa Came 
wiles OR SALE. Candif Saeaee x.) 419 international ‘STOO and” TDS, Fordson County, 
" Caterpillar D7, with Birtley Dozer and Winch, — — ies dic Caterpillar D2 and D4, Allis- Chelmers HD7 
machi in new condition, can be seen working. RGENTLY REQUI 4 ED. Buffalo 6-ton Self-start Diesel ROLLER, £350. 
7” piese! Piling Double Drum WINCH on_ platform. One set of Bickerstaff Hydraulic BLOCK FORKS, | Holman 2-tool Self-start on COMPRESSOR, £250. 
2,750, ¢1,500 worth of SPARES for D7 and D8. 18in. centres. Atlas 2-tool Diesel COMPRESSOR, £150. 
hgg All the above to be sold well below value. One set of Bickerstaff Hydraulic BRICK FORKS, DINKUM DIGGER, on Fordson Major and fitted 
ickshire H. 8. THOMAS, Brewery Buildings, Carmarthen. eran Tike attachment to 4,000lb. capacity Jones SLEWING. CRANE sont £75 
. ttt ruck, é ’ ee e 
ARSSEN PILES for HIRE, 100 tons brand new | Offers of Trucks fitted eith f th LAND-ROVER, 1959 registration, £155. 
-DOZING (ae 2 Sections, 30ft. long, and various lengths considered. these: attachments Scammell TRACTOR and 12-ton Semi-low Trailer 
om wed sections of other piles available immediately | | Write Box P.3993, “The Contract Journal.” £295. ROSIN SOSWORTH 
antracty ex depo DUDLEY VALE. LTD.. ANTED TO PURCHASE. na Tel.: Stoke Saint Milborough 237—near Ludlow 
one kingham Place, London, $.W.1. ViCtoria 0252. Frodingham 1GB_ Larssen 1U STEEL SHEET Shropshire. 
3, Buckins™ 9 ee ee PILES in 20ft. lengths — a - — 
ew, with FoR HOR COMPRESSOR HIRE SERVICE.— | Four 90-deg. CORNER PILES to suit above. ANTED, FORK LIFT TRUCKS, 1-ton to 6-ton 
From 1-tool to 12-tool (70 c.f.m. to 625 c.f.m. Please forward details and prices to: capacity, Petro! or Diesel, any condition. Cash 
ta.4.). Lorry-mounted one Portable. Full range HENRY J. FIRMAN, LTD., en inspection. We offer recoraienee, machines in 
pneumatic Tools.—HUBERT C. LEACH, LTD., ‘ign Newark Road, Peterborough 5558. PART EXCHANGE and HIRE FORK LIFTS for all 
Street, Cheshunt, Herts. Tels Waltham Cross 25161 = ——___— oe — purposes.——-FRED WATKINS (ENGINEERING), LTD., 
or Crane is lines). HAVE, cASH— Witt TRAVEL. if You have SURPLUS Coleford, Glos. Telephone: Coleford 2271/5. 
: yy sacar ut prefer —if you h 
id price praet HIRE: Earthmoving, Pe Clearance, | to sell without delay at a reasonable price van ORKING In the Lancs. and Cheshire area? 
. DROTT, or TRACTOR SHOVEL, or other type Woolfenden’s are your MOBILE CRANE people. 
) Series, DOUGLAS HAMILTON, LTD., plant—then_ contact, with date, condition, and price | Light or heavy Lorain, Michigan, Quick-Way. Neals 
8 Exeter Tunbridge Wells. Telephone: Southborough 1538. required: FIELDS, Forest Edge, Ringwood Road, | tifts up to 30 wothiruamnes to 150ft. 
OBILE CRANES for SALE, HIRE and SPARES: erndown, Dorset. Ferndown 837. _ Anfield, Liverpool, 4. Tel: Stoneycroft 3755/9087. 
EQUIRED Coles, Ransomes, Morris, etc.—ROBERT DIXON, ANSOMES AND RAPIER 410 EXCAVATOR, fitted 1 
sle Lane 1D. Authorised Coles Repairers, Hunsdon, Herts. with Perkins P4 Diesel Engine, Skimmer and NKUM MAJOR DIGGER and Power Shovel (July, 
Stanstead Abbots 301/53. Ca ei eel saree oe ent. In good working order, £550. fect he Gea Ce GOANT REPAIRS 
SALA W Auncakatuins CATERPILLAR | TRACTORS, | S2es. SS. LTD., Ampthill, Sediord. Tel: Ampthnili (BRISTOL), | Fox Road, Bristol, 2. Tel.: Bristol 
eR. : » not more - nes). 
- than five years old.—'Phone Rothwell 3258, or write ANTED, ALL TYPES OF CLETRAC oO 
ane JAW BONE WORKS, Wood Lane, Rothwell, Yorks. os crRACTORS, | any, condition.— State, Serial | No. Fes eed all-round vorder, £1 330, BERKSHIRE 
“eau PL MRMERY 144, TOMER, CRANE: Seual Ne, Suse; | Ucatid stmmx Feesnone 17 C3 lms” \™-” | DIGGERS,” Castinaton. Guord. “Ya. Eymaham_ Bt 
{ 
a 
{ 
t 















FOR HIRE 
All Contractors’ Plant 


SLOGGETTS ttn" 


HAMPTON HILL, MIDDX. Teddington Lock 1138/9 


errton 


USED LOADER DEPARTMENT 


CHASESIDE DIESEL S00, 1957, In really good 
order. One owner, one driver, well maintained 
(parts and instruction books and service log 
available). Four good tyres, plus spare front 
wheel and tyre. A thoroughly good recom- 
WOONGD GUENIND BE cccccicccccvccsecscedisc £98S 





USED BLOCKMAKING PLANT 


FOR SALE 


MULTIBLOC Standard Blockmaking Machine’ with 
hopper, 3-phase motor, traction unit. With 4in. 
double srooved attachment. New June, 1960, little 
BE cantindkdds xs cebu Sinan tAEs TEs CeeSrR GO GNRaeReente £875 
TRIANCO K2 Automatic Blockmaking Machine, with 
Jin. and 4in. T. and G. attachments, and Qin. double 
cavity attachment. With pallets and some spares £350 
TRIANCO K2, with attachments to make 2in., 2'2in., 
Sin, 4in. solid, and 4'zin. cavity T. and G., also 
6in. and Qin. carey plain end blocks. Pallets available 
EE itucntessecksesidhane £30 
TRIANCO K2, ‘with fitments for 4in. solid, 6in. and 
Sin. hollow blocks. With carriers and pallets ...£230 


TRIANCO 2G, with fitments for 2in., 2'2in., Sin. and 




















MERTON RSO Two-way LOADER, 1957, 
Diesel Engine, double-acting rams, 1 cu. yd. 
bucket. A first-class machine at ......... £795 








CHASESIDE DIESEL CABLE LOADER, 1955. 
GOO CHIE ic ccccevcciccccecssvctesenciscacsvas £245 





















WEATHERILL DIESEL 4H OVERLOADER, 








din. T. and G. blocks, 3-phase ..............- ’ £75 1956, carefully overhauled and in excellent 
Two WINGET Type VBM Block Machines, with 3- phase Waren ender, Neve. NECN, GOSS teree Gee 
re Ve ee: er. oi, Se Se Ee Se Sere seseeEeneesestensee eS 


and 4in. T. and G. blocks, with some steel pallets £95 


STEEL PALLETS, many sizes for Trianco machines. 
Please state requirements. 


MOBILIFT, Diesel driven, with mechanical grapple 
to lift and stack blocks 6ft. high. New late 1959 £650 


Unused MULTIBLOC Grapple to lift 400 bricks £290 


ALAN R. DAVIES 
RTE VE 


1957 COUNTY SPECIAL FORESTRY/SWAMP 
TRACTOR, fitted 30in. tracks and Boughton 
Winch. 800 hours work only. Excellent con- 
dition. New price £2,800. Offered at £1,050 


MERTON ENGINEERING CO. LTD. 
Faggs Road, Feltham, Middlesex 


Telephone: Feltham 3045-8 






















LIMITED 


20 WHITELADIES ROAD, BRISTOL, 8. 
Telephone 3-8418/9 


ARUP & ARUP LTD - BILTON HOUSE 
54/58 UXBRIDGE RD - EALING W.5 


MOBILE & PORTABLE AIR COMPRESSORS 
PNEUMATIC TOOLS 
DERRIGKS GUMPERS ETO. 






Stewarts Road, Battersea, S.W.8 + Tel: Macaulay 7231).(3 lines) 








340 


ALES PLANT REGISTER, 
OFFER FOR IMMEDIATE SALE: 
MISCELLANEOUS: 

BENFORD '2-ton DIESEL DUMPERS, 
£11S each. 

MUIR-HILL 10B 3 cu. yd. DUMPER, 

1954, good working order, £395. 

AVELING 3 cu. yd. DUMPERS, Fordson Engine, 1955, 
good order, £675 each. 

LOW-LOADING TRAILERS, 3-ton, 6/7-ton, 8/10-ton, 
ex Ministry. Also TRAILER-MOUNTED TANKS, 
250, 500, 750 and 900 gallons. 

C.P.T. 4-tool PORTABLE COMPRESSORS, 1953, solid 


tTto. 


1955S, runners, 


Ford Engine, 


tyres, Ruston Diesel, good working order, £700. 
ATLAS 2-, 3-, 4- and 6-tool DIESEL PORTABLE 
COMPRESSORS. Details on application. 


AIR PUMPS 2/3-tool COMPRESSORS, Lister Diesel 
Engine, on 2- or 4-wheel Trailer or Lorry Chassis, 
ex Ministry, unused, £490 to £560 each. 

AVELING-BARFORD~  2'2/3-ton DIESEL ROLLER, 
Perkins Diesel, Sprinklers, 1952, good condition, 


£400. 
AVELING-BARFORD- 6/8-ton 


ROLLER, Sprinklers, 
Scarifier and Cab, new 1955, £1,950. 
GREENS /7/8-ton ROLLERS, new Ford Diesel, 


Sprinklers, Canopies, ex Ministry, £1,300 each. 

PEGSON 16in. x Sin. PORTABLE CRUSHING AND 
SCREENING PLANTS, Ruston Diesel, unused, as 
new, £675 each. Also 12in. x 7in. 

PARKER 16 x 9 Diesel CRUSHER AND SCREEN, 
Portable, very good order, £700. 

CATERPILLAR DS TRACTOR, 19A, Cabledozer, good 
working order, £8,500. 

HD21 TRACTORS, with or without 
£5,000/£5,500 each. 

CATERPILLAR D7 3T TRACTOR, L.P.C. Hydraulic 
Dozer and Winch, reconditioned, £3,100. 

INTERNATIONAL BTD6 DROTTS, 1958/59, 
working order. Price on application. 

LE TOURNEAU 12 cu. yd. SUPER C TOURNAPULLS, 
Cummins Engines, good working order, £1,350 


each. 

CATERPILLAR D4 6U TRACTORS, La Plant Choate 
Hydraulic Angledozer, overhauled, £1,500. 
ROAD MACHINES BATCHERMATIC, 30 yd. Hopper 

and 16-ton Cement Hopper, new 1958, £2,000. 
DELMAG DS DIESEL HAMMER, 1959, £1,150. 
TD14A INTERNATIONAL TRACTORS, with Hydraulic 

Angledozers, P.C.U.s and S67 Scrapers, £1,850 


Angledozer, 


good 


each. 

REX 7S 10/7 MIXERS, with Weighbatchers and 
Hand Scraper/Shovels, Ruston Diesels, £325 
each. 

REX 12S 18/12 MIXER. with Weighbatcher and 


Hand Scraper /Shovel, Ruston Diesel, £395. 
20-ton PORTASILO, 1957, very good condition, £325. 
CATERPILLAR D8 2U TRACTOR, L.P.C. Hydraulic 

Dozer, good working order, £2,850. 
ALLIS-CHALMERS HD10 TRACTOR, Cabledozer and 

Winch, good working order, £900. 
INTERNATIONAL TDS TRACTORS, Hydraulic Angle- 

dozers, good working order, £650 each. 
APPLEBY-FRODINGHAM PILING No. 3, 35 /SOft. 

lengths, 150 tons. Price on application. 

FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—SEND FOR VALES FREE PLANT 
REGISTER. 

Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


OR SALE, Five Broomwade 1955 SVD128 AIR 
COMPRESSORS, 3-cyl. Lister Diesel Engines, 
four pneumatics. Price £450 each.—JOSEPH THOMP- 
SON AND CO. (LIVERPOOL), LTD., Wakefield Road, 





Netherton, Liverpool, 10. ‘Phone: AINtree 6262 
(4 lines). — aie Sa ee ois 
ANTED, 33RB or 38RB EXCAVATOR, with 


Shovel Equipment. Good price paid for machine 
in first-class condition. 


SAVILLE-CALVERT (MACHINERY), LTD., 
Harvester House, a oe ro Warwickshire. 
el. ' 


19 & 33 R.B.s 
T.D. & H.D.14s 
MERTON OVERLOADERS 


FOR HIRE 


SAND & SHINGLE LTD. 


FAGGS RD., FELTHAM, MIDDX. 
FELTHAM 3045 














SECOND-HAND 
BARGAINS 


from 
wengunnes 


KELVIN ROAD FORMS. Selection of 6in. 


and 8in., fully reconditioned, complete 
with pins From 37s. 6d. each 
ACROW FERROFORMS. Approx. 1,000 3ft. 
x 2ft., in perfect condition. Smaller 


sizes available ... From 17s. 6d. each 


“Ww. C. YOUNGMAN LIMITED, 
Wandsworth Works, Wandsworth Road, S.W.8. 
Telephone MACaulay 2233. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


NW tAGRon (CONSTRUCTION), LTD. 
OFFER FOR SALE: 
BLAW KNOX BATCHING PLANT, 30-ton Silo, 


Weighbatchers, Elevators, two 21/14 Mixers, etc. 


Overhauled. New 1952. 

BROOMWADE Model SVD1 2-tool COMPRESSOR, 
Lister 3-cyl. Diesel Engine on Morris 5-ton 
Short-wheelbase Chassis. Overhauled. 

JONES KL44 3/4-ton MOBILE CRANE, 30/S0ft. 
Lattice Jib, Ruston 2VSH Diesel Engine. New 


1953. 

JONES KL66 6-ton MOBILE CRANE, 20ft. Swan Neck 
Jib, Perkins P4 Diesel Engine, Four-wheel drive, 
heavy duty pneumatic tyres and restrictor rings. 
New 1955. 

COLES S-ton Mk. 7 Series VII Short-wheelbase Lorry- 
mounted CRANE, 30ft. Jib, Thornycroft Diesel 
Engine. First registered 1954. 

BUTTERS 7-ton 2-motor Electric DERRICK CRANE, 
120ft. Jib, Bowsill and Dumb Bogies. New 1951. 

LIEBHERR F14T TOWER CRANE, S2ft. 3in. Luffing 
Jib, Track and Trailing Cable. Completely over- 
hauled. New 1955S. 

PINGON P1S TOWER CRANE, 66ft. Saddle Jib, six 
Mast Sections. New 1959. 


ROAD MACHINES 1Scwt./1-ton DUMPERS, Petter 
Diesel Engines. Overhauled. New 1957/59. 
N.C.K. 205 ‘'2yd. EXCAVATOR, SSft. Dragline and 


Backacter Equipment, Dorman 4LA Diesel Engine. 
New 1955. 
22RB 34yd. EXCAVATOR, 45ft. Dragline Equipment, 
Ruston 4VROHN Diesel Engine. New 1953. 
B.H.C. Ant Queen MOBILE HOIST, 21ft. lift, Petter 


AVA Diesel Engine. Overhauled. 
WINGET 7NT 10/7 cu. ft. CONCRETE MIXERS, 
Lister FR1 Diesel Engines. New 1956. 


STOTHERT AND PITT 21/14 High Discharge MIXERS, 
Weighgear and Scraper Shovel, Petter Diesel 
Engine. New 1959. 

DUMBO 20-ton CEMENT CONTAINER, 250/350!Ib. 
Cement Weighmen, little used. New 1959. 
BLAW KNOX Gin. CONCRETE PUMP, 700ft. Piping, 

Dorman Diesel Engine, pneumatic-tyred chassis, 


little used. New 1951. 
AVELING-BARFORD 6/8-ton ROAD ROLLER, with 


Cab, Perkins P4 Diesel Engine. New late 1959. 


BRISTOL '2yd. TRACTOR SHOVEL, very little used. 
New 1959. 

INTERNATIONAL BTD6 Crawler TRACTOR, fitted 
Drott B6K3 tyd. Skid-Shovel Equipment, 4-in-1 


Bucket. New 1958. 

CHINOOK Model 2B All-gas INDUSTRIAL HEATERS, 
with Ducting. New 1958 59. 

40 tons APPLEBY-FRODINGHAM No. 4 SHEET 
STEEL PILES in 32ft. lengths. 

QUANTITY 15Sin. x Sin., 16in. x Gin., 20in. x 6'gin., 
20in. x 7'gin. R.S.J. 

Further details: 


Abbey House, Victoria Street, London, S.W.1. 
Telephone: ABBey 5152, Suilivan 7626 (10 lines). 


OR HIRE, PILING EQUIPMENT—Spencer-Hopwood 

No. 16 and No. 24 Coal- and Oil-fired Boilers; 

5B and 9B3 Pile Hammers; 80ft. Woodfield Raking 

Pile Frames; No. 7 Sykes Pile Winch. All available 
for immediate hire.—'Phone: Watford 27252. 


ANTED, 43RB and S4BE or S4RB EXCAVATORS, 
with either Forward Shovel or Dragline 
AXWORTHY AND COMPANY, LTD. (Drotts for Hire), 
Straight Road, Old Windsor, Berks. Tel.: Windsor 
3434 or 3384. 


OR SALE or HIRE, Barber-Greene Junior, new 

1957, and Barber-Greene Major, new 1959. 

sees. WATKINS (ENGINEERING), LTD.. Coleford, 
los. 


OR SALE, EAKER. 


Warsop_ Type 56 ROADBREAKER. 
B.G. PLANT (SALES AGENCY), LTD., Watling- 
ton, Oxon. Watlington 44. 


OR SALE, Two Caterpillar 463 SCRAPERS. 
Write Box P.3937, *‘ The Contract Journal.” 


MECHANICAL ROAD SWEEPERS 


available 


on weekly or monthly terms 


FOR SALE 


WAIKERS MECHANICAL CLEANSING 


ROCKINGHAM ROAD, MARKET HARBOROUGH 


TEL: 3168 








Rollers 24-10 ton 


Barber-Greene Asphalt 
Finishers 


Bristol Duplex 


Mobile Compressors 


General Contractors’ Plant 


Haulage by our own Low Loader can 
be arranged at competitive prices. 


Enquiries invited 


WILLIAM F. REES LTD., 


Plant Department, 


MARLPIT LANE, COULSDON, SURREY. 
Tel: Uplands 5302 








— 
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—————— 
ANT£EDO 

CRAWLER TRACTORS and Bulidozers 
condition: also Parcels of Spares for same prot” 
cash and collect rome 
SPARE PARTS available for TD6 9, 14 18 Caterpiiy 
D2. D4, Fowler VF, FD3, Allis M and County | 
ROBIN BOSWORTH, é 


fer Stoke Saint Milbro 237 Nr LUdIOW Shrophin | 


ARROW TRENCH _ BUCKETS to i > 

machines. SALE or HIRE. The Norton Backact 
Bucket designed by user digs harder material , 
empties more efficiently. Sizes ft. Gin./2ft in 
IMMEDIATE DELIVERY. Other sizes within 10 day, 
Contact NORTON PLANT HIRE, LTD., Ramsdey, 
Billericay, Essex. Tel.: Ramsden Heath 365/6, 


Fo SALE, CPOAC PLACER, Type G3S50F, complen 
with Air Receiver, Discharge Box and appro, 
150ft. of Gin. delivery pipe. This equipment hase 
been used for a few hours’ work and since then has 
been carefully stored. Price £900.—Write GRAYston 
PLANT AND ENGINEERING CO., LTD., 32 Stewar 
Road, S.W.8. Tel.: Macaulay 6688. 


LANT and MACHINERY for SALE: Priestma, | 

CUB Mk. V, Cross roller bearing type, wit 
Dorman Engine, purchased new in 1958. i 
Dragline and 32ft. Lattice-type Jib. Inspected 
serviced by manufacturers, MERIDEN SAND ay 
GRAVEL CO., LTD., Cornets End Lane, Meride: 
Warwicks. Telephone: Hampton-in-Arden 163. 


OR IMMEDIATE SALE. Ruston-Bucyrus iio% 

Diesel /Electric FACE SHOVEL, with 412 cy, 
Bucket. 1957 manufacture. Serial No. 21657, 4, 
excellent machine in all respects; very well maintaing 
and ready to go to work at once. Inspection invite 
Apply to LEHANE, MACKENZIE AND SHAND, itp 
Rowsley, Matlock, Derbyshire. Tel.: Darley Dale 339; 


OR SALE, Priestman Wolf BACKACTER EQuip 


eR 


MENT, including Jib, Bucket and Dipper Arp, 
in first-class condition, price £150.—P. FAY, Lang 
Drainage Contractor, Wigsley, Newark, Notts. Ty 


Saxilby 251. 


Fo SALE, Deimag DS and D12 Diesel pi 
DRIVERS with rope suspended leaders and ie 
guides, approx. two years old. 

DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViICtoria 025) 


YY Aantso for Caterpillar R4 Tractor, One DYNAMo 
and One STARTER, either 6-V_ or 12¥ 
NORMAN WALKER (MACHINERY), LTD., Aniaty 
ull. 


OR SALE, a good modern Lima 2% 

with both equipments, and in very good ord 
PLANT SALES, LTD., 25 Castlereagh Street, Lond»: 
W.1. Telephone: Paddington 2663/5. 


OR HIRE, TUNNEL EQUIPMENT—Air Loa 
Sections; Air Lock Doors; Medical Air Loc 
C.P.T. Type TB Compressors; Air Blowers, etc. A 
available for immediate hire.—'Phone: Watford 27252 


ANTED, MOBILE CRANES. Will consider offer 

Coles, Jones or Neals_ from 2- to_ 6-to 
capacities.—Write Managing Director, Box P.392! 
“The Contract Journal." 


OR SALE: Two Sykes 4in. L/F DIAPHRAG 
PUMPS, four-wheel Chassis, Petter Diesel Engine 
£85 each.—TILBURY CONSTRUCTION CO., LTD. 
Ruscombe Works, Twyford, Berks. 


OR HIRE IN THE MIDLANDS: 10-ton Lory 
mounted CRANES, Jibs to 75ft.—tL. NELSON 


AND CO., LTD., Lugtrout Lane, Solihull, Warwickshire 
Telephone: Sheldon 4005. 


OR SALE, Blaw Knox BATCHMASTER. — 86 
PLANT (SALES AGENCY), LTD., Watlingto 
Oxon. Watlington 44. 


DRAGON 
PLANT HIRE LTD. 


Excavators, Bulldozers, Overloaders, 

Crawler-Cranes, Trenchers, Dumpers, 

Mixers, Pumps, Drott Shovels, Road 

Rollers, Scrapers, 10-ton Articulated 
Loader, ete. 


FOR HIRE EVERYWHERE 
RING GUILDFORD 67277 


Plant for Hire 


Available for immediate hire 



















Model 45a/55 Liebherr Telescopic 
Tower Crane 


Crawler Tractors with Dozing 
equipment or 9/I1 yard Scrapers 


The above offered with 
first class operators. 





THOS W. WARD LTD 


Contractors’ Plant Department 
BRETTENHAM HOUSE, STRAND, LONDON, W.C2 


Telephone: TEMple Bar 1515 
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LLIOTT BROS. (WORTLEY), 
EXCAVATORS: 
Two smith 2/10s, any_ equipment, 
pansomes 24, Dragline Grab or Crowd Shovel, £1,000. 
Ransomes 4'20 Lightweight Farm Dyke Machine, -syd. 
Dragline, £500. 


LTD. 
£450 and £500. 


priestman Tiger, Sayd., Dragline, F/S, Skimmer/ 
Backacter and Crane, 47ft. Heavy Duty Jib, 
£1,600. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
LECTRIC AIR COMPRESSOR SETS. ANTED FOR OVERSEAS CONTRACT: 
312 c.f.m. Air Pumps electrically driven AIR One Lima 1201 EXCAVATOR. 
COMPRESSOR, 100 p.s.i., two-stage air cooled, One Lima 2400 EXCAVATOR. 
Vee neve-rive from 80-h.p. 440/3/50. S.R. | One Lima 802 EXCAVATOR. 
motor. | Four 22RB or 19RB . 
280 c.f.m. Broomwade ditto, type SV5, 100 p.s.i., Two 43RB EXCAVATORS) Ors 
TCsISG ak vac entee from 65-h.p. Six Caterpillar D8s. 
Ns -R. motor. — | Four N.C.K. Type 304 EXCAVATORS. 
140 c.f.m. Holman ditto, direct coupled, radiator | Th i 
cooled, 100 p.s.i., with 28-h.p. 365/400/3/50 aston neoenne ch 


puston 17RB, Crowd Shovel, £750. 

puston 10R8, Skimmer/Backacter, 
Dragline, £600. 

puston 32RB, Crowd Shovel 

Engine fitted, £1,500. 

Coles Super 40 Crane, crawler, £700. 

Neals NM, 2-ton, £600. 

gartord-Perkins Roller, 8-ton, £875. 

caterpillar D4, Angledozer, D/D Winch, £900. 

Caterpillar D4, Angledozer, Logging Winch, £900. 

Fowler 3-cy!. Winch, Dozer, £300. 

fowler Challenger, D/D Winch and Angledozer, £700. 

Caterpillar O6, Angledozer, £750. 

Caterpillar D6, Angledozer, £500. 

Fiat SSL, Angledozer and Winch, D/D, £600. 


Luffing Shovel 
A.E.C. 


or 


or Dragline, 


allis HD14, Angledozer and Winch, D/D, £600. 
Caterpillar D8, D/D Winch only, £1,600. 

fowler 38, Angledozer, £600. 

two Muledozers, Ford Diesel, cabs, lights, ballasted 


tyres, £275. 
20in. x 12in. Crusher, £300. 
two-deck Heavy Duty Screen, £450. 


four 14/10 Blaw Knox Mixers, Ruston Diesel, high 
discharge, £100 each. 
PUMPS: 
sykes Diaphragm Pumps, Sin. Petrol, £45 each. 
One — Gin. Pump, 40ft. hose, Petrol, 
£70. 
several 2in. and 3in. Ditto, Petrol, £20 each. 
jonnsons 3in. Pump, Petrol, with hoses, £27. 
Sulzer 4-stage Gin. Pumps, Electric, £120 each. 
SPARES: 
smith 2/10, every possible Spare in stock, mostly 


second-hand. 


N.C.H. 150, every Spare in stock, second-hand. 
fowler 2B, 38, 4B Spares in stock. 
Ruston single-cylinder, air start, ex Aveling-Barford 


Roller, £50. 
fowler VF, most Parts. 
fowler Challenger, most Parts. Meadows 6-cyl. Diesels. 


Glen Works, Deepcar, near Sheffield. 
Telephone: Stocksbridge 3276. 
Deepcar is six miles west of Sheffield, on A.616 
o (Woodhead Road). 
[OR SALE, One J.C.B. EXCAVATOR (1954), on 


Fordson Tractor, in good condition.—RANDALL 
LAND DRAINAGE CONTRACTORS, Gooden's Farm, 
Stoborough, Wareham, Dorset. Tel.: Wareham 187. 


ANTED, '2yd. SHOVEL EXCAVATOR, not more 

than about 10 years old. State make, age, 
condition, price, and where inspected.—Write Box 
°.3981, “The Contract Journal." 


ANTED, good second-hand Atlas Diesel Portable 
2-wheel fast-towing AIR COMPRESSOR, 2-Tool. 
MADOC JONES MACHINERY, Denbigh. Tel. 201. 


ASSENGER HOISTS for SALE or HIRE. Wickham 
and A.C.E.—'Phone: MiTcham 4082. 


~~ AXWORTHY OFFER FOR SALE 
EQUIPMENTS: 


lima 802 FORWARD SHOVEL. 

lima 802 HI-LIFT FORWARD SHOVEL. 

lima 802 JIB SECTIONS. 

Marion 33M FORWARD SHOVEL. 

Marion 33M_ BACKACTER. 

lorain 40E DRAGLINE JIBS, 35ft. 

Marion 33M JIB SECTIONS. 

Marion 33M %ayd. FORWARD SHOVEL BUCKET. 
24RB SKIMMER BUCKET. 

19RB SKIMMER BUCKET. 

Smith 2/10 SKIMMER BUCKET. 

Smith Super 10 SKIMMER /BACKACTER. 

Smith 2/10 BACKACTER. 

24RB DRAGLINE JIB, FAIRLEAD and BUCKET. 
dvd. DRAGLINE BUCKETS. 

2Z2yd. DRAGLINE BUCKET, fully dressed. 
Priestman Panther EQUIPMENTS. 


Ring Windsor 3434 or 3384, 
AXWCRTHY AND COMPANY, LTD. 
(Drotts for Hire), 


Straight Road, Old Windsor, 
Telegrams: Axworthy, 





Berks. 
Windsor. 








OUTSTANDING OFFERS 


1960 WINGET 10/7, 
Diesel) DUMPERS, G.F. and LINER 
DINKUM and SHAWNEE DIGGER ATTACH- 


MENTS £205 | 


£450 
£125 


little used 


10RB, SOOO to 15000 Series, from £475 
£825 

1.C.8. HYDRA-DIGGA Major LOADER £1,050 
1.C.8. HYDRA-DIGGA/LOADALL £1,350 
1.C.B. HYDRA-DIGGA/LOADALL £1,725 
DINKUM DIGGER with Skyhi £585 
‘syd. WHITLOCK DOZALODA £625 
1.C.B. 303 Demonstration model LOADER 
£1,375 


Sole West Midland Distributors for J.C.B. 
Excavators, Joy-Sullivan Compressors, and 
Blaw Knox and Allam Concrete Equipment 


| SHAWNEE SCOUT with Dozaloda 


MODERN PLANT 
SALES LTD 


WOLVERHAMPTON ROADS 
OLDBURY BIRMiINGHA™ 
aa ae, 


ial roadwe 








S.R. motor and starter. 
Vertical AIR RECEIVERS, 12ft. x 4ft. diameter, 10ft. 
x 3ft. diameter, 8ft. Gin. x 3ft. diameter, and 

6ft. x 2ft. 4in. diameter. 
JOSEPH PUGSLEY AND SONS, LTD., 
Bristol, 5. Telephone: Bristol! 56037. 


OR SALE. 
12/21 Allen TRENCHER, with Dorman Diesel 
Engine, 18in. Buckets, 21in. Cutter Bars, £1,000. 

1954 Fordson Major Diesel, completely overhauled 
and fitted 1960 Atlas-Copco One Ten Compressor 
Unit, complete, £750. 

Howard Rotary Hoe Super TRENCH DIGGER AND 
PIPELAYER, Fordson Major Diesel, little used 
since complete overhaul, £1,100. 

Aveling-Barford CALFDOZER, Model CD4, £250. 

1960 Congreve 1Scwt. Diesel DUMPER, £300. 

Replies to: 
CRAWSHAW ROBBINS AND CO., LTD., 
Scaldwell, Northampton. Tel.: Brixworth 385. 


LING PLANT FOR SALE. 
Deimag Diesel PILE DRIVERS, DS and D12, with 
rope suspended leaders and leg guides, approx. 
two years old. 
McKiernan-Terry PILE HAMMERS, Nos. 5, 7 and 9B3. 
Zenith 20 PILE EXTRACTOR. 
No. 16 Spencer-Hopwood BOILERS. 


HANGING LEADERS, suitable for 19RB 40ft. jib. 
Various STEEL SHEET PILES. 
DUDLEY VALE, LTD., 


3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


ONTRACTORS' PLANT FOR HIRE. 
EXCAVATORS. TRAXCAVATORS, BULLDOZERS, 
7-ton Diesel ROLLER, 5S-ton Mobile CRANES, 
MONORAIL TRANSPORTER EQUIPMENT, VIBRA- 
TORY ROLLERS, COMPRESSORS, MIXERS, PUMPS, 
etc.—Plant Dept.. WM. TOWNSON AND SONS, LTD., 


Higher Swan Lane, Bolton. Tel.: Bolton 62121. 
OR HIRE, Jules Weitz GISHVA TOWER CRANE, 
new 1960. Immediately available. Competitive 
rates. — J. J. JOHNSTON AND CO., LTD., 271 
Uertdee Road, London, W.12. Tel.: Shepherds Bush 
6941. 
ANTED: Portable CRANES, Diesel and Petrol, 
1Scwt. to 3 tons; and also 24in. gauge Track 


and Tip WAGONS.—Details and prices to JOSEPH 
THOMPSON AND CO., LTD., Wakefield Road, Nether- 
ton, Liverpool, 10. Telephone: AIN. 6262. 


LOGGETTS PLANT HIRE.— Fleet of DIGGER 
LOADERS for immediate HIRE.—2 Burtons Road, 
Hampton Hill, Middx  Tel.: Teddington Lock 1138/9 


OR HIRE, PUMPS—Sykes Gin. Electric Sinking 
Pumps, Type 6VSP. Available for immediate hire. 
‘Phone: Watford 27252. 





BIG CRANE EXCAVATORS 


Several for Sale 
A.R.C. MOTOR Co. Ltd. 


; REDHILL WORKS, ARNOLD. NOTTINGHAM 
Telephone: 26-3331 /5 


ROLLERS 








DIESEL PETROL 
& STEAM 





BOMFORD & EVERSHED LTD. 


SALFORD PRIORS, EVESHAM, WORCS. 





NEALE-WRIGHT 


& COMPANY LTD. 
OFFER THE FOLLOWING: 


1955 Bristol 2S Perkins Diesel 
DOZER, overhauled ready for work 


Hydraulic 
£475 


1957 Winget 10HTH MIXER, completely over- 
hauled, new hydraulic control box, recondi- 
tloned Petter Diesel Engine. Replacement 
Weighbatch Unit 





Ant Queen Diesel HOIST, 20ft. tift. Overhauled 
and ready for work 


12 off 3-wheeled Thwaites Hydraulic DUMPERS. 


in running order, each 
All plant listed subect 


to being unsold, 


and can be inspected at: 
COVENTRY ROAD, CUBBINGTON 
LEAMINGTON SPA 


Leamington Spa 924 and 925 
London—Gladstone 8574 


Telephone: 














Two, 15-ton MOBILE CRANES. 
Three 6/12-ton Diesel ROAD ROLLERS. 


Send fullest details to: 
Box K.K.387, ‘‘ The Contract Journal.” 


Fo IMMEDIATE DISPOSAL, subject to prior sale. 
Inspection at our Rothwell Works: 

One Caterpillar D8 TRACTOR, Serial 14A, 6000 
Series, complete with Caterpillar Hydraulic Angle- 
dozing Equipment, including first-class Blade and 
Caterpillar 25 CCU Control Unit. This Tractor 
is fitted with new tracks and in excellent 
condition. Price £6,200 loaded on transport. 

Caterpillar 977 TRAXCAVATOR, Forward Tip, 
Serial 20A, 2000 Series, in excellent condition 





and ready for work. Price £5,000 loaded on 
transport. 
COLBRO, LTD., 
Jawbone Works, Wood Lane, Rothwell Haigh, Leeds. 
Tel.: Rothwell 3258. 
NE New and Unused 40 cu. yd. per hour 


BATCHING PLANT, complete with %4yd. Liner 
Batch Mixer, 30yd. Cement Silo and Three-compart- 
ment Aggregate Hoppers and Automatic Weigher. 
Price £7,200. 


Write Box P.3932, ‘* The Contract Journal.” 


- ARSSEN PILING in 1GB, 2 and 2B Section, 
15ft. to 30ft. lengths, for HIRE.—MABEY HIRE 








co., LTD., S54 Victoria Street. London, S.W.1. 
Tel.: VIC. 8025S and Manchester-Broughton 3959. 
ANTED, CATERPILLAR D4, with Hydraulic 
Angledozer; must be first-class machine. Price 

and where’ inspected. — NORMAN WALKER 


(MACHINERY), LTD., Antaby, Hull. 


OR SALE, Bray LOADING SHOVEL, Model BL25, 

late 1958, reconditioned throughout, £1,100 or 

near offer.—Apply F. MARTLAND, Brook House, 
Prey Heath Road, Mayford, Woking, Surrey. 


HASESIDE HI-LOAD SHOVEL, with 


complete 
Angledozer, Fordson Diesel Engine, excellent 


condition, little used, one driver since new. Reasonable. 
‘Phone: Epworth 398.0 eae 
OR SALE, 1961 DINKUM 60, complete with three 
Buckets, done approx. 300 hours’ work only and 
as new, £2,300.—GILBERT HOWELL, LTD., West 
Street, Earl Shilton, Leics. Tel.: Earl Shilton 2210. 
FoR SALE, 10RB EXCAVATORS, 16000 and 20000 
Series.—B.G. PLANT (SALES AGENCY), LTD., 
Watlington, Oxon. Watlington yee 
OR SALE, B.T.D.6 BULLGRADER, Serial No. 1313, 
engine reconditioned, track assembly good, £550. 
ALWYN HOLDER, Newdigate 251, Dorking, Surrey. 


- PLANT 


COMPRESSOR, 380 cu. ft. Broomwade Portable Rotary 











Type 380, with Leyland Diesel Engine, on_ four 
pneumatics. New 1959 ..........ccceccccceeceeees £1,600 
DUMPER, 3 cu. yd. Aveling-Barford Diesel, 2-way 
gcnerine.: Wate TOBE ccs cccacsccccescdeccdedececenss £700 


ELEVATOR, 46ft. x 18in., Pegson Belt and Continuous 


Bucket, recently fitted with new belt. On channel 
frame with reduction gear and 7'2-h.p. motor £300 
EXCAVATOR, 5S4RB Diesel, with Shovel Equipment, 
long and wide tracks. New 1957/58 ......... £18, 

LOADING SHOVEL, °%4 cu. yd. Bray Hydraloader, 
ZIME Clase. Maw TOES q..ccccccccccccessicceccses £420 
SCREEN, 8ft. x 4ft. C.S.E. 2-deck, with 7isin. and 
Sigin. mesh and 12'2-h.p. motor ...........-..-+. £390 
MACADAM PLANT, 10/15 t.p.h. Millars Semi- 


Portable Drying and Mixing. With Feed Hopper, Belt 
Feeder, 13ft. x 4ft. Rotary Oil-fred Dryer with 
Atomiser, 15ft. Elevator, Rotary Screen, Storage 
Hopper, Batch Weighing Hopper, Bitumen Flow Meter, 
Double Paddie Mixer, etc, 30-h.p. Motor and Starter. 
Good 1950 plant with new dryer 1960 ...... £2,750 


ALAN R. DAVIES 


20 WHITELADIES ROAD, BRISTOL, 8. 
Telephone 3-8418/9 


FOR | 
HIRE 


A.E.FARR (Plant Hire) LTD 








CONTRACTORS 


AND LOW 
LOADING 





OF ALL TYPES 
AND SIZES 





GESTSURY - WILTS - Tel: 356 (Stines) 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
| 
ei ged ee. -. 7. foteinn: | OBLE PLANT AND ENGINEERING CO. | RANES FOR HIER &. 
roadben n. x n. S.S. ntr | 143 Hersham Road, Walton-on-Thames, Surrey. | 1 i 
eee. a aeee es Pacy i Telephone: Walton-on-Thames 23693/7. 1ait,  Stralgnt ind 20/40tt Telescomiee gett’ 
eae c/w in. face plate an ". | Marshall 8/10-ton TSP ROLLER, Ford 4D, Scarifier, 1Scwt. Jones KL15 Self-propelied Diesel Cranes 
Broadbent 14in. x S4in. §.S. Centre LATHE, motor- | Sprinklers and Canopy, £1,700. 15/20ft. Straight Channel Jibs. , 
ised, 31gin. hollow mandril, 12 Spindle speeds, | 10-ton Dumbo CEMENT SILO, nearly new, £450. 2-ton Neals Diesel Mobile Cranes, on Pneumatics 
67-230. clw 24in. face plate and 12in. 4-law | Priestman Wolf, 1959, Mk. 4B, Dragline, Skimmer and | 28/30ft. Straight Lattice Jibs. , 
a . . Backacter, £2,850. 3-ton Neals NMS Diesel Mobile Cranes, on pneu 
: 10RB, 1953, Dragline, Ruston Diesel, matics, 30/35ft. Straight Lattice Jibs. - 


One Dorman 4DS CYLINDER HEAD. 

One 4in. Auto Diesel CENTRIFUGAL PUMP. 
Several Parker 5/3'2 CONCRETE MIXERS. 
SKIMMER BUCKET for Tiger Mk. V Excavator. 


WILSON PLANT HIRE, LTD., 
Weedon Road, Northampton. Telephone 4653/4. — 
CAD ROLLER SALE. 
6/8-ton Aveling-Barford, Diesel, Scarifier, etc., 
£1,150 


7'2-ton Greens P/TVO, checked and sprayed, £650. 
4-ton Aveling PT4, Petrol, ex Ministry, £475 

3-ton Aveling-Barford, Diesel, very good, £450 
FOOTPATH 


15cwt. Greens Unirol Hand- guided 
ROLLER, £225. 
8cwt. Greens VIBRATOR, Sprinklers, new, £332. 
Hire Purchase. Spares. Service. 
WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. rnone 2981. 
OR SALE OR HIR 
1Scwt., 1-ton and 11'2-ton DUMPERS—Thwaites. 


Benford, Barford and 
2in. and 3in. Sykes and Wickham Lift and Force PUMPS. 
New Hoses and Fittings from stock. 
Broomwade 2-Too!l COMPRESSOR on four pneumatics. 
Completely overhauled. 
Wickham Junior Diesel driven HOIST. 
20-ton PORTASILO, in good condition. 
S6 Warsop BREAKER 
SOUTH MIDLANDS ENGINEERS, 
Shipston-on-Stour. Telephone 125 and 3212. 


ANTED, WANTED, WANTED. 








WANTED. 

Heavy EARTHMOVING MACHINES and EQUIP- 
MENT of ail types. Modern machines preferred, others 
considered. Immediate inspection; spot cash settiement. 
Write, giving full details and location, to A.R.C. 
MOTOR CO., LTD., Redhill Works, Arnold, Nettingham. 
Telephone: ‘Nottingham 263331/5. 


OR SALE, 5S/3'2 CONCRETE MIXERS, cleaned and 
repainted. From £45.—KINGSBURY PLANT 
co., LTD. Doncaster 65242. 


WANTED 


to purchase urgently for export, Lima 
1201 excavators. Best possible price 
offered. Condition immaterial. 


Write, giving fullest details to ; 
Box No. V.V.520, “ The Contract Journal” 


























Mini l tal 


BUILT BY BOYDELL 












E. BOYDELL & CO. LTD. 
USED MACHINES 










Let us supply your used Loading Shovel 
or Dumper requirements from carefully 


selected machines either at our 
Manchester Works, or our Depots at 
Glasgow, Birmingham or London. 









MUIR-HILL Model SS Cable-operated LOADER, 


new 1955, overhauled 1960. Ref. UP _ 10 
ESR Er £282 


MUIR-HILL Model LH1 Hydraulic LOADER, 
reconditioned, repainted, and complete with 
10.5 cu. ft. Bucket (three months’ guarantee). 
Ref. UP 22. Price .....ccccccccccsccvceses " 


MUIR-HILL Model 2WL Hydraulic LOADER, 
new 1957, overhauled and in good Pao 
complete with working lights and 1 cu. 

Roll Back Bucket. Ref. UP 27. Price...... £999 


MUIR-HILL Model 2WL Hydraulic LOADER, 
reconditioned, complete with 1 cu. yd. 4ft. Gin. 
Bucket. Ref. UP 32. Price ............++- £82S 


MUIR-HILL Model 10B DUMPER, 3 
capacity, new 1954, overhauled. Ref. 


CHASESIDE tose 800TC, In excellent running 
order, new 1959, recently fitted with new 
transmission and beams, complete with 1 cu. 
yd. Bucket with teeth and Dozer Blade. Ref. 
UP 3. Price £1 


CHASESIDE Rope-operated 
LOADER, new 1952. Ref. 































cu. yd. 
UP 17. 

























Diesel driven 
UP 31. 









Write or ‘phone R. Wilkinson for 
fuller details of these machines 


E. BOYDELL & CO. LTD. 


SALES DEPARTMENT, 
ELSINORE ROAD, MANCHESTER, 
Tel.: Trafford Park 1641 













16. 






















































17000 Series, 
0. 


£1,40 3-ton jones Diesel Crawier-mounted Cranes, 3 
ROTAVATOR, Gem, at 


Straight Lattice Jibs 


A.P. Petrol Engine, excellent e 
order, £100. J. 9 4-ton. Jones KL44 Diesel Crawler Cranes, 30/45n, 
Millars 4ft. Gin. ROLLER PAN MIXER, Ruston Diesel, Straight Lattice Jibs. 
£120. 4-ton Jones KL44 Diese! Mobile Cranes, on pney. 
Pullen _10-ton WOBBLY-WHEEL ROLLER, good order, matics, 30/45ft. Straight Lattice Jibs. 
£350. | Smith 21 approx. 10-ton capacity Crawier- “mounted 
19RB FACE SHOVEL BUCKET, £150. Cranes, 7Oft. Box Lattice, with 10ft. Fly 4 


also avaliable. 


19RB DRAGLINE EQUIPMENT complete, £375. 


er” 21 Hook-on ‘Self-dumping GRAB, ex |) po tee Lorry-mounted Cranes, 
inistry, ‘ ’ 
Westwood 32/27 Single Chain Ring Discharge GRABS, | oe te Lorry-mounted Cranes, various 


Hire your Cranes at most competitive rates fro 
Crane Specialists: - 


MOORE'S PLANT, LIMITED, 
105-129 Markfield Road, Tottenham, N.15. 
__Tel.: TOTtenham 0401 (1° tines). 

F 4 SF Sr” Soin Hydrauli : 
| rtley ydraulic AN 
| Caterpillar 2S C.C.U., £3,250. Aen 
D7 3T CABLEDOZER, Le Tourneau P.C.U., £2,150, 
D8 2U CABLEDOZER, Caterpillar 25. C.C.U., £2,100. 


£135. 
eee. 15/12 cu. ft. Hook-on Self-dumping GRAB 


FAIRLEAD for 43RB, good order, £50. 

Johnson tyd. DUMPER, 1957/58, £275. 

19RB SPARES. | 

HDSG TRACTOR SHOVEL. 

Ace Master MOBILE HOIST, Diesel, £115. 

Ace Comet MOBILE HOIST, Diesel, £175. 
NOBLE PLANT AND ENGINEERING CO., 


143 Hersham Road, Walton-on-Thames, Surrey. | 





Telephone: Warton-on: Thames 23693/7. | D8s and D7s stripped for Peocie 
OR SAL | pare: Lp = Syd. LS SCRAPERS. 
One, Blaw Knox. Gyd. SCRAPER, completely re- | Catersliter Wolf DRAGLINE/CRANE, £365. 
| Drott, Standard Bucket, good order, £1,495. 
One Ruston-Bucyrus C.C.U. for TDS. | 2S-ton LOW-LOADER and Scammell Unit, £1,200 
PLANT REPAIRS (BRISTOL). SULLIVAN PLANT HIRE CO., LTD., f 


Fox Road, Bristol, 


4 Denison Road, Feltham, Middx. FEL. 4730/2664, 


Fo SALE, International TO18A Crawier “TRACTOR, 
with Angledozer and P.C.U., year 1952, Seriai 
No. 27310, generally in good condition. Ex works, 





| 
JOR SALE or HIRE, 4-too!l Portable COMPRESSOR, | 
_ new 1960, Air Pumps Model 240FD6, complete | 
with four No. 24PB Armstrong Breakers and Hoses. | 
Price £1,400.—Write Box P.3878, ‘‘ The Contract 














i" |} £1,250. — ALLPLANT, LTD., Thundridge G 
Journa es es _ | Wadesmill, near Ware, Herts. ”’ Tel.: Hertford 4 2586, 
OR SALE, 19RB EXCAVATOR 18000 Series; 19RB | —oR SALE, 33RB 14500 Serles DI 
EXCAVATOR 19000 Series.—These two machines | EXCAVATOR. Shovel Recieaetee DRAGLINE 


will be available for sale upon completion of contract 
in very near future, and all offers and inquiries should 
be addressed to Box P.3990, 


PLANT SALES, LTD., 25 Castlereagh Street, L 
W.1. Telephone: Paddington 2663/5. — 


o 


‘* The Contract Journal.” 















DEFERRED PAYMENTS ON ALL 
TYPES OF PLANT 












WEATHERILL 


Repayments over 12, 18, 24 months. 
| DEPOSIT 20% 
| SERVICE CHARGES: PLUS 730 @ on NEW 
GOODS; PLUS 8'2% on S/H GOODs. 


Write for further details: 
THE HILL GROUP, 

68/70 Penge Road, London, S.E.25. 
Telephone: SYDenham 3131/5. 











F. E. WEATHERILL LTD 
USED EQUIPMENT DIVISION 


We can meet your Used Loading Shovel 
requirements either at our main Works 
at Welwyn Garden City or our Depots 
at Walsall, Manchester, West Hartlepool 
and Bothwell. 














Rapid expansion has decreed us Greater 
London’s Largest Fleet Owners of 


1961 1 yd. “DROTT” SKID SHOVELS 


















1958 WEATHERILL Hydraulic Loader, Type 12H, 












powered by Fordson Diesel Engine with | 

automatic transmission (Brockhouse Torque | 

oo sees a 4, sigs ” aneoee. | 

omplete wit! mudguards, u ighting | : ° 
equipment and towing hitch ............ 350 | | Always available for Hire 






1958 WEATHERILL Hydraulic Loader, front wheel 
drive, Type 14H, with 54 cu. yd. Scoop and 
Fordson Diesel Engine, 1050 x 16 steering 
and 1400 x 24 driving wheels. Driver's cab 
GRE COWING MICH ...ccccccscccccesceceses ’ 
(Aug.) WEATHERILL Hydraulic Loader, 
Type 12H, with Fordson Diesel Engine, fitted 
with 34 cu. yd. Scoop, 29 x 8 front and 
1400 x 24 rear tyres ........cccseeeeee ’ 
1958 WEATHERILL Hydraulic 2-way Overloader, 
Type 4HTW, with Fordson Diesel Engine and 
34 cu. yd. Scoop, with driver's cab, 29 x 8 


Your personal contact: MR. RONALD GENT 
Tel: THOrnton Heath 3402 (5 lines) 


POWER PLANT HIRE (Geddington) [fD. 


Beddington Lane, Croydon, Surrey) 


For Sale or Hire 


PORTABLE AND MOBILE 



















1958 














































front and 1400 x 24 rear tyres. Overhauled 
WV U6. GREIEE CF GO on ccccccccvccesscensd £950 
1957. WEATHERILL Hydraulic Loader, Type 


2HCRQ, powered by Fordson Diesel Engine, 
with 34 cu. yd. Scoop with Pointed Toeplate. 


Towing hitch and lighting equipment, 1400 
Ce SUED OR MEE. vccsceccescessessanasxed £950 
1957 BRAY Loader, powered by Fordson Diesel AIR COMPRESSORS 


yd. Scoop, fitted with 


Engine, with 1 cu. 
750 x 20 front and 
£850 


power-assisted steering, 
1300 x 24 rear tyres 
1956 CHASESIDE Loadmaster 500, powered by 
Fordson Diesel Engine and with 34 cu. yd. 
Scoop. Lighting equipment and towing hitch, 
900 x _ 16 tyres at front and 1400 x 24 at 
rear. Fully enclosed cab £850 
1954 WEATHERILL Hydraulic Loader, Type 2H, 
with 34 cu. yd. Scoop, with Fordson Diesel 
Engine. Choice of two £500 
1951 CHASESIDE Cable-operated Loading Shovel, 
with '2 cu. yd. Moving Jib, powered by 
Perkins PG Engine ...........ccccseccccees £250 


Ask for fuller detalis of these and other machines 
from our most comprehensive stock. 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 
Tewin Road, 
WELWYN GARDEN CITY, Herts. 


Tel: Welwyn Garden 4221-5 


PNEUMATIC TOOLS =; 
JOHNSON DUMPERS 
CENTRIFUGAL PUMPS 
MUD PUMPS 
CONCRETE VIBRATORS 
PIPE LAYING WINCHES 


COMPRESSOR & DEMOLITION 


Co. LTD., 


70-74 STEWART’S ROAD, LONDON, S.W8 
Telephone: Macaulay 7216-7 












































MOORE § PORTASILO 












Tel: 
TOTtenham 
0401 
(10 lines) 







10 to 20 ton. 


nteq 
Nits 
nes, 
lous 


150, 
100. 
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PLANT REGISTER, 
anee rave SALE: 
RA 


Petrol, 


ALES To. 


FFER FOR 
ss c 


meee, 

700 _ eac 

Avion ziton JU MBO JUNIOR, Diesel, pneumatics, 

’ ood working order, £950. 

DARLINGTON 2'4-ton HI-MOBILE, 1957, 
pneumatics, good condition, 7 

JONES KL22 2-ton MOBILE, 24ft. Jib, on pneumatics, 


1954, £875. 
registered 19 1953, SOft. Jib, good 


KL44 CRAWLER, 
JONES adition, £1,750. ‘i 900 
SMITH S-ton DIESEL MOBILE. 20ft. Jib, solids, £ ls 
BUTTERS 5-ton ELECTRIC DERRICK, 120ft. Jib, good 
condition. Price on application. 
ANDERSON-GRICE S-ton STEAM DERRICK, 110ft. 
Jib, good order, £1,000. 
ALLEN T6K LORRY-MOUNTED, 25Sft. 
Diesel, good working order, £2,000 
COLES 5-ton DIESEL ELECTRIC MOBILE, 
lever Jib, solids, good order, £950 


pneumatics, excellent 


COLES 1-ton 


Petrol, 


jib, Dorman 
16ft. Canti- 


n 8502 MOBILE, 17ft. Cantilever Jib, 
cnet Petrol Engine, pneumatics, fully overhauled, 
jones. vise 6-ton DIESEL MOBILE, 30ft. Jib, 

pneumatics, 1957. Price on geernetion 
BOOTH 7'2-ton OIL-FIRED  STEA SHUNTING 
LOCO., 30ft. Jib, 1949, £2,25 : 
BUTTERS J-ton ELECTRIC DERRICK. 120ft. Jib, 


es and Bowsill, 1951, £4,0 
COLES 10: ton CRAWLER CRANE, ie Oiibs included, 
lifts 5'2 tons at 20ft. radius, very good condition, 


MORGAN 10- ton Single Motor ELECTRIC DERRICK, 
120{t. Jib, Bogies and Bowsill, £4,950. 

COLES 12'2-ton MOBILE, 8Oft. Jib, on pneumatics, 
5 


10-ton OIL-FIRED* STEAM DERRICK, 

. Jib, good wor ANSIT” ease: 
22RB_ 15-ton For 

ae 8Oft. jib, 1956, very good condition, 


SO : 

MORGAN 15-ton STEAM DERRICK, 120ft. Jib, new 
1958, on Bogies. Price on application. — 

COLES 20-ton LORRY-MOUNTED, 8Oft. Jib, 
1954, on pneumatics, very good order. 
on application. 

COLES 40-ton LORRY- MOUNTED, new 1954, in very 
good condition. Price on application. 

PINGO! P20 and P40 CLIMBING P60 

TRAVELLING TOWER’ CRANES, 1958. 

92ft. Jib, new 


Foden 


new 
Price 


and 

new 
Attractive prices. 

RECORD 607 TOWER CRANE, 3-ton, 

1960, £3,950. seh ica 

OMPREHENSIVE LIST OF PLANT A 
AND fine SEND FOR VALES FREE PLANT 
PREG! STER. 
Further details: 14 Lower Grosvenor Place, London, 
$.W.1, ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


VAILABLE for HIRE with — skilled operators, 
A 50-ton Heavy Duty CRAWLER CRANES, fully 
rigged with 120ft. Booms complete with Juries, fully 
insured. —PLANT SALES, LTD., 25 Castiereagh Street, 
London, W.1. Telephone: Paddington 2663/5. 


OR SALE, Two 955 TRAXCAVATORS, one with 
Side-tipping Equipment and the other with Front 
Tipper. Ex stock. —— Inquiries: METAL UNION 
(PLANT), LTD., 7S Victoria Street, London, S.W.1. 
Tel.: Victoria 4868/9. 


OR SALE, Chaseside Loadmaster 700 LOADING 

SHOVEL, sean In_good condition, taxed. £750 
0.n.0.—GRAYS HAULAGE CO., LTD., 6 Essex Grove, 
Walthamstow, EF Telephone: Coppermill 6435. 
JT ]RGENTLY REQUIRED TO PURCHASE, 30in. x 
18in. up to 36in. x 24in. STONE CRUSHER. 
details, Box P.3986, ‘‘The Contract Journal."* 








Full 


BUNKER CLAMSHELL GATES 
LEVER OR AIR OPERATED 
STEEL CONSTRUCTION 


ALL 


MAXIM CONVEYORS 
(ENGLAND) LTD. 


BELVEDERE « KENT 
Ring BRITS 4223 





DROTT SHOVELS 4-IN-I 
DINKUM DIGGER MAJORS 
BRISTOL DIGLOADERS 
MUIRHILL 3 YD. DUMPERS 
EARTH BORING MACHINES 
PRIESTMAN EXCAVATORS 
VIBRATING ROLLERS 


HIRE FROM 


ACWORTH 
(PLANT HIRE) LTD. 


207 HIGH STREET, WALTHAM CROSS 
HERTS. | WALTHAM CROSS 26211 








MOORES CRANE 


1S cwt, 2 ton, 4 ton mobile. 5 ton,I10 ton,|5 ton Lorry Mounted. 








RAYSTONS OFFER SALE. 


E.1256.—Priestman Wolf EXCAVATOR, with 
Dragline, F/S and Backacter Equipment, £875. 
1279.—10RB EXCAVATOR, 16800 Series, Skimmer/ 
Backacter Equipment, £1,550 
1234.—19RB EXCAVATOR, 17800 Series, F/S 
18100 Series, Dragline 


Equipment, £3,450 
1276.—22RB EXCAVATOR, 
and F/S Equipment, £4,400. 
1277.—33RB EXCAVATOR, 4800 Series, Dragline 
Equipment, £2,700. 
1266.—38RB EXCAVATOR, 17900 Series, Dragline 
and F/S Equipment, £9,000. 
-1286.—S4RB EXCAVATOR, 22300 Series, F/S 
Equipment, new late 1957, £16,250. 
£.1290.—N.C.K. 304 EXCAVATOR, 1000 Series, 
Dragline Equipment, £2,800. 
E.1237.—Ransomes-Rapier 440 EXCAVATOR, 
yd., Dragline Equipment, 1954 machine, £2,300. 
7.1077.—Four Ca terpillar DW10 Motorised 
SCRAPERS, £2,850 each. 
12A 


TS.25.—Caterpiilar 955 TRACTOR SHOVEL, 
Series, new 1956, £3,850. 

TE. “ssa Mode! 80 SCRAPER, good condition, 

c.891. =p enemecter TOWER CRANE, Model BDK150, 
new 1954, 2-ton capacity, ‘excellent order, 


1 

C.1014.—Neals QM 4/6-ton — CRANE, with 
Oft. Jib, rebuilt, £2,85 

C.1015.—Jones KL66 MOBILE. “CRANE, with 20ft. 
Swan Neck Jib, £2,550. 

C.867.—Pingon P15 Rail: mounted TOWER CRANE, 
new 1959, £2,375. 

C.981.—Pingon P40 Static TOWER CRANE, 
1958, £2,725. 


FOR 


momen Mm 


1 cu. 


new 


R.182.—-Aveling-Barford 6-ton Tandem ROLLER, 
Model TR, as new, £1,675. 
R.183. —Aveling- Barford 8-ton 3-wheel Diesel 


ROLLER, as new, £2,450. 
R.174.—8/10-ton Aveling-Barford Tandem ROLLER, 
new 1956, very good condition, £1,500. 


R.175.—25-ton Vickers-Onions Compaction ROLLER, 
late 1959, £1,950. 


D.166.—Six 9.7 cu. yd. Euclid REAR DUMP TRUCKS, 


= Rolls-Royce Engines, new late 1957, £3,900 
eac 
199 


A.619.—Broomwade c.f.m. Lorry-mounted 
COMPRESSOR, Bedford Chassis, £28 

oP. 226. —FAIRLEAD and BUCKET for 802 Lima, 

MISC.647.—100 tons CAST-IRON KENTLEDGE in 
4-ton blocks, £18 ton. 

Number of Tower and Derrick Cranes available from 
30cwt. to 15-ton capacity—various models and makes 
to cover a comprehensive range. 
GRAYSTON PLANT AND ENGINEERING CO., LTD., 
32 Stewarts Road, London, S.W.8. 

Tel.: Macaulay 6688 (10 lines). 


ELMAG Diesel PILE HAMMERS for HIRE .. 
Our fleet of these fine machines is the biggest 
in Britain. Models DS, D12 and D022 available with 
rope suspended leaders and 
driving any section of piles. 
PILE FRAME, with Turntable. 
DUDLEY VALE, 
3 Buckingham Place, London, 


ANTED, 24RB and 32RB or 33RB EXCAVATORS, 
Forward Snover or Dragline Equipments or both 
required. — AX RTHY AND COMPANY LTD., 
(Drotts for Hire), OSeralght Road, Old Windsor, Berks. 
Tel.: Windsor 3434 or 3384. 


ARSDEN SAND > ‘DEWATERER, 12in. Buckets, 
37ft. centres, complete, less 5-h.p. Electric 
Motor.—-MERIDEN SAND AND GRAVEL CO., LTD 


Cornets End Lane, Meriden, Warwicks. Telephone: 
Hampton-in-Arden 163. 


MODERN MACHINERY FOR SALE 


Caterpillar 933 with ae Side Dump Bucket and 
cab, May, 1960, 


£4,700. 
John Deere 831 CRAWLER LOADER, March, 1960, 
1958 Drott | ‘BG6K3, with 4-In-1 Bucket. Reconditioned, 


New ROCK BUCKET for this machine, £100. 
November, 1959, Dinkum Major DIGGER, £1,850. 
1959 J.C.B. HYDRA-DIGGA, with two Buckets, £1,700. 


1957 Whitlock Dinkum DIGGER, with Crowd Action 
Front Shovel, £875. 

1954 Whitiock Dinkum DIGGER, with Front Shovel, 
Backfilling Blade and two Buckets, £575. 

Coeretee Ons, 7U Model, S-roller track frame and 


92 
Caterpillar b4, a Model, 4-rolier track frame and 
1952 British Hoist and Crane Co. 10 10 
eu! Ne icwt. HOUSE 


CRANE, Petter/Lister Diesel Engine, 

Skips and Brick Equipment, 8 
1957-58 Liebherr 144 TOWER CRANE, All-Electric, 
c/w £900 of Ratwey Track and Sleepers, Concrete 


Skips and Brick e. mee ed, £2,950. 
Smith 2/10 EXCAVATOR: £ * 


D. MACMILLAN, 
The John Deere People, Devizes 1191, Wilts. 


meee’ LEACH ur. 
OFFER — EX STOCK 


KELVIN ROAD FORMS 


FOR SALE OR FOR HIRE 
Write for Details : 


HUBERT C. LEACH LIMITED 


HIGH STREET, CHESHUNT 
Telephone: WALTHAM CROSS 25161 


leg guides; suitable for 
Also G17T Delmag 


LTD., 
S.W.1. ViCtoria 0252 






























































Coutaactoas PLANT FOR HIRE. 
HIRE PURCHASE OR SALE: 
Selection from our comperepensive fleet of Modern 


lant. 
CRane (standard gauge). 
12/15-ton Brownhoist, . 
10-ton Grafton, Diesel, 34ft. 
8-ton Wilson, Steam, 35ft. J 
= pao Grafton, new Diesel conversion, 35ft. Jib. 
Smith, SOft. Jib (two). 
CRANES: “(MOBILE ROAD): 
Lorain 10-ton Lorry-mounted, extendible jib. 
30/70ft. 
Ruston 10-ton, track-mounted, 40ft. Jib. 
Ransomes 8'2-ton, Diesel, 21ft. Jib, 1942 


Jones 6-ton, KL66, pneumatics, 30ft. Jib, “1957. 

Coles 6-ton Petrol/Electric, 17ft. Jib, 1949. 

Cotes, — Mark 7, on Thornycroft Diese? 
hass 


sonee, = “fon” KLa4, Diesel, pneumatics, 40ft. Jib. 
Coles 4-ton, Diesel/Electric, new engine. 
Jones 3-ton, Super 40. Three available. 

Jones 2-ton, Super 20 and 22. 


DERRICKS: 
Wilson, 7Oft. Jib, 


5-ton Electric. 
Butters, 8Oft. Jib, 


with Angledozers. 


5-ton Electric, new 1949. 
3-ton Smith, 47ft. Gin. jib, single motor. 
EXCAVATORS: 
Two each. 19RB and 10RB. 
Priestman Tigers, Ssyd., new 1958. 
Weatherill, 34yd., Loading Shovel, 1959. 
J.C. 8B. Hydra-Digga Loadail, 7ayd. «+ 1960. 
Locos. 
Fowler Diesel Locos., 150-h.p. (two). 
Barclay 80-h.p.; Ruston 88-h.p., Diesel. 
Bagnall Steam, 14in. x 22in., oil-fired. 
Peckett Steam, 7in. x 12in. 
BULLDOZERS: 
Two D4, fully reconaitioned, 
PORTABLE BOILERS: 
Mobile, Ojil-fired Economic, on pneumatics 
(1,5001b. evaporation); Four 800ib. Mobile, 
Oil-fired; also Static Coal-fired. 
Cochran Cross Tube and Crane Bollers. 
AIR COMPRESSORS (on pneumatics): 
210 c.f.m., 100 p.s.i., Diesel. 
Four 105 c.f.m., 100 p.s.i., Dlesel Sroomwade. 
ROLLERS: 
12-ton Aveling. 
912-ton Marshall. 
6- fon Huber. 
OUMPERS: 
Three Muir-Hill 148, Diesel, 4'2yd. 
Two Muir-Hill 10B, 2'2yd. 
CONCRETE MIXERS: 


Millars 14/10, Diesel-driven. 

Winget Roller Pan Mixer, Diesel, 4ft. 6in. pan. 
Contractors’ Pumps, Roadforms, Flexible Hoses (4in. 
to 10in.), Steel and Cast-iron Pipes up to 20in., 
Electric Motors, Diesel Engines, Portable Crushing 
Plant, Light oe _nntomen and Locomotives, 
Scaffolding, Fittings 

FRED. WATKINS. CENGINEERING), LTD., 

Coleford, Glos. Telephone 2271 (5 lines). 


9, D8, TO18 and TD14 BULLDOZERS and 
Scrapers, Motor Graders, Excavators and new 
Tippers for HIRE or SUB-CONTRACT WORK. 


Particular attention given to finish and compaction. 

New and modern machines in first-class condition. 

Good operators. Technical staff available to analyse, 
programme and price complex projects. 

DICK HAMPTON, 
Broadview Farm, Blacknest, Alton, Hants. 

Telephone: Bentley 3241. 

1X WEIGHBATCHERS, by Stothert and Pitt and 

Road Machines, £50 each. Inspected our works. 


— WALKER (MACHINERY), LTD., Anlaby, 
ull. 


FOR LIMAS 


PLANT SALES LTD., 


25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 








SIDEBOOM TRACTORS 


TRACTORS: 
HD7, HD10, HD14, Dozer or Scrapers. 
04, DG, BOS, Dozer or Scrapers. 
TRACTO-SHOVELS: 
HDSG, with 1's cu. yd. Bucket. 
HDS9G, with 2's cu. yd. Bucket. 
EXC AS. TORE all equipments 
. ju 5 
1.C.B. Hydra-Digga, all equipments. 
OUMPERS: 


azetee a cu. 


Rouens: 
S-ton and 8-ton, Diesel. 


CRANES: 
S-ton and 10-ten, 
30-6Oft. jibs. 
PUMPS: 
din. ‘ x. F. Diaphragm. 
in. Centrifugal. 
MIXE 


3/3", 7/3, 10/7, 14/18. 
TIPPING LORRIES: 
ustin 6 x 4. 


All inquiries to: 


G. GARTER « sous, ur. 


YOKESFORD HILL, ROMSEY, HANTS. 
Telephone: Braishfield 393/6/7. 


lerry-meunted, 





Tel: 
TOTtenham 


0401 
(10 lines) 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE % 
eek bs aor D12 Diesel PILE DRIVERS, with ‘ore Late SVROH ioiee. 11000 Series Oo euan ookek 


rope suspended leaders and leg guides. 
Larssen and Appleby-Frodingham STEEL PILES, Nos. 
1, 2 and 3 Sections. 
2-ton Neal N CRANE, 20ft. Jib. Reconditioned engine. 


1'2 cu. yd. and 1 cu. yd. Johnson Diesel DUMPERS. 
12 cu. yd. Half-tine and Whole-tine GRABS. 
2-ton Neal NM MOBILE CRANE, 35ft. Jib, Ruston 


Diesel Engine, pneumatics. 

Zenith 20 PILE EXTRACTOR. 

No. 7 McKiernan-Terry PILING HAMMER with 
guides. 

Two Aveling-Barford Type RM GRADERS. 

300 Acrow No. 3 PROPS, 8ft. Gin. extending to 13ft. 

9B3 1" gala PILING HAMMER with leg 
guides. 

No. 16 Spencer-Hopwood BOILER, fully insured, 120l\b. 


leg 


ene MOBILE CRANE on tracks, 24ft. Jib, Diesel 

ngine. 

Ruston Diesel LOCO., 2ft. gauge, 25/30-h.p. 
DUDLEY VALE. LTD., 


3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


LAST F682 SAL &. 
Benford Model RAY Hydraulic ONE-BAG MIXER, 


with Detachable Loader, 1958 Model, good 
condition. 

RAMMERS, C.P.T., sand, alloy or steel base. 

PUMPS, Water, C.P.T. 

ROCK DRILL, C.P.T., Feed Legs, S4in., 42in., 30in. 

VIBRATORS, Poker, C.P.T. 

Atlas AIR DRILLS, Type RAB12E, Drill Cap, 1'ain., 
225 r.p.m. 

DERRICK CRANE, 5-ton, Butters, Electric, 80ft. Jib. 


PLANT HIRE SERVICE (LONDON), LTD., 
1 Chatfield Rd., London, S.W.11. Tel. Battersea 9218. 


OR SAL E. 
International BTD6 Drott, with 1tyd. Shovel and 
Drott Angledozer Blade, Serial No. 6217, new 
1958. Extensively overhauled, resprayed, and in 
excellent condition, £2,125. 
FOR HIRE: 
Linden D25 Climbing TOWER CRANE, capacity 1 ton 
at 82ft. Available mid-April, in perfect order. 
CIVIL ENGINEERING PLANT, LTD., 
52-54 High Holborn, W.C.1. Tel.: Holborn 0131. 


R SALE. — New and used 6SBristo! Diesel 
CRAWLER TRACTORS, with Angledozers, Loading 
Shovels and Trench Diggers.—Demonstrations without 
obligation from the Main Dealers, H. A. SAUNDERS, 


LTD., 14-20 The Butts. Worcester. Telephone 26651 


B ULL DOZERS, MECHANICAL LOADING 
SHOVELS and TRAXCAVATORS, etc. TIPPING 
LORRIES, 5/7-ton, for HIRE.—HENRY FROUD, LTD., 
Primrose Wharf, Tunnel Avenue, Greenwich, S.E.10. 
Telephone: GREenwich 0072-3. 


19RB and 22RB EXCAVATORS, with 


ANTED, 
any equipments. — AXWORTHY AND COM- 
PANY, LTD. (Drotts for Hire), Straight Road, Old 
Windsor, Berks. Tel.: Windsor 3434 or 3384. 
ANTED, SW EXCAVATOR, 120ft. Jib, Hendrix 
Bucket.—Write Box P.3965, “The Contract 
Journal.” Slate a la hae : 
AND WINCHES WANTED, 1'2/3-ton capacity. 


particulars and where lying to HARBROW, 


Full 
S.E.16. 


214 Rotherhithe New Road, London, 


Henry Boor Pant 


OFFER FOR SALE: 


DEERE CRAWLER LOADERS. 
DEERE DOZERS. 

JOHN DEERE BACKHOES. 

JOHN DEERE SALES AND SERVICE. 


‘ Further details from: 








JOHN 
JOHN 


HENRY BOOT AND SONS (PLANT), LTD., 
Dronfield, Sheffield. Tel.: Dronfeld 3206 
Also at Atlantic St., Broadheath, Altrincham. 


Tel.: Altrincham 1701 


FOR BETTER HIRES 


TARPAULINS 
18ft. x 12ft. 
18ft. x 15ft 

PUMPS 
2in., 6,000 galls. per hour 100/- per week 

RAMMERS 
Warsop, Petrol 

ROLLERS 
Vibratory, 

VIBRATORS 
immersion Type 
Tamper Type 

HOISTS 
Saga Junior Scwt. Scaffold 60/- per week 
Ant Queen Mobile 10cwt....120/- per week 

HAMMERS 
Medium Kango or Victor ...85/- per week 
Road Breaker Kango 160/- per week 


Also SCAFFOLDING — PAINT SPRAYERS. 
H. C. HILL (WELLING), LTD., 


1-1A Central Avenue, Welling, Kent. 
Tel.: Bexleyheath 5777. 


6/- per week 
7/6 per week 


100/- per week 
Petrol 110/- per week 


100 /- per week 
140 /- per week 


ALL BUILDERS’ PLANT 


Alloy and Steel Scaffold tube, 
boards, fittings, Acrow props, 
concrete mixers, etc. 


Prompt delivery, competitive prices and 
terms arranged : 


M. SANDERS LTD. 
18/20 Mediar St., London, $.E.5. ROD 5143 





SKBA, £400 spent on tracks, £2,250. 

Seven Stothert and Pitt 7/S MIXERS, with 5/1 Lister 
Diesel Engines. Extremely clean machines, from 
£50 each. 

Sykes 4in. WATER PUMPS, with Ruston 2VSH Engine, 
complete with Hoses, £175. 

25/30cwt. FOOTPATH ROLLER, by Dixon 
worth, Ltd., powered by Ford 10 Engine, 1957 
machine, sprinklers, etc., £225. 

Two C.P.T. MOBILE COMPRESSORS, with Ruston 
4VRHC and 3VSH Engines, 105 c.f.m. and 210 
c.f.m., £150 and £265. 

One 6-ton Diesel ROAD ROLLER, £325. 

Ruston 6yd. SCRAPER, good tyres, £185. 

Winget 12 x 4 BRICK CRUSHER, driven by Lister 
16-h.p. twin-cyl. Diesel Engine, on chassis, £185. 

Chaseside '2yd. Rope SHOVEL, P6 Diesel, 1200 x 24 
twin rears, 1951 machine, in 100% working 
order, £270 o.n.o. 

Platypus CRAWLER DOZER, Perkins P4 Diesel Engine, 
complete with cab. Good working order, £325. 

Two 1Scwt. MOBILE HOISTS, by British Hoist and 
Crane Co., Petter AVA1 Diesel Engine. Recondi- 
tioned, £75 each. 

Two Weaver STEAM CLEANERS, one on pneumatics, 
both in good working order, £75 and £95. 

wo TIPPER, new engine and tyres, steel body, 


Hawks- 


Three 12yd. LP SCRAPERS, first-class condition, £725 
each. 
Platypus Hydraulic OVERLOADER, P4 Perkins Engine, 


Tilting Bucket, £325. 
ROAD ROLLER, 


Aveling-Barford 4-ton T.V.O. ex 


Ministry, very good condition, £325. 

Two Scwt. SCAFFOLD HOISTS, by British Hois* and 
Crane Co., £45. 

One D6 Caterpillar ANGLEDOZER, 3-cyl. engine, ex 
Ministry. Cheap to clear. 

Six ‘toyd. G.F. Diesel Side and Front’ Tipping 
DUMPERS. From £75. 

G. H. DUNNING, 


Ballards Yard, High Street, Edgware. Edgware 2572. 
Open week-ends. 


CRIPPS AND CO., LTD., have for immediate 


~ * SALE the following items of Contractors’ 

lant:— 

Le Tourneau SCRAPER, with Digging Blade, 9 cu. yd. 
capacity. £650. 

Onions 4 cu. yd. SCRAPER. £350. 

Caterpillar D4 TRACTOR, with C.C.U. and Angle- 


dozer. 
Fiat SSL TRACTOR, complete with Hydraulic Angle- 


dozing Equipment. £800. | 

Chaseside Model 700 LOADING SHOVEL. New 
February, 1958. Excellent condition and re- 
painted. £1,150. 

Bray BL432 LOADING SHOVEL. April, 1959. Fully 
checked over. £1,175. 

Priestman Panther EXCAVATOR, Face Shovel, 
Skimmer and Dragshovel attachment. Engine 
No. 48310. £900. 


Full details and specifications available upon request to: 
Nottingham (Telephone 71161). 
Manchester (Telephone Trafford Park 1658). 
Shildon, Co. Durham (Telephone 261). 
ANTE D. 
TARMACADAM AND ASPHALT 


PLANT, 
complete with Drier and Mixer. 
MOBILE TAR TANKER, 1,500 to 3,000 gallons, fitted 
approx. 


Spray Bar. 
3,000 gallons, 
heating elements. 


TAR STORAGE TANK, 
electrical 
HAMMER MILL, suitable for limestone, with capacity 
or about 1S tons per hour, feed size Sin. to Bin. 
and reducing to 4,in. 
State year manufacture, make, general condition, price, 
and where same can be inspected. 


Write Box P.3991, ‘* The Contract Journal." 


OR SALE, Caterpillar D6. Model 5R, fitted Hydraulic 
Angledozer.—— Apply: EARTHSTRIP, Wakefield 
Road, Hampole, near Doncaster. Telephone: Adwick- 


le-Street 2294 5S. 


Liner Machines delivered ex stock 


HARROGATE 84800 


with 








HIRE PLANT 















ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 
with or without drivers 
HALTRAC LIMITED 


Bourne Works, Weimar Steet S.W.15 
PUTney 4185 





£550. 





WOE dite 


PLANT — Ex STo¢ 
DINK i K. 
ue DIGGERS new and second hand, from 
pray _oen om SHOVELS, 1'2yd., new. Li 
ray 4-wheel drive SHOVELS, new an : 
from £1,450. and. second-hang 
Benford MIXERS, all sizes, new, from £92. 
Sees, vate reg Wy and second-hand, from £195 
ray Crawler » new and second- : 
£1,250. nea a 
New Record TOWER CRANES, from £1,500. 
MOBILE CRANES, 30cwt. to 8'2-ton, from £400 
Builders’ SCAFFOLD CRANES and Hoists, new ; 
second-hand, from £85. af 
VIBRATING ROLLERS, new, Greens, 8cwt., £352 
Centrifugal PUMPS, 34in. to 6in., from £24 10s. 
Diaphragm TRENCH PUMPS, new and second-hang 
from £30. 
ROAD ROLLERS, 2'2-ton/10-ton, 
Crawler EXCAVATORS, alli 
SWING WEIGHBATCHERS, 
hand, from £125. 
Warsop Jupiter RAMMERS, new. 
Warsop RIPPERS and ROCK DRILLS, new. 

Small A.C. GENERATING SETS, Petrol and Diese 
new and second-hand. 
Allam VIBRATORS, beam type, 

Floats. 
WILLIAM R. SELWOOD, LTD., 


Chandler's Ford, Hants. ‘Phone 2981, 
—_— Se ee . 


SALE. 

One Smiths of Rodiey S-ton CRANE, fixe 
17ft. Gin. Jib, three solid tyres, good condition 
£850. 

Jones KL66 6-ton CRANE, on pneumatics, 204 


Swan Neck Jib, fair condition, £2,200. 


St price 


from £450, * 
equipments, from £359 * 
Double Bucket, secong. | 


Poker, etc., Rotary 


One 


One Neal NS70 6-ton CRANE, as new, 35ft. Hydraulic 
Cantilever Jib, £4,500. 

One Neal NM 2-ton CRANE, 25 30ft. Lattice Jip, 
works rebuilt, £1,850. 

One Neal G 15S-cwt. Portable CRANE, 20ft. Lattice 
Jib, recunditioned, £300. 


MOBILE CRANES AND PLANT, LTD., 
Longfield Avenue, Ealing, London, W.5. 
Tel.: Ealing 3171. aa) 


OR HIRE and SALE: ARMSTRONG-WHITWORTH 
PNEUMATIC 1 POKER-TYPE CONCRET: 
VIBRATORS. 
We are distributors for all types of Armstrong. 
Whitworth Pneumatic CONTRACTORS’ TOOLS, includ. 
ing Concrete Breakers, Light Picks, Clay Diggers, Roc 
Drills, Pumps, Backfill Rammers and Tampers, Hose 
and Accessories. We hold a large stock of Spares and 
can give a 48-hour repair service. New and Second. 
hand Air Pumps COMPRESSORS for SALE. Send to 


list. 
HUBERT C. LEACH, LTD., 131 High Street, Cheshunt, 
Herts. Tel.: Waltham Cross 25161 (5 lines). 


OR DISPOSAL 
One Anderson-Grice 5-ton, 
Derrick CRANE, with 120ft. Jib, 
bogies and tracks. 
Butters Bros. Clear-vision 3-ton, Two-motor 
Electric Derrick CRANE, with 120ft. Jib. Both 
as new. 
For further details please contact: 
METAL CONSTRUCTIONS, LTD., 
of Worcester. Telephone: Worcester 27481. 


Two-motor Electric 


complete with 


One 


OR SALE. 
Liner 10CT Cumflow MIXER (Electric), Scraper 
Shovel and Water Tank, £1,100. 


11P PORTASILO, £250. 
Millars 14/10 BNT MIXER, Ruston Engine, Scraper 
Shovel, £300. 
PLANT SERVICES (DINAS POWIS), LTD., 
The Old Brickworks, Cardiff Road, Dinas Powis, Glam 
Tel.: Dinas Powis 2341 and 3232. 


OR HIRE, Air Pumps Electrically driven 300 cu. ft 
Stationary COMPRESSORS, with Air Receivers if 
required.—'Phone: Watford 27252. 


VAILABLE for HIRE and CONTRACT: D9 and D8 
TRACTORS, with Blade or Scraper.—ELLIOTT, 
Wetherby Road, York. Telephone: 78220 and 78501. 








WORKING IN WEST SUSSEX ??? 


‘our INQUIRIES tor the HIRE of all TYPES of 
PLANT are invited and will be specially and 
cromptly dealt with on application to: 


NEALS (PLANT HIRE), LTD., 
Stockbridge Road, Chichester, Sussex. 
Telephone: Chichester 3777/8/9. 
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CUT YOUR PRODUCTION COSTS 


TRITON VIBRATING TABLE FOR YOUR CONCRETE WORK 
AT THE LOWEST PRICE 


BY USING THE 


AVAILABLE 
FOR HIRE 
OR 
HIRE PURCHASE 





DIRECT MANUFACTURERS 
OF 
VIBRATING SCREENS, 
HOPPERS, FOUNDRY 
GRIDS, TABLES, ete. 


These tables are fabricated from mild steel and are supplied complete with fixing channels and rubber 


mountings, and can be fixed to any height you require. 


hese machines are normally mounted on concrete 


blocks, which we have illustrated, thus avoiding costly supporting structures. ied 
The tables are powered by the Triton Electric Vibrating Motor, which is sturdily built and can be supplie 


to work from any 50 cycle alternating current circuit. 


Tables are supplied in the following sizes : 2’ x 2’, 4’ x 2’, 6’ x 3’, 8’ x 4. y 
6’ x 3’ Vibrating Table as illustrated—£99 6s. 3d. complete. Other prices on application. 


TRITON ENGINEERING CO. (SALES) LTD. 


. 


KINGSNORTH INDUSTRIAL ESTATE, WOTTON ROAD, ASHFORD, KENT. Tel.: ASHford 2051-2-3 
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| What ave your site conditions? 
~alp- LIKE THIS* 


ae 


Do you have trouble with trucks, 
dumpers, etc., churning up the site and 
getting bogged down? Do you have to 
waste time and money manhandling 
materials? Do you have too many jobs 
and too few personnel? Do adverse 
weather conditions prevent the movement 
of trucks on your site? 


If so, install the Mono-Rail Transporter 
as did the contractors at the sites 
illustrated. | Mono-Rail Transporters 
never become trapped in mud and 
always leave the ground undisturbed. 
They transport material throughout 
the entire site quickly, economically and 
efficiently. They climb gradients up to 
1 in 9, greater if conditions are favour- 
able. They travel completely un- 
attended, stopping automatically where- 
ever required. They operate successfully 
in the worst weather. 


These are no idle claims. Builders 
throughout the world use Mono-Rail 
Transporters in site conditions ranging 
from tropical heat to arctic sub-zero 
cold and desert dry to monsoon wet. 
This international recognition is proof 


of the Mono-Rail Transporters’ ex- 
ceptional flexibility, economy and 
adaptability. 


the 


MONO-RAIL 
TRANSPORTER 


NEEDS NO DRIVER ° 
1S UNAFFECTED BY GROUND CONDITIONS 
LEAVES GROUND UNDISTURBED 
CLIMBS 1:9 GRADIENTS 
TRAVELS 100 YARDS A MINUTE 
HAS A VERY LOW OPERATING COST 
1S ECONOMIC ON SMALL AND LARGE SITES 
IS SUITABLE FOR ALL TYPES OF CONCRETING 
IS EASILY AND RAPIDLY INSTALLED 
RIDES ABOVE MUD AND WATER 














ROAD MACHIMES (onaron) LTO. 


WEST DRAYTON~: MIDDLESEX 


Nbtiiincce 


THE CONTRACT JOURNAL 







Telephone: WEST DRAYTON 3721/6 


Xili a 


ag 


i *The Mono-Rail established on a site in Germany for 
transporting concrete over an otherwise impassable sea of mud. 


l **Concreting house footings and oversites on a 
site in the United Kingdom. 


~—d- |9=«OR,:~ PERHAPS THIS*** 


*** Bridge building in Belgium. 


For further details about Mono-Rail Transporters, fill in this coupon and 
dispatch it to: 


ROAD MACHINES (DRAYTON) LTD., WEST DRAYTON, MIDDLESEX 
Telephone: WEST DRAYTON 3721/6 


Appointment 


Business address 





Telegrams: “* ROADMACH,” WEST DRAYTON 
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MASSIVELY CONSTRUCTED KING 
AND WISHBONE ASSEMBLY. 


BRONZE BUSHES AT ALL ARTICUL,. 
LOAD APPLIED DIRECTLY OVER TRACTOR AXLE BEARINGS. STRONGLY TION POINTS. GOOSENECK USED js | 
BUILT CHASSIS AROUND TRACTOR TO PROTECT ENGINE AND HYDRAULIC PUMP. HYDRAULIC RESERVOIR. 


STEERING BY DIREC, 


FULL BELLY PLATE UNDER ENGINE PROTECTS eraneecie tiannes Ca 


SUMP IN ROUGH GROUND, “SLEDGES” WHEN 
MACHINE IS BOGGED DOWN. J — CHASSIS WELL CLEM 


Tractor unit at 90° to the body when Tractor unit articulating independently Tractor unit fitted with 
tipping. 180° lock-to-lock power steer- at 15° from the body. totally enclosed cab. 
ing permits a full turn between kerbs 


a with the CAMILI 


. BOYDELL & CO. LTD. EAGLE WORKS, OLD TRAFFORD, MANCHESTER 
Telephone : TRAfford Park Ié 





STER 
Dark 16 


SHORT, EFFECTIVE RAMS, WELL CLEAR OF GROUND 
—PRODUCE POWERFUL TIPPING ACTION IN CON- 
JUNCTION WITH INDEPENDENT WHEEL BRAKES. 


“Humping” out of mud with the aid of the tipping rams and 
alternative use of front and rear wheel brakes. The pulling 
power of this motion is approximately 84 tons. 


IDUMPER 
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EXOSKELETAL BODY CONSTRUCTION GIVES MAXIMUM 
GROUND .CLEARANCE AND FACILITATES THE USE OF 
RAMS WITH ONLY 30” STROKE TO ACHIEVE RAPID 
TIPPING OF 20,000 LB. PAYLOAD. 


THE 7 CU. YD., HEAVILY REINFORCED 
BODY TAKES THE TOUGHEST PUN- 
ISHMENT AND THE FLAT FLOOR, 
WITHOUT A SCOW MOUTH, GIVES 
CLEAN, INSTANT 55° TIP OF THE 
20,000 LB. PAYLOAD. AN AUTOMA- 
TICALLY OPENING TAILGATE, FIXED 
TO THE TRUNNION FRAME, IS AVAIL- 
ABLE FOR USE WITH FREE-FLOWING 
MATERIALS. 


REAR WHEEL PARTLY RUNNING IN 
FRONT WHEEL TRACK. WHEELS 
INTERCHANGEABLE FRONT AND REAR; 
HYDRAULIC DISC BRAKES ON ALL 
FOUR WHEELS. 


The CAMILL reaches a new, matchiess stan- 
dard in dumper design, construction and 
performance. Powerful and tough, highly 
manoeuvreable in the severest ground condi- 
tions,it leads the field on every point: cantrol, 
tracking, tipping, clearance, speed and con- 
centrated high output. The CAMILL is the 
dumper for profitable operation in the long— 
and tough—run. 


Registered Trade Mark of E. Boydell & Co. Ltd. 
Distributors of 


act 
ae 





THE CONTRACT JOURNAL April 20 196] 


KWIKFORM BRACKETS SPEED YOUR BUILDING 


2 STAGE CLIMBING 
BRACKET SCAFFOLD BRACKET 


bey mn T Mew TT Gn) For use with Mark II Formwork 
Unit Frame Scaffolding 


CRANKED 
PUTLOG BRACKET 


for use with all forms of 
tubular scaffolding 


*Gives ideal working platform 18 
below level of brickwork. 

*Easily moved to each working level. 
*Two cranked Putlog Brackets may 
be used, above the other, enabling 
other trades to follow bricklayers on 
without delay. 


Equivalent to a climbing scaffold 
It car be easily moved up and down 
to give exact working levels for brick- 
laying. pouring concrete, etc. Avail- 
able in 2 and 3 batten widths. (With 
Unit Frame Scaffolding this will give 
a scaffolding width of up to 8 
battens !) 


Head Office: WATERLOO ROAD, BIRMINGHAM, 25. 


Telephone : ACOCKS GREEN 1152 


London Office and Depot; 


EAST ROAD, UPPER WICKHAM LANE, WELLING, KENT. 


Telephone : WOOLWICH 9177/8/9 


*For pouring concrete. 

*For erecting formwork. 

Makes erecting formwork and pour- 
ing concrete easier than ever before. 
The Climbing Scaffold Bracket bolts 
straight to the Formwork to give 
easy working conditions and faster 
use of formwork. 


FOR SALE 


el wets 1 
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RAPID METAL 


Three Clamp sizes are available 


Type A. for fitting panel to panel. 
Type B. for fitting panels to tube waling. 


Type C. for fitting panels to double tube 
or R.S.J. waling. 


RAPID METAL 
AU Ae 2 
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"Your call to CMC 
about SULFACRETE 
Mr. Gilliatt !“ 


ee ee ee 


SPEER ae 


ARSEBROR REG i LE: 


PELE, PBR LOA 


: . ’ SULFACRETE The only Sulphate- 
@ Thank goodness! At last he’s dealing with resisting Portland Cement which 


has given proved protection in 


7 
> practice and in exposure tests over 7 
Blue Circle. Honestly, you should have seen the last twelve years. Good dense ULFACRET 
concrete can, by using Sulfacrete, be cd 
made proof against concentrations 


him last week! Couldn’t even get enough of of swiphur trioxide (SO,): 


In ground water—500 parts per 106,000 or 
0.5". per weight. 


it. I thought he’d go mad! Beats me why he sy sot or clay—2.0". per weight. 


SUR le { 
RESISTING 


aaa 

Information on the major areas in as 

didn’t go for Blue Circle in the first place. Z Great Britain where the soil is known 

to contain sulphates is available from 
our technical department. 


thought everyone dia.® 


Make use of our technical service. 
For all information please write to: 
THE CEMENT MARKETING COMPANY LIMITED, PORTLAND HOUSE, 
TOTHILL STREET, LONDON, SW1 - Telephone: TATe Gallery 3456 
G. & T. EARLE LIMITED, HULL - Telephone: Hull 26121 
7 





Selling Organisations of The Associated Portland Cement Manufacturers Ltd. 
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Vickers Onions model 4-6 scraper 
° oJ 
Open bowl design without the usual 
* e a o 
increase in overall width on cutting edge 
MAXIMUM CUTTING EDGE WIDTH — Operators of width. This design feature results in easier, faster 
Vickers Onions Scrapers enjoy the advantage of loading, shorter cycle times, greater profits. Side- 
maximum cutting edge width, relative to overall bank cutting is made that much easier, too. 
REMEMBER THESE OTHER VICKERS ONIONS SCRAPER 
PLUS POINTS WHEN COSTING YOUR NEXT JOB 
* Low-bowl design, plus %* Balanced Towbar assists tow- 
wide track provides built- ing tractor stability through 
in stability. minimum weight transfer to 
tractor drawbar; also gives 
%* Low dead weight equals safe, swift manipulation by 
While autaasiadng trac: ee 
tural strength ay 
* Tyres of large cross- on tough sites. 
. section give better Hota- *% Side-boards are available to 
% tion, less down-time increase output where site 
? through tyre troubles. conditions permit. 





There is a Vickers Onions Scraper to match any make and model of tractor 


and a wide range of Cable Control Units, ripping and compaction equipment. Compare cutting edge width on this 19-26 scraper—6 feet, 
ae range af Os : » Tipping P quip: against overall width — 6 feet 9} inches. 





VICKERS-ARMSTRONGS (ONIONS) LIMITED 
ONIONS WORKS BILSTON STAFFS Tel: Bilston 41751/5 


Dealers in Great Britain: JACK OLDING AND COMPANY LIMITED HATFIELD HERTS TEL: HATFIELD 2333 
Scotland: JACK OLDING & CO (SCOTLAND) LTD COUPAR ANGUS PERTHSHIRE TEL: COUPAR ANGUS 281 


BES 
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BIGGEST STIR IN CONCRBTE IN YEARS ! ‘TWO FAMOUS COMPANIES - BABCOCK & WILCOX LIMITE 


AND MILLARS' MACHINSRY COMPANY LIMITED - ARE NOW JOINTLY PRODUCING THE FINEST CONCRETE 


MIXER BRITAIN HAS EVER SHEEN. BABCOCK-NILLARS FANTASTICALLY TOUGH 14RH REVSHXSING DRuy 
aa est en ene 


MIXER. ‘HE GREATEST MACHINE EVER TO USE THE REMARKABLE TRIPLE-CONE DRUM. 
NOW, CONCENTRATED AREA OF MIX AND SCIENTIFICALLY-ANGLED BLADES GIVE 

A DEGREE OF MIX THAT'S OUTSIDE THE SCOPE OF ANY OTHER MACHINS. UP 

TO THIRTY 14-CUBLC FOOT BATCHES AN HOUR ARE WEIGHED, MIXSD AND 

DISCHARGED WITH RAPID, UNMATCHED THOROUGHNESS. A SPECIAL 

LEAFLET - JUST RELEASED - GIVES FULL TECIINICAL DETAILS 

OF THE 14RH. SEND NOW FOR A COPY TO: 

MILLARS' MACHINERY COMPANY LIMITED, 

115, PINNERS HALL, GREAT WINCHESTER SPRSE?, 


LONDON, E.C.2. 


BABCOCK 


Manufactured to RICHIER, S.A. designs 


: 
a 


pM i ae OE emt L 
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Always remember Chamberlain initially 
for your plant hire requirements 













' 


5 






Staffa Super 4 
Mobile Cranes 





K.L.44, K.L.66 
Cranes 


CHAMBERLAIN PLANT LIMITED 


(ONE OF THE CHAMBERLAIN GROUP OF COMPANIES) 





SMITH 21 Excavators 
BK 50 Excavators 










22 R.B. Lorry Mounted 
Cranes 


M.E.Il Truck Cranes 







Fork Lift Trucks 








Jenbach Compressors 


Lorry Mounted Compressors 










We can now offer an even wider range of equipment and 
machines from our Plant Hire Fleet. Modernisation is our 
keynote for 1961—whatever your requirements, wherever 
the job, Chamberlain Plant Hire Fleet is at your service. 


B.K. 50 Crawler Cranes 


Chamberlain are always ready to 


help YOU 
CROWN WORKS, SOUTHBURY ROAD, ENFIELD, MIDDLESEX 





THE CONTRACT JOURNAL April 20 196] 


A full. range of concrete 
mixers is available from 3/2 
capacity, diesel or electric 
motor. lilustrated is the 
latest 4/3 side discharge 


type. 


Hemel-Ward Rover Hois- 

tower, easily transported, 

quickly erected. Hoists 10 

cwt., ICO ft. per min. Write 

for illustrated literature. 
Smith Excavators (Manufactured 
by Thomas Smith & Sons (Rodley) 
Ltd.): 8, 10, 12 and 21 cu. ft. 
capacities. Full specifications 
available on request. 


COMPRESSORS and CONVEYORS - CRANES - DUMPERS - HOISTS 
LOADING SHOVELS - LOCOMOTIVES - PUMPS - ROAD ROLLERS 
SCRAPERS - TRACTORS and TRACTOR SHOVELS - TRENCHERS, ETC. 


Catalogues available: ‘LIFTING TACKLE STOCK LIST’, ‘T.W.W. PLANT LIST’, 
‘ALBION MACHINERY CATALOGUE’, ‘CONTRACTORS TOOLS and EQUIP- 
MENT CATALOGUE’. Ask to be put on the Mailing List. 


Works at 
GRAYS (Essex) Phone : Grays Thurrock 
4764 and 4806 


ALBION WORKS -: SHEFFIELD GLASGOW Phone: Scotstoun 8083 
"Phone: 26311 (22 lines) *Grams: Forward Sheffield BRITON FERRY Phone: 3166 
ondon Office Brettenham House, Lancaster Place, Strand W.C.2 "Phone: TEM ISIS COVENTRY Phone: Bedworth 2441/2 


CP.-81-B 
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. | You move 
with the times 
if you move 
with sev et arth 


CHASESIDE 


PIONEERS OF THE MOBILE LOADING SHOVEL 


LOAOMASTER 
4-WHEEL DRIVE SERIES 


La 
A 
S a Alas 


\ 


‘HI-SPEED’ DUM 


LOADMASTER 700 


~ % 


ie 24 
<e 
aa ms \= 


Rt >) cS ‘ 


LOADMASTER 800 





Today there is CHASESIDE and the LOADMASTER range of loading shovels for the 
user who wants the advantages and economies of a purpose built machine which 
incorporates all that is best in modern engineering. 
If you move with the times you cannot afford to ignore the economies that Chaseside 
machines make possible. Backed by sixteen service centres in the United Kingdom and 
fully represented in the majority of overseas countries. socdeaiiaa 
CP.-81-8 Write today for full details. 


CHASESIDE ENGINEERING COMPANY LIMITED 


(A Subsidiary of British Northrop Ltd.) Station Works, Hertford, Herts. Telephone: Hertford 3113. Telegrams: Chaseside, 
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_ -more easily- 
_ more economically 


with the 




















The International T.D.9 (92 series) Drott has 
already proved its worth and is now available here 
in quantity. Its smooth constant power is drawn 
from the DT.282 turbocharged, 6 cylinder diesel 
engine which has unmatched economy and all- 
weather direct push button starting. With the 
popular 4 in 1, 14 cu. yd. bucket and longer track 
frames, this outfit is extremely stable and easy to 
operate under all conditions, offering unlimited 
scope in its applications and presenting real value 


for money at its current price. 





It is backed by the unrivalled service from Cripps 
who will gladly send you full particulars on request. 








CRIPPS 


For Constructional Equipment — the finest on tyres and tracks 
INTERNATIONAL 
R. CRIPPS & COMPANY LIMITED OlF MARVESTER 


NOTTINGHAM Tel: 71161. MANCHESTER Tel: Trafford Park 1658. SHILDON Tel: 261 





ESTABLISHED 1891 — CONTRACTORS TO H.M. GOVERNMENT e YOU CAN RELY ON OUR SERVICE —FRCVED OVER 60 YEARS 
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There can be no expansion in a competitive 
business without the regular addition of the 


latest machinery and equipment. This is where 





Mercantile Credit facilities can prove such a 
vital factor in your development. They enable 
you to acquire the machinery or plant you 
pl U gy need out of income and the profits they earn, 
while your essential working capital remains 


undisturbed. If you would like more details, 


4 please write or telephone to your nearest 
X A Mercantile Credit branch. 








MERCANTILE CREDIT 
\ 4° COMPANY LIMITED 


Argvll Llouse, 246-250 Reeent Street, London Wot 
Lelephone kKEGent 7222 
Member of the Finance Houses Association 


Phere are Mercantile Credit branches throughout the United Kingdom, 


lease consult your local telephone directory for your nearest branch, 
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= SIR LINDSAY PARKINSON k CO. LTO Ay 
tit. Cool Sngenceung ae) uclaang Gniractors 
© LAMBETH ROAD ST GEORGES CiRCUS 


LONDON SE! 


© 80x 60 


a _ tie Stand Securely on 


7th February 1961. { | 


— = , S ; ce oy E NS 
Dear Mr. Beok, 

Purther to our conversation I thought I | 
would write to you to place on record how pleased we 
bave been with the Silkstone doors supplied to us by 
your Company. | 

wt gf , ‘3 ye “ Peak” ae 
‘ 





Ae you know, we have used thousands of 
these doors on our Estate development throughout the 
Country and apart from our complete satisfaction with 
the doors themselves, we bave never found any finer 
eurfaces for painting. 


Tours sincerely, - WA 





BH bide 
wT. ?. Butcher, 


Sales Manager. 
’ 


SIR LINDSAY PARKINGON & CO.LTD., 


Mr. Beck is the Gliksten Doors representative in London 


“SILKSTONE” 


THE FINEST DOOR IN THE 
WORLD FOR PAINTING 


— TS cs OS 


me 3 Re ., Y r RE me rn 
\ " ‘ ae aA . “i aches 
“ ney YN 9 es ae x _ > 7; 
f : H " - “4 4 V2 
mt * , . 
S s : a .t i i x ‘ ™ 4 La . e - . 
oe R ae * 2D 4 ee Ms ras os 
‘a © é 
mie - asia — woh aoe Le. ae } 
ie i ake tana x. : 
. 7 S ; > a ‘ f 4 
- . an tod — - yf 
‘ ye ‘ oe . 
s 4 . i way, 
\ neh : m= 
- re i . pe - es 
5 gi j ~ ie ‘ ‘ cap - 
i! j f . } a he 
4 of- 
, Z 
. % i , 4... - 
‘ Aa 
ie 
MY Wt Oo. Z 
Pe, ; , i 
EA $ P ane 
Vai Cat re wat 
Ps 4 P ° : z 
Cae. OR Eee " “J - f ‘ 
sh site 4 er Z , hs r 
~nt 7 ie 4 i RO BP) 


a 





‘i 


j 

SIR LINDSAY PARKINSON & CO. LTD. ARE USING r 
“SILKSTONE” DOORS ON THE FOLLOWING ESTATES , 

BIRCHINGTON HULL 

Kent Yorks. 

BLACKPOOL LYTHAM ST. ANNES 

Lancs. Lancs. 

CLEVELEYS MALVERN 

Lancs. Worcs. 

COVENTRY READING PROMPT SERVICE 

Warwicks. Berks. 

FLEETWOOD SEAMER FOR ERECTION OR HIRE 

GARFORTH TORQUAY 

Nr. Leeds, Yorks. Devon 

HADLEIGH WALTON-LE-DALE 

Essex Lancs. 

HARLOW WARRINGTON STEPHENS & CARTER 

Essex Lancs. 

HAYWARDS HEATH WEETWOOD 

Sussex Nr. Leeds, Yorks. 

WOKING 
Surrey Head Office: 731-761 Harrow Road, London, N.W.10 


also at High Wycombe Birmingham, Norwich 
Ipswich, Luton, & Coatbridge (Glasgow) 


Illustrated brochure and price list available on request 


GLIKSTEN DOORS LTD. 


Carpenters Road, London, E.15 Tel. AMHerst 3300 


A member of the Boulton and Paul Group 





$C73 
87 Lord Street, 112 Londesborough Street, 
Liverpool, 2 Hull 
Tel. Central 3441 Tel. Central_28716 
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COMPANY -LIMITED 


FOUR WHEELED 


announce the ati 
appointment of : 
F. Gibson & Co. (Newcastle) Ltd. 
QS distributors 
in Northumberland, Durham, 
Cumberland and the North 
Riding of Yorkshire 
for their range of 
Portable Air Compressors, 
Paving Breakers, Jackhamers, 
Diggers, Sump Pumps, 
Backfill Tampers 
and Accessories. 
Adequate stocks 
of this equipment 
will be available from 
the Gibson depots at 
Newcastle, Stockton-on-Tees 
and Carlisle. 


F. GIBSON & CO. 


(NEWCASTLE) Cae 


Size 25 Sump Pump HADDRICKS MILL ROAD - SOUTH GOSFORTH « NEWCASTLE UPON TYNE 5 
TELEPHONE : GOSFORTH 58151 


IRO-16 Air Line Lubricator 





$c73 
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EXCAVATORS 
TRACTORS 
TRAXCAVATORS 
DUMPERS 
LOADING SHOVELS 
MIXERS 
COMPRESSORS 












and all Contractors’ Plant 


All enquiries to 


COX OF CAMBERWELL 


H. COX & SONS (PLANT HIRE) LTD. 
33 Southampton Way, Camberwell, London, S.E.5 


The hire service 
that never lets 
you down 





7 SO 
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Toughest boot of all— 
made for rough treatment 

















mete 





DUNLOP BULLDOZER BOOT —really heavy-duty 
seamless rubber boot for building work, with Resifort 
sole. Light and flexible. Available with hob nails and 
digging plates if required. Also at home on the building 
site: Workmaster, sizes 5-11, 45/9d; Target, sizes 6-12, 
33/6d ; Lumber, sizes 5-12, 32/- or 35/6d. 


* 


You get MORE LIFE out of 


DUNLOP 


FOOTWEAR 


Dew 
@> DUNLOP FOOTWEAR LTD., WALTON, LIVERPOOL 9 (5) 
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SAFETY-RAIL FENDERS 















Safety-rail fenders 
provide maximum protection for the motorist 
on high speed motorways. 

A safeguard to life and property at 

all danger points. 


Photographs show 
Safety-rail fenders 
erected on the 
LONDON — 
BIRMINGHAM 
MOTORWAY 


Photographs by courtesy of 
Jehn Laing and Son Limited 





DORMAN LONG (STEEL) LIMITED, AYRTON ROLLING MILLS, MIDDLESBROUGH 


Branch Offices 
LONDON, BELFAST, BIRMINGHAM, BRISTOL, GLASGOW, LEEDS 
MANCHESTER, NEWCASTLE AND NOTTINGHAM 


> DORMAN LONG 
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| a TO ENDURE 
EXACTING DEMANDS 


Strength...Speed...Safety. 

These factors, so vital to efficient 

cargo handling, are built into every 
Ansell block. 





MEDIUM & LIGHT STEEL 
FABRICATION IN TUBE 
FLAT, ANGLE, TEE OR 
CHANNEL, M.S. PLATE 
SHEARING & PRESSING 
SITE BUILDINGS 
LIGHT STRUCTURES 





SELF-OILING BLOCKS 


SHEAVES + SHACKLES + BOAT FITTINGS 
ANSELL, JONES & COMPANY LIMITED 
WALSTEAD ROAD WEST - WALSALL ~ STAFFS. y 
PHONE: WALSALL 24503/4 GRAMS: SHEAVES, WALSALL G 


oF 
SS 





j. W. RAYLOR & CO. (encineeRs) LTD. 
59 BEAVERS LANE, HOUNSLOW, MIDDLESEX. 
Tel: HOUNSLOW 8091/2 


Serving CONTRACTORS and 
PLANT H | I - MUNICIPAL AUTHORITIES 
IN THE 


NORTH-EAST 


Phone: BRIDLINGTON 2331 








Available For Long or Short Term Hire 






Cranes: 5 ton Coles and 22RB with 80ft. Jib 
and Fly Jib 


Rollers: 24 ton and 5 ton 
Bromag Vibrating Roller 


Bulldozers: Bristol 25, D4 with Scraper 


Digger: New Dinkum 60 with fore end loader 
and digging Buckets from I8” up to 54” 


Loaders: New Muir-Hill FD4 Loader with 
| cu. yd. Bucket 


Compressor: Consolidated 120 with 2 Tools, 
“500” with 6 Tools 


Pile Driver: Delmag D5 

Road Surfacer: Barber-Greene 
Pumps: 4” x 6” 

Pneumatic Concrete Placer 


B. E. CONLIN 


9la MARTON; ROAD, BRIDLINGTON, YORKSHIRE 






















96] 
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Gyratory crushers 








for primary, 
secondary or 


tertiary 


crushing 


exceptionally 
low power 


consumption 


Sheepbridge Kennedy Gyratory Crushers are 
built for stone, rock, ore, or other industrial 
nineral crushing. The Crushers have ample 
eed openings and simple gearless eccentric 
rivers. The weight of the rotating parts of 
the base unit is taken on a ball thrust bearing. 
ror full details write for the illustrated leaflet 
on Sheepbridge Kennedy Gyratory Crushers. 


Sheepbridge Equipment Limited - Chesterfield - England 
One of the Sheepbridge Engineering Group 
Telephone : Chesterfield 5471 Telegrams : Sheepbridge Chesterfield 
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i CALDWELLS 


here to tell you 


pomaalioae ee SPADES & 
ol ade 


underwater 


service ...so why 
not write to us at S H O V E LS 
40 North John St., ‘ 


| Liverpool 2, for 
your copy of our 
new brochure? 











‘‘The Best in the World” 








TRADE MARK 
UNEQUALLED FOR STRENGTH AND DURABILITY 


STOCKTON HEATH FORGE 
CALDWELLS, LD. WARRINGTON 


ESTABLISHED 1770 Ref.112D 


HIGH COMPACTING POWER 
LOW OPERATING COST 


WELL PROVED THROUGHOUT EUROPE AND IN 
MANY OVERSEAS TERRITORIES 


TWO MODELS AVAILABLE. 


SPECIFICATION 

TYPE 20.0 TYPE 25.0 
Working weight 4400 Ibs. 9500 Ibs. 
With water ballast 5000 Ibs. 11000 Ibs. 
Rolling width 354” 434” 
Outside turning rad. 10’ 14’ 
Total height 3’4” 5’I’ 
Total length 9'8” 12'6” 
Total width 38” 47’ 


air cooled diesel engine electrically started 
Spring adjusted scrapers vertically directed vibrations 


hydraulic steering 












FP A ROREG OU OIS Mak SPS POCNEISES PPS see CLUS a'2 Sees 0 ocas 10 ee Seep ote. =, 
Re fe ORS PUES LRTI tia! RGR SAKAI: IE a 
Latte Seis res a es 
‘e * ee ene, eA aN. > ~ 
oe ARK {of Pres ied ote Ane hile BIS 
SETA LITT COE Op ee 


BURLINGTON WORKS, 
«now available for first time from sole U.K. Agents aes 


PARK ROYAL, N.W.10 
(EQUIPMENT) LTD. Tel ELGar 6777 (4 lines) 
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ld” 


Anentirely new concept ~~ 
a BU ee lee Ede ee 


greater output at less cost. 


JAMES F. LOW & CO., LTD. MoNiFIETH DUNDEE SCOTLAND 
Telephone Monifieth | 





ee 
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on big contracting jobs 


ALL OVER 













HYDE PARK IMPROVEMENT SCHEME— 


On this site Petter provides the power for dumpers, 
pumps, mobile cranes, hoists, saw-benches, mixers. 
CONTRACTORS: Cubitt Fitzpatrick Shand. 
Illustration shows Underpass excavation 

at Hyde Park Corner. 


A NEW LONDON LAND-MARK— 


A remarkable new building, with 
400,000 ft. of floor space, now 
dominates Thameside. At this 
Millbank development Petter 
supplied the power for dumpers, 
mixers and cranes. 
CONTRACTORS: 

John Mowlem & Co. Ltd. 
ARCHITECTS: 

Ronald Ward & Partners. 
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LOOK at the Petter ‘‘up-country”’ 
record! Over 400 Petter engines on the 
job when the M1 road-works were in 
progress, Over 200 at the giant 
Llanwern Steel Works, still building. 


N D N Many more at the BP Ocean Terminal at 


; Milford Haven, on the Doncaster and 
e Rosspur motorways, the St. Albans 
by and the Slough-Maidenhead By-passes 





and on building sites everywhere, up 
and down the country! 


HAMMERSMITH FLY-OVER— NOW LONDON! 


On these new West London works 


(CONTRACTORS: Marples, Ridgeway A wide range of contractor’s 

bas-hensers ead arenegane pesvered equipment being used on sites such 
consulting engineers G. Maunsell and as the new Hyde Park Improvement 
wanmLitiaee Scheme, the Hammersmith Fly-Over, 
flyover. 


the new L.C.C. Recreation Centre 
and a recent Thameside development 
at Millbank, is powered by the 
PETTER air cooled diesel. 

THIS is again proof that Petter can 
slug it out with the best, come rain, 
come mud, dust, heat or the water 
always inevitable on site. Petter 
engines go on working, day in, day 
out, month after month, with the 
minimum supervision ...and 

with the greatest economy, backed 
by an unequalled country-wide 
organisation for prompt spares and 
maintenance service! Prospective 
power users are invited to write 

to our Technical Department. 


Showing at the Engineering, 

Marine, Welding and Nuclear Energy 
Exhibition. 

Stand No. 36 Grand Hall Gallery. 


L.C.C. NATIONAL RECREATION 
CENTRE, CRYSTAL PALACE. 


On this extensive site Petter engines 
again power contractors equipment. 
ARCHITECT: Hubert Bennett F.R.1.B.A., 
Architect to the Council. 


Air cooled units from 1} to 108 bhp; 
also water cooled units from 3 to 
48 bhp. 


—it goes much better towered ty <ZEZs 


PETTERS LIMITED, STAINES, MIDDLESEX TEL. STAINES 51333 


=  Amember of the 
Hawker Siddeley Group 


Sy 
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No ordinary scraper dozer combination this, it’s the ideal 
unit for the smaller contractor and builder, with staying 
power for big jobs, manoeuvrability for small ones and 
round-the-clock availability. The T.M.2. open bowl 
scraper takes full advantage of the Track - Marshall's 
95 b.h.p. and 14,000!b drawbar pull; i tr gravity is 


ging, yet low 


crawier, scraper and ofe) 


work together from the word go 


WEIGHT MADE TO WORK FAST EASY OPERATION 
The scraper’s weight is concentrated over cutting biade: C.C.U. controls are handy to driver: operation is positive and 
loads are dug faster. Heaped capacity, 5.62 cubic yards. sensilive with no stiffness or backlash 


MARSHALL SONS & COMPANY LIMITED, GAINSBOROUGH, LINCOLNSHIRE 





ox AIR PUMPS LIMITED 


solve the many needs of 
industry for COMPRESSED air 


Air Pumps Limited, Raynes Park, London, S.W.20 
Wimbledon 9441 (6 lines) 
Grams: Airpumps, Wimbie, London. 
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The International Wain-Roy Back Hoe is simple to operate and powerful at work. 

With its immense power reserve, the Back Hoe can out-work, out-trench, out-backfill 

larger, and more cumbersome units. The bucket planing action of this Back Hoe, exclusive 

in the industry, is the result of the parallel relationship of the boom and crowd cylinders in work. 
Use full crowd and lift control, and the bucket will plane perfectly—no skill is required, teeth 
always work into the load—no re-positioning of the bucket is necessary. 

The swing linkage—simpie, positive and cushioned—is exclusive, too. 

The simplicity of design, using only 2 links and 4 hoses, means less wearing parts and 
greater mechanical reliability. The Back Hoe is designed by the originators in this field— 

the Wain-Roy Corporation. 


A NEW STANDARD SET BY PARALLEL LINKAGE DESIGN 


FEATURES 


Performance 
Reach below arade - ‘reach tor 
post); swing 190 degrees; max 


Alloy Steel Boom and et Stick 


—minimum of unproductive adwe 


Radius Relieved Bucket Design 
—eliminates heel dr ror tull power crow 


Superior Positioning of Work Cylinders ad 


-protection again m from ston 


Twin Lift Cylinders 


—tremendous dow! essure and lift capacity. Big jobs us 


SOLE SCOTTISH DEALERS FOR INTERNATIONAL CONSTRUCTION EQUIPMENT 


JAMES BOWEN AND SONS LIMITED - EDINBURGH - GLASGOW - ABERDEEN 


Head Office: 45-59 Pitt Street, Edinburgh 3. Telephone: WAVerley 4204 
Glasgow: 428 Helen Street, S.W.1. Telephone: GOVan 2611-2 
Aberdeen: Back Hilton Road. Telephone: Aberdeen 43332. 
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Photograph by courtesy of West’s Piling 
& Construction Co. Ltd., and Western Hire Co. Ltd. 


Low lip skip 

can be supplied... 

takes full discharge 
from small mixers. 


New pick-up Crane 
Skip permits shuttle 
service between 
mixer and tower 
crane, using only 
one machine and 
two skips. 


| its better by farto buy 
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BARFORD 


This site, in South Wales, was once desolate marshland but by 

the end of the year a vast new steel works will be built upon it. 

Months of intensive activity have gone into its reclamation and 

tens of thousands of concrete piles have been sunk and filled. 

Keeping to schedule called for fast dependable transport, particularly 
between mixers and pile filling points but despite the severest 

ground conditions a fleet of 36 Barford ‘75’ Dumpers has maintained 

a continuous supply service. On long haul runs through axle deep mud, 
up steep, slippery gradients and rough riding over rows of sunken 

piles, the tough Barford ‘75’ has proved its strength and dependability. 


For particulars of the Barford ‘75? Dumper write for List No. 1848 


HAREORD 


BARFORDS OF BELTON LIMITED - GRANTHAM - LINCS 
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—sump empty 


These pictures cover a period of five 
minutes. Above, the pump—a Bibo 3 
—arrives on site in the boot of a car. 
Note how easily one man handles it ! 


Into the muddy water it goes. It’s 
submersible, so there’s nothing to 
worry about, even if you dunk it all 
the way under. 


Next step: laying out the hose and 
motor cable. Now the power is on, the 
pump is at work, and in a minute or 
so the sump is empty. You needn’t 
watch it—a Fiyct submersible can 
safely run on snore all day long. 


FLYGT submersibles have made other 
pumping methods obsolete. FLYGT, 
the world’s first maker of submersible 
pumps, is still the leader. There’s a 
FLYGT submersible for every job. 
Every FLYGT gives you unbeatable 
performance and economy. Contact 
us for all details! 


EFLYGT 


bad - rat as 


Dept. C. J. INDUSTRIAL PUMPS LTD 
20 Bentinck Road, Hyson Green, Nottingham. Tel: Nottm. 75182 
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SAVE ON 

REPLACING 
BY QUICK 

HARD-FACING 


BOC Cobalarc 


We've saved tons of cash and ££££s of pro- 
duction time by using BOC new Cobalarc 
electrodes and the well known Duroid range to 
renew worn plant, instead of waiting for costly 
id=) 0) Fe(orsd nated a) coe 


Easy, quick on-the-site operation with 
portable welding plant. 


Full range of electrodes covering all types 
of plant 


No wastage. 


Countrywide on-the-spot BOC advisory 
Tel a Leom 


FREE—32-page guide to hard-facing techniques. 
There's a copy waiting for you. Write to:— 





Be eB ee OC ae de dade Pied 


Electric Welding Department, Quasi-Arc Works, Bilston, Staffs. or Telephone: Bilston 41 > 
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the job in 
three minutes 
—sump empty 


These pictures cover a period of five 
minutes. Above, the pump—a Bibo 3 
—arrives on site in the boot of a car. 
Note how easily one man handles it ! 


Into the muddy water it goes. It’s 
submersible, so there’s nothing to 
worry about, even if you dunk it all 
the way under. 


Next step: laying out the hose and 
motor cable. Now the power is on, the 
pump is at work, and in a minute or 
so the sump is empty. You needn’t 
watch it—a riyct submersible can 
safely run on snore all day long. 


FLYGT submersibles have made other 
pumping methods obsolete. FLYGT, 
the world’s first maker of submersible 
pumps, is still the leader. There’s a 
FLYGT submersible for every job. 
Every FLYGT gives you unbeatable 
performance and economy. Contact 
us for all details! 


EFLYGT 


tbibo3 


Dept. C. J. INDUSTRIAL PUMPS LTD: 
20 Bentinck Road, Hyson Green, Nottingham. Tel: Nottm. 75182 
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SAVE ON 
REPLACING 
BY QUICK 
HARD-FACING 


BOC Cobalarc 


We've saved tons of cash and ££££s of pro- 
duction’ time by using BOC new Cobalarc 
electrodes and the well known Duroid range to 
renew worn plant, instead of waiting for costly 
replacements. 


Easy, quick on-the-site operation with 
portable welding plant. 


Full range of electrodes covering all types 
of plant. 


No wastage. 


Countrywide on-the-spot BOC. advisory 
Sica lose 


FREE—32-page guide to hard-facing techniques. 


There's a copy waiting for you. Write to:— 


CU naan a aad Fale Ko 


Electric Welding Department, Quasi-Arc Works, Bilston, Staffs. or Telephone: Bilston 191 
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_ the world’s fastest digger 
BRAY-BUILT for all BRAYLOADERS 


BRAY CONSTRUCTION EQUIPMENT LTD FELtham 3471/4 
(One of the Sheepbridge Engineering Group) 
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DISTRIBUTOR 
FOR 


HERTFORDSHIRE 
ESSEX - MIDDLESEx 
LONDON °* KENT - SUSSEx 


GREENHAM EQUIPMENTS LTp. 


Clayton Road, Ruislip Road, 
Greenford, Middlesex, 
Tel: Viking 3651. 
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H. N. MARSH (PLANT SERVICES) LTD. SEARCH (LIVERPOOL) LTD. Wm. G. SEARCH LTD. 
Durham Road, Birtley, Co. Durham. Hammond Road, Whitehall Road, Leeds 12. 
Tel: Birtley 295. Kirkby Trading Estate, Liverpool. Tel; Leeds 639081. 
Tel: Simmonswood 3361. 


H. RICHARDS & CO. LTD. | LAND & LAWN EQUIPMENT 
Rodney Road, Newport, Mon. (STAVERTON) LTD. 
Tel: Newport 59732. 3 Montpellier Walk, Cheltenham, Glos. 
Tel; Gloucester 2291. 


BRAY CONSTRUCTION 
EQUIPMENT LTD. 
Faggs Road, Feltham, Middlesex. 
CLAUDE FENTON (SALES) LTD. HUNT & CO. (BOURNEMOUTH) LTD. Tel: Feltham 3471. 
Rose Kiln Lane, Reading, Berks. 51-65 Holdenhurst Road, Hamilton Road, Sutton-in-Ashfield. 
Tel: Reading 82219. Bournemouth, Hants. Tel: Sutton-in-Ashfield 2787. 
Tel; Bournemouth 23366. 44 Carmichael Street, Glasgow S.W.1. 
Tel: Govan 2072. 
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Introducing 


Translucent 
polyester 
corrugated 
sheet 

in 

rolls 

and 

flat 


Plasticlair 
ae 
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The labour saving modern method of roofing and partitioning 


Manufactured in continuous length (up to 200 ft.), without welding, PLASTICLAIR 
makes installations simple and speedy with conventional methods of fixing—less 
structural support required and long maintenance free life. PLASTICLAIR over- 
comes the monotony of dull uninteresting surfaces and permits unlimited scope in 
design, giving daylight advantage. 

PLASTICLAIR is available in over 7 different colours, widths of 36”, 44”, 48”, 60” and 
72”, standard and self-extinguishing qualities both having been tested by the Joint 
Fire Research Organisation. 
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4 Send this coupon for illustrated technical brochure and sample, (if required) “ 
{ NAME 1 
j ADDRESS i 
l : ot 


4 To EMILE REGNIERS & CO. (LONDON) LTD. j 
4 BROAD STREET PLACE, LONDON, E.C.2 
LL. an cmp at am. one a oe we ne eee 


















The New Kern GK23-C Level 
for all engineering work 
which requires 
the highest precision 


30x Magnification 
Telescope 
Coincidence bubble 
reading in telescope 
eye-piece 

Jointed head tripod 
without footscrews 


Send for illustrated 
Brochure giving full details 


North of England Agents 
for Survey and General 
Instrument Co. Ltd., 
London, W.C.1 


Level and Theodolite 
repairs a speciality. 


CHADBURNS 


CHADBURNS (Liverpool) LTD. 31 BRUNSWICK ST., LIVERPOOL 2 
Telephone : CENtral 4844 





INTRODUCING THE NEW STA*DRY “Massey-Ferguson 702” “710” MODEL | 


Step Direct 
from Tractor 
to Digger Cab. 
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PILE HOLE 
BORING TOOL; 


TRIPODS ie 
CASINGS J 
CLAMPS | 
SHOES 
JACKS 








CONCRETE PLACER; 
BORING DOLLIes' 
SLUDGE BAILERs 
DRILL LINE 
ROPE BLOCk;) 
DRIVE CAPs 
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FOR QUICK DELIVERY A... 


DUKEsOCKENDEN" 


LITTLEHAMPTON - SUSSEX + Telephone: Littlehamptun | 
London Office: 28 Victoria Street. Telephone: ABBey 6333 | 


DIGGER CAB 





STA-DRI Cabs 
satisfy the Ministry 
of Transport 
Recommendations. 










MANUFACTURERS : 


Bristol Metal Components Limited, Dept. “C”, Whitefield Road, Bristol 5 
Telephone: Bristol 651204 (3 lines) 


For further particulars of the above 
and cabs for all leading makes of 
tractors, with or without loaders, 
CONSULT YOUR LOCAL DEALER 


Telegrams: Sta-Dri, Bristol. 
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Grab Cranes 


FOR PROFITABLE STOCKPILE HANDLING 
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A Smith Crawler Crane operating 






j UND a two-line grab on a colliery 

site near Sheffield 
npton 6 | 
sy 6338 


em 












free Here are two of the many SMITH 

3 <1 GRABBING CRANES employed at the depots of 

1 Sales: regional Gas Boards — a diesel crawler crane and a 

oR ea special gantry crane. Smiths also make diesel rail 
ea cranes for this and similar duties. 

Particulars of any type will be supplied on request. 


Smith Electric Gantry Crane of 140/110 cu. ft. grab capacity, 
@eunted on a special runway to cover a wide stacking erem 


You can really SHUET UT with a SRUTHL 


THOMAS SMITH & SONS (RODLEY) LTD~ RODLEY - LEEDS - ENGLAND 
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Immediate delivery top \ 


5 
; PEEL’S , A cut above 
Sectional Buildings | the rest... 
quickest up! beats all comers aes 


on quality and 


longest up ! performance ! 


BLAZE 










iy) 
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i ON H.P. TERMS | 


8s OF Comar"e 
Une me 





Gpctiono/ Burt DIAS? 
@ Easy to erect 


@ New timber throughout 
@ Extensive range of standard designs 
@ Individually designed if required 

@ Free delivery within 200 miles radius 


N°2 PORTASAW 


PORTABLE * ECONOMICAL - PETROL or ELECTRIC Powr, 
Send coupon for leaflet on PORTASAWS to: 


THE LINER CONCRETE MACHINERY CO. LTD 
139 PARK ROAD, GATESHEAD, 8. 
































Name 
Address 











Send for PEEL’S comprehensive catalogue and 
price list, or ask for representative to call. 






Telephone: 7250! Telegrams: ‘‘ Liner Gateshead” 
London Office: Lexden Road, Acton, W.3. Telephone: ACOrn 893! 


H. PEEL LTD. Also at _ 
(Dept. CS.) Mearclough Works, Wakefield Road, eee enn cnrad inst Saks teeeen, . 
Torquay, Edinburgh, Glasgow, Dundee, Belfast, etc. AN 


Sowerby Bridge, Yorkshire. Telephone: Halifax 8121! 


FOR IMMEDIATE HIRE 


CRAWLER CRANES UP TO 50 TON CAPACITY 
802 & 1201 LIMAS 








43 RB’s D4, D8 TRACTORS 933 & 955 SIDE TIP 

38 RB’s EUCLID REAR DUMPS 977 & DROTT SHOVELS 

33 RB’s GALION GRADERS CHASESIDE & MICHIGANS 

22 RB’s DERRICKS, 5, 7, 10, 20 ton DINKUM DIGGERS 

19 RB’s PILING EQUIPMENT 3yd. DUMPERS 

10 RB’s CRUSHING PLANT 16/60 TRENCHERS 
Lorry mounted cranes NEALS CRANES 4/6 ton COMPRESSORS 


Also all other Civil Engineering Plant available 


ROADS : RUNWAYS 


(PLANT HIRE) LIMITED 


26 VICTORIA ST. LONDON, S.W.! ttt: ABBEY 4905 
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contRAcTORS’ GU] DE 10 accrecates 





BEDFORDSHIRE 


ARRIES (ELLIS AND EVERARD), 
BARDON HILL ester. (Tel.: Coalville 1226/7/8; or 
iT jon: VIGilant 2530.) (For details, see Leics.) 
 CERFIELD, F. J. & CO., LTD., 261A Finchley 
DANGERFIELD 'N.W.3. (Tel: HAMpstead 8044/8.) 
oe al road aggregates, kerbs, setts. (See London.) 
RERSAND AGGREGATES, LTD., Northampton 
FERRERS Marries, Rushden (2354/5). (See Northants.) 





UCTS (HUNTS.), LTD., Little Paxton, 
GRAVEL Pr unts, (Tel.: St. Neots 308.) Pits at 
tlitle Paxton, St. Neots, Hunts.; and Blunham, 


WARTIGAN, G. F. X., LTD. (See Buckinghamshire.) 


D AND GRAVEL CO., LTD., 22 The 
» ee et. Ives, Hunts. (Tel.: St. Ives 2441/2/ 
3/4.) _(See Huntingdonshire for details.) _ 
oVERINGHAM GRAVELS, LTD.,  Hoveringham, 
. Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 


., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
wente $9966, 53969, 50353 (night) ). (See Cambs.) 
WINFIELD, HENRY, LTD., Pix Farm Lane, Hemel 

Hempstead, Herts. (Tel.:| Berkhamsted 1208/9.) 
Pits at: Leighton Buzzard, Bedford. Building sands. 


BERKSHIRE 


ILL QUARRIES (ELLIS AND EVERARD), 
sang near Leicester. (Tel.: Coalville 1226/7/8, or 
London: ViGilant 2530.) (For details, see Leics.) 
BULL BROS., S. and L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 
, HARRY A., LTD., Buckhurst Hill, Cheapside, 
an. © Berks. (Tel.: Ascot 1026/7.) Sand, all 
grades of washed aggregates, hardcore, clinker, 
ashes and hoggin. 

curTIS, J.. AND SONS, LTD., Botley Works, Oxford. 
(Tel: Oxford 41081/2/3.) Sand and ali grades 
of washed aggregates. Pits at Radley, near 
Abingdon. (Tel.: Abingdon 441.) 

RFIELD, F. J.. & CO., LTD., 261a Finchley 

-— London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

GRUNDON, S. (EWELME). LTD., Ewelme, Oxon. 
(Tel.: Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, building sand. 

HAINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 

HALL AND CO., LTD., Cardiff Road, 
(Tel. 50458.) Pits at Theale. (Tel.: Theale 373.) 

HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Siough. Sand aggregates, hardcore, ashes, bulidozing 
and bulk excavation. (Tel.: Slough 20361/2/3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace, North Paddington, W.2. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 8S.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 


BRECKNOCKSHIRE 
NASH ROCKS STONE AND LIME Co., 


Reading. 


tTo., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 
SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel. 961), Salop. 
BUCKINGHAMSHIRE 
ASPHALTE CARPETS, LTD., 38 Buckingham Palace 


Road, London, S.W.1. (Tel.: Tate Gallery 4857 or 
Gerrards Cross 3496.) Manufacturers of all grades 
of gravel bitumen macadam, gravel asphalt and 
cold asphalt at Gerrards Cross. 
BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 
BICESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 


tarmacadam, dry, pitching stone, hardcore, etc. 
COFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel.: 1026/7.) (See Berkshire.) 


OANGERFIELD, F. J., & CO., LTD., 261a Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

ORINKWATER, W. W., (WILLESDEN), LTD., Rush 
Green, Denham, Bucks. (Tel.: Denham 2241/2/3.) 

GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel: Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 

nahite- Path hoggin, broken stone, building sand. 
INES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witn 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 
kL AND CO., LTD., Brentford, Middlesex. 


(Tel.: 

Isleworth 4455), and Coronation Road, High 
Wycombe (Tel. 4360/1), and at Gerrards Cross. 
wane at Wraysbury (Middx.), and iver (Bucks.). 
PIGAN, G. F. X., LTD., High Street, Newport 
agnell. (Tel. 126.) Graded and single-sized 


Gravel aggregates to B.S.S. Pits at Newport Pagnell 

wend Broughton, adjoining M.1 flyover. ’ 
ERINGHAM GRAVELS, LTD., Hoveringham, 
(Feengham. (Tel.: Lowdham 3171—15 lines.) 
JANES" details, see Nottinghamshire.) 
AND CO., LTD., 2C Buckingham Avenue, 
ough. Sand aggregates, hardcore, ashes, bulidozing 

and bulk excavation. (Tel.: Slough 20361/2/3.) 
BALLAST CO., LTD. (Tel.: Paddington 5064.) 


SSA Porchester Terrace North, Paddington, W.2 
a AND GRAVEL CO... LTD. 
it, $ 

Marlow 379.5 ttle Marlow, Bucks. (Tel.: 


STUART MACEY LTo.,G 
A ’ + Gordon Road, High Wycombe 
(Tel.: High Wycombe 2591/2.) pial atne 


CAMBRIDGESHIRE 
SARDO 


IN HILL QUARRIES (ELLIS AND EVERARD) 
Too, near Leicester. (Tel.: Coalville 1226/7/8; or 
DANGEREI, ViGilant 2530.) (For details, see Leics.) 

a Late: F. J.. & CO., LTD., 261A Finchiey 

For’ alt on N.W.3. (Tel.: HAMpstead 8044/8.) 

road aggregates, kerbs, setts. (See London.) 





CAMBRIDGESHIRE 
DICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 


All grades washed sand and gravel, reject stone, 
hoggin, clinker, crushed granite, crushed and 


graded concrete hardcore, brick rubble, ready- 
mixed concrete (all grades). 
HOVERINGHAM GRAVELS, LTD., _Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—15S 
(For details, see Nottinghamshire.) 
MACLAREN BROS. (KENNETT), LTD., gravel, tarred 
and bituminous, gravel asphalt, washed sand and 
gravel, all to B.S. Specifications. Delivered to any site. 
Station Rd., Kennett, Cambs. (Tel.: Kentford 333/4.) 
IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) (See Huntingdonshire for details.) 
WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel.: Cambridge 59966, 53969, 50353 (night).) 
Supplier, at keenest rates, of “Finest Quality Only” 
all grades washed sand and gravel, reject stone, 
hoggin, clinker, ashes, brick rubble, pitching, 
hardcore and _ granite chippings. All to _ 8.S. 
Specifications. Delivered to any site in East Anglia. 


CARDIGANSHIRE 
NASH ROCKS STONE AND LIME CO., 


lines.) 


sT. 





LTD., 


Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 
SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 
CHESHIRE 
BUCKTON QUARRY, broken stone, all grades. (Tel.: 


Mossley 123.) Or write Main Road, Oldham. 


CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Pennant End Quarry, Whaley Bridge. (Tel.: Whaley 


Bridge 139.) Washed sand and gravel. 

CAWOOD, WHARTON AND CO., LTD.,  Pistyil 
Gwyn Quarry, Lianarmon, near Mold. (Tel.: 
Lilanarmon-yn-lal 27.) Crushed limestone and 
tarred macadam, all grades. 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Llanarmon-yn-lal 43.) Hard, broken 
limestone, dry and coated, to 8.S.S. Inquiries 
to registered office—Market Chambers, Tower 
Square, Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 


Trent 88094.) 

CROXDEN GRAVEL, LTD.. Cheadle, 
Staffs. (Tel.; Tean 393.) Manchester Office: 
page hid 3766/7. Plant capacity, 2,000 tons 


per day. 

DUNNING AND SON, LTD. (See Shropshire.) 

HILTON GRAVEL, LTD., Rice Street, Liverpool! Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HULLAND GRAVEL CO., LTD., Cheadie, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/S.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
7_ Picton Road, Liverpool, 15. (Tel.: Sefton Park 
7261.) All sizes and gradings of crushed granite 
aggregate from our Collingwood Dock (Liverpool) 
Depot. Any quantity per day; immediate delivery 


ex stock. 
SAND AND GRAVEL CO., LTD., 


Stoke-on-Trent, 


TERN HILL 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffordshire for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/S.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 

WILLIAMS, C. F., LTD., Bishop Street Sand Quarry, 
Turncroft Lane, Stockport. (Tel.: Stockport 7096.) 
Building sand and concrete sand. Bulk sand and 
Gravel filling a speciality. 


CORNWALL 
PENTEWAN DOCK AND CONCRETE CO., LTD., 
Pentewan Works, near St. Austell. (Tel.: 


Mevagissey 3335/6.) Gwithian Works, near Hayle. 
Pure silica gravel and grit, concreting building, 
plastering and asphaiting sands, elvan and granite 
aggregates, all sizes. 


CUMBERLAND 


. 


BROOMBYS, LTD., Sandside, Miinthorpe (Tel. 3251/2), 
Westmorland. (See Westmoriand.) 

ESK MANUFACTURING CO., LTD., Calsil Brickworks, 
Brisco, Carlisle. (Tel.: Carlisle 2-4941.) Sand 
lime bricks (common and coloured fi.ings). Ex 





Brisco. Concreting aggregates ex Longtown 
Works (Tel. 365). 
DENBIGHSHIRE 
SALOP SAND AND GRAVEL SUPPLY co., 
Admaiston, Wellington (Tel.: 961), Salop. 
DERBYSHIRE 
BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 


Clean and graded dry limestone to B.S.S., all sizes; 
coated limestone to 5.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

HILTON GRAVEL, LTD., Hilton, Derby. (Tel.: 
Etwall 422.) Also at Mercaston. (Tel.: Bralisford 
316.) And at Willington. (Tel.: Repton 3215.) 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 

SALISBURY AND WOOD, LTD., Matlock (Tel. 
272/273). Limestone and granite, dry or coated 
gravel and sand, kerbs, slabs, blocks, posts, 
reconstructed and natural stone; time and ground 
limestone, lightweight aggregates, ashes, red shale. 


DERBYSHIRE 


WARDLOW LIMESTONE, LTD., Cauidon Low, N. Staffs. 
(¥el.: Oakamoor 366.) (For details, see Staffs.) 


DORSET 


BULL BROS., S. and L., LTD., 126A High Street, 
Winchester (Tel. 2264). (See Hampshire.) 

DANGERFIELD, F. J.. & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portiand, Dorset. (Tel.: Portland 2207/8.) Tarred 
and bituminous macadam, foundation materials, 
limestone for all purposes and to all gradings. 
Portland stone aggregates and Portland capstone 
aggregates for reconstructed stone. By road and sea. 


HALL AND CO., LTD., 8 Commercial Road, Parkstone. 


(Tel.; 5379.) 
MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates. 


building sand, hoggin, path gravel. 


ESSEX 


ALRESFORD SAND AND BALLAST CO., LTD., 
Alresford Creek, near Colchester, Essex. (Tel.: 
Wivenhoe 341/494.) Pits at Alresford Creek, 
Brightlingsea, Stoke-by-Nayland, Bures and 
Holland. All grades of washed shingle, concreting 
sand and building sand. Road and water transport. 

BAKER, F. AND E., LTD., 73 High Road, Rayleigh, 
Essex. (Tel.: Rayleigh 1031/2.) Pits at Great 
Totham, Heybridge and West Tilbury. All grades 
of washed material supplied and delivered; also 
hardcore ashes and bricks. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. Tel.: Coalville 1226/7/8, or 
London: ViGilant 2530.) (For details, see Leics.) 

BUCBRICKS COMPANY, LTD., Sand and Ballast Pits, 
Martells, Ardleigh, Colchester. (Tel.: A-dieigh 
310.) All grades of washed aggregates, sand, 
building sand, asphalt, grit. Sterilised dry sand 
accurately graded to buyers’ requirements. 

DANGERFIELD, F. J.,. & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

FERRIS PITS, LTD., The Limes Garage, Fencepiece 
Road, Barkingside, Essex. (Tel.: Hainault 5271/2- 


3001/2.) Pits at Orsett, near Stanford-lie-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and building sands supplied and 


delivered, also hardcore. 

HALL AND CO., LTD., Manor Road, Romford. (Tel.: 
Romford 42321.) Pits at Upminster, Boreham and 
Linford, near Grays. Gravel aggregates, concreting, 
plastering and building sand. 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—-15 lines.) 
(For details, see Nottinghamshire.) 

HUNNABLE, F. A., AND SON, LTD., Rayne Road, 
Braintree, Essex. (Tel.: Braintree 151 and 1351.) 
Graded washed stone, ‘gin. to rejects; washed 
concreting sand and washed soft building sand. 


Classified sand for asphalt. Ready mixed concrete 
to all grades. Pits at Braintree, Bocking, Beasley 
End, Hedingham and Alphamstone. 
LEIGH BUILDING SUPPLY CO., LTD., 
956 London Road, Leigh-on-Sea, Esiex. (Tel.: 
78264—S lines.) All grades washed materials, 
building sand, hardcore, ashes, bricks, granite. 
PETERS AND BARHAM, LTD., 309 South Street 


Head Office: 


Romford. (Tel.: Romford 44141—7 lines.) Washed 
and crushed gravel, ali sizes: sand Pits at 
Asheldham, Chignall St. James, Dagenham, Great 


Waltham, North Ockendon, Roxwell, West Thurrock. 
PINCH, L. A. AND A., LTD., Upper Rainham Road, 
Elm Park, Hornchurch, Essex. (Tel.: Hornchurch 
48912/3/4.) Haulage, all aggregates and 
excavation. 
READ, P. T., LTD., Fairlop Airfield, Forest Road, 
liford. (Tel.: Hainault 6111/2/3.) High-grade 
sands, ballast and shingles supplied and delivered; 
also ready-mixed concrete. 
IVES SAND AND GRAVEL CO., 
Broadway, St. Ives, Hunts. 
2441/2/3/4 and Halstead 2323.) 
and Gosfield, near Halstead. 
STANWAY CONTRACTS, LTD., Upper Edwards Hall, 
Eastwood, Southend-on-Sea. (Tel.: Eastwood 55161.) 
Sand and gravel pits at Rochford and Woodham 
Walter. Graded aggregates supplied or delivered. 
WIVENHOE SAND, STONE AND GRAVEL CO., 
LTD., Wivenhoe, near Colchester, Essex. (Tel.: 


Wivenhoe 231.) High-quality washed aggregates 
of all grades. 


st. LTD., 22 The 


(Tel. St. ives 
Pits at St. ives 





GLOUCESTERSHIRE 
BENGRY AND SONS, LTD., Longmoor, Kingsland. 
Leominster, Herefordshire. (Tel.: Kingsland 


301/4.) (See details under Herefordshire.) 

COKE, T. F., (CHELTENHAM), LTD., 267 Gloucester 
Road, Cheltenham. (Tel.: Cheltenham 4717/4874.) 
Sand, graded gravel aggregates, hardcore, ltime- 
stone, chippings, tarred and bituminous limestone, 
concrete blocks, fence posts, etc. 

CROMHALL QUARRIES, LTD., Cromhal!l, Wotton- 
under-Edge, Glos. (Tel.: Faifield 346/7.) Concrete 
aggregates, pre-graded in large quantities. 
Tarmacadam, tarpaving, bituminous macadam and 
cold asphalt to 8.S.S. for hand or machine laying. 

GRIFFITHS, A., AND SONS, Churchdown, Gloucester. 
(Tel.: Churchdown 3135 and 2216.) Pit, quarry 
and dredger owners. All grades and types 
aggregate materials. 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel.: 63001.) Gravel aggregates, 
concreting, plastering and buliding sand 

HOVERINGHAM GRAVELS, LToD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 tines.) 
(For details, see Nottinghamshire.) 

SHAKEMANTLE QUARRY COC., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) “Doura’ Facing, 
Engineering and Common 6&Bricks in terra-cotta, 
red and golden brown. Concrete aggregates, road- 
stones, and Dolomitic media. 

TAYMAC, LTD., Wootton Bassett, 
Wilts. (Tel.: Wootton Bassett 
Cotswold stone, hardcore, 
aggregates, building sand. 


near Swindon. 
391—S lines.) 
washed and graced 
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GLOUCESTERSHIRE 


WHITECLIFF QUARRIES AND BRICKWORKS, LTD.., 
Coleford, Glos. (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams, asphalt, concrete 
aggregates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road or rail. 


HAMPSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel.: 2264.) Concreting aggregates 
(reconstituted, pit-mixed, weighbatched to meet 
any specification); also ballast, hoggin, path gravel 
and sand from own pits at Fawley, Lockerley, 
Ringwood, Romsey, Sway and Totton. 

OANGERFIELD, F. j.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Baltic Wharf, Marine Parade. 
Southampton (Tel.: Southampton 21234), and at 
Portsmouth. Pits at Ringwood, Highbridge and 
Fawley. Gravel aggregate, concreting, plastering 
and building sand. 

HASKINS, G., AND SONS, Queen Street, Emsworth. 
For washed sand and graded aggregates, path 
and road gravels, hogging, clinker, ashes. (Tel.: 
Emsworth 2271.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin, path gravel. 

NEW MILTON SAND AND BALLAST CO., Lymington 
Road, New Milton, Hants. (Tel.: 37 and 566.) 
Guaranteed uncrushed, washed, screened and 
graded concrete aggregates. All sizes. Washed 
sharp and fine sands. 

PRIVETT, W. G., AND SONS, LTD., Drayton Lane, 
Portsmouth. (Tel.: Cosham 70059.) Concrete 
aggregates, building sand, hoggin, ashes, washed 
and graded filter media, ctc. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 

TWICKENHAM GRAVEL CO., LTD., Ship Lane, 
Farnborough (Tel. 1126); Sandhurst Road, Yateley 
(Tel. 2230). : 

WESSEX SAND AND GRAVEL CO., 126 Hillside 
Avenue, Southampton. (Tel. 56616.) Pits at 
Romsey and Fair Oak. Concrete aggregates, 
hoggin, building sand, etc. 


HEREFORDSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
Suppliers of all grades of crushed concrete aggre- 
gates, road metalling, pitching stone, hardcore and 
coated macadam. 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cleehilistone 284). (See Shrops.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) All 
grades of tarred and bituminous macadam, road- 
stone, chippings and concrete aggregates, etc. 

OLD RADNOR TRADING CO., LTD., Kington 
(Tel. 421.) Granite and limestone aggregates. 
coated macadam, concrete products. 

SALOP SAND AND GRAVEL SUPPLY CO. 
Admaston, Wellington (Tel. 961), Salop. 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 
Engineering and Common 6Bricks in terra-cotta, 
red and golden brown. Concrete aggregates, road- 
stones, and Dolomitic media. 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coletord, Glos. (Tel. 3158/9.) (See Gloucestershire.) 


HERTFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOODS SALES, LTD., Eastwood House, City 
Road, £.C.1. (Tel.: Clerkenwell 2040.) Broxbourne 
pit. (Tel.: Hoddesdon 2456.) Producers and 
distributors of all grades of washed aggregates. 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Hertford and Enfield. 

HALL AND CO., LTD., Railway Yard, Orchard Road, 
Stevenage (Tel. 775), and at Hatfheld. Gravel 
aggregates, concreting, plastering and building sand. 

HARTIGAN, G. F. X., LTO. (See Buckinghamshire.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. tves, Hunts. (Tei.: St. ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

TWICKENHAM GRAVEL CO., LTD., Eleanor Cross 
Road, Waltham Cross. (Tel. 23388.) 

WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel. 59966, 53969, 50353 (night.) (See Cambs.) 

WINFIELD HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
building sana. 


HUNTINGDONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD),. 
LID., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: viGilant 2530.) (For details, see Leics.) 

FERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushden (2354/S). (See Northants.) 

GRAVEL PRODUCTS (HUNTS.), LTD., Little Paxton, 
St. Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
sseme Paxton, St. Neots, Hunts.; and Biunham, 

eds 

HOVERINGHAM GRAVELS, LTD.,_ Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

NENE BARGE AND LIGHTER CO., LTD., Market 

Cnambers, Peterporough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wanstord 384/S.) Roadstone, hardcore, broken 
stone, ballast, ashes, silica clay and sand. 
IVES SAND AND GRAVEL CO., LTO., 22 The 
Broadway, St. tives, Hunts. (Tel.: St. ives 
2441/2/3/4.) Producers of all grades of washed 
sand and gravel. Ready mixed concrete. Precast 
soncrete of every description. 


HUNTINGDONSHIRE 


WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel. 59966, 53969, $0353 (night) ). (See Cambs.) 


KENT 


BRASTED SAND PITS, GBrasted, Kent (Tel. 586). 
London Office: 10A Ellery Street, S.E.15.  (Tel.: 
New Cross 3337.) Soft and plastering sands, 
lime and sand-mix dry, hardcore, S.H. bricks, 


ashes, etc. 
BROWN BROS. (SITTINGBOURNE), LTD., Chalkwell 
Road, Sittingbourne, Kent. (Tel.: Sittingbourne 
hoggin, hardcore, 


330.) Sand, ballast, shingle, 
Tel.: Dartford 


clinker, chalk, etc. 
CLUBB, Jj., LTD., Dartford, Kent. 
25431.) Pits in North Kent, Medway area and 
Sevenoaks district. All washed and crushed gravel 
aggregates, concreting and building sand. 
DIAMOND TREAD CO. (1938), LTD., Ditton Court 
Quarry, Larkfield, near Maidstone. (Tel.: West 
Malling 3444.) Quarry owners, tarmacadam, 
bituminous macadam and dry road stone manufac- 
turers and suppliers. Head Office: 21-22 Old 
Bailey, London, E.C.4. (Tel.: City 7001—10 lines). 
DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
owners; tarmacadam, bituminous macadam and dry 
roadstone suppliers. All inquiries to Area Office: 
Ditton Court Quarry, Larkfield, near Maidstone, 
Kent. (Tel.: W. Malling 3444.) 
HALL AND CO., LTD., Canning Street, Maidstone. 
(Tel.: Maidstone 51051); ana at Folkestone and 
Hayes. Pits at Lunsford, near Larkfield, Riverhead. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 
HARRIS, M. P., AND CO., LTD., Station Road, 
Paddock Wood, Kent (Tel. 385). (See Sussex.) 
TILBURY CONTRACTING AND DREDGING CO., 
LTO., Postiey, Maidstone. (Tel.: Maidstone 
55401/2/3.) Suppliers of tarred, bituminous and 
dry Kentish ragstone, sea walling, asphalt fillers, 
Scotch granite and kerbing. 


LANCASHIRE 


BROOMBYS, LTD., Sandside, Milinthorpe’§ (Tel. 
3251/2), Westmorland. (See Westmorland.) 
BUCKTON QUARRY, Groken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Trows Lane, Castleton, near Rochdale. (Tel.: 
Castleton 57100.) Lee Quarries, Bacup. (Tel.: 
Bacup 287.) Washed pit sand, crushed washed 

stone aggregates; pitching stone. 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
a a 3766/7. Plant capacity, 2,000 tons 
per day. 

DUNNING AND SON, LTD. (See Shropshire.) 

HARTLEY, JOHN W., LTD., Lundsfield Quarry, Carn- 
forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sahds, clean 
washed natural pebble and crushed gravel aggre- 
gates for all construction purposes. 

HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate S455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HOVERINGHAM GRAVELS, LTD.,  Hoveringham. 
Nottingham. (Tel.: Lowdham 3171—15 
(For details, see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadie 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KELMAC, LTD., 54 Deepdale Road, Preston, Lancashire. 
(Tel.: Preston 84688/9.) Bituminous, tarred and 
waterbound macadams. Dry roadstone, sized and 
graded limestone aggregates. All to 68.S. and 
M. of T. Specifications. 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate. 
immediate delivery ex stock. 

Liverpool and Preston Depots: 
Office: 7 Picton Road, Liverpool, 15. 
(Tel.: Sefton Park 7261.) 

Manchester Depot: 
Office: Cornbrook Road, Manchester, 15. 
(Tel.: Trafford Park 3830.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Orayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice washed = sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 

WITHERS LIMESTONE, LTD., 
Carnforth. (Tel.: Carnforth 327.) 
stone aggregate to 8.S.S., all sizes. 
delivery ex stock. 

X.L. GRANITE (INGLETON), LTD., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231. All sizes and gradings 
of Ingleton granite aggregate. 


LEICESTERSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London Office—ViGilant 2530.) Best  Lelcester- 
shire grey granite, dry and coated gradings to any 
specification, cold asphalt and wet mix. Prompt 
rail/road delivery. 

CLIFFE HILL GRANITE CO., LTD., Markfield, near 
Leicester. (Tel.: Markfleld 561/2/3.) Granite 
aggregates to 68.S.S. All sizes. Tarred and 
bituminous granite, concrete siabs and kerbs. 
Transit-mixed concrete. 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton, (Tel.: Brixworth 278 and 298; 
Duston 505.) (See Northamptonshire.) 

ENDERBY AND STONEY STANTON GRANITE CO., 
LTD., 21 New Walk, Leicester. (Tel. 20891.) 
Quarries at Enderby. London Offices: 29 Dorset 
Square, N.W.1. (Tel.: Amb. 1141.) 

HILTON GRAVEL, LTD., Hemington Fields, 
Shardiow, Derby. (Tel.: Shardiow 266.) 

HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15_ lines.) 
(For details, see Nottinghamshire.) 

MOUNTSORREL GRANITE CO., LTO., 21 New Walk, 
Leicester. (Tel. 20891.) Quarries at Mountsorrel, 
near Loughborough. 'gin. pink granite a speciality. 
London Office: 29 Dorset Sq., N.W.1. (Amb. 1141.) 

WANLIP GRAVELS, LID., Wanlip Road, Syston, 
Leicester. Any size or grading, scientifically 
balanced ballast. Ali to 68.S.S. (Tel.: Syston 
2327 and 2797.) 

WREAKE VALLEY GRAVELS CO., LTD., Melton 
Mowbray. (Tel.: Pit——-Rotherby 205 or head office 
Melton 2488.) All grades washed aggregates and 
sand, transit mixed concrete. 


lines.) 


Black Lane Quarry, 
Graded ltime- 
immediate 


near 


LINCOLNSHIRE 


CONINGSBY SUPPLY CO., LTD., Registered Om, 
The Broadway, Woodhall Spa, Lincs. (Tel.: Wom, 
Spa 2322.) Screened limestone, hardcore, Ditenin 
filling, flint, hoggin. Ex quarries or deliverey 

DOW-MAC (PRODUCTS), LTD., Tallington, Stamt: 
All grades of washed sand and gravel, Te 
Market Deeping 2301.) a: 

EAST MIDLANDS BUILDERS' SUPPLY Co., 21 Cast 
dyke West, Barton-on-Humber, Lincs. (Tel,: me 
2189.) All grades washed sand and gravel rn 
stone, hardcore, washed silica sand. oe 


GIBBONS, F. B., AND SONS, LTD., Regist 
Welby House, Market Deeping, near Peterboon 
(Tel.: Market Deeping 3321/2383.) Pits at Lang. 
tott, near Peterborough. (Tel.: Market Deenin, 
2210.) All grades washed sand and Aggregates 
HARTSHOLME GRAVEL AND SAND (O,, Lp. 
Hartsholme Wood, Doddington Road, Lincoln, so; 
selling agents: Hartsholme Sales, Ltd., 17 West 
Parade, Lincoln. (Tel.: Lincoln 23391.) 
HOVERINGHAM GRAVELS, LTD., Hoy 
Nottingham. (Tel.:| Lowdham 3171-18 quam 
(For details, see Nottinghamshire.) y 
PETERBOROUGH QUARRIES, LToD., Sandylands 
Maxey, Peterborough. (Tel.: Market Deeping 
2355—3 lines.) Quarry at Ropsiey, ali grades 
hardcore and broken stone. (See also Northants.) 


POLLARD, C., AND SON (TALLINGTON), Lp 
Walk House, Langtoft, Peterborough. Pits , 
Tallington, near Stamford, Lincs.  (Tel.: Marke 
Deeping 2140.) All grades washed sand ang 
aggregates. For ‘* Supercrete"' ready = mixe 
concrete, ‘phone Market Deeping 3132. 


TRENTFORD GRAVELS, LTD., Head Office: Deansgrow 
Grimsby. (Tel.: Grimsby 5354.) Washed and grade 
gravel and sand, roadstone, hardcore, slag, tarma 
ashes, etc. Pits and quarries throughout the county, 


LONDON 


BARDON HILL QUARRIES (ELLIS AND EVERARD) 
LTO., near Leicester. (Tel.: Coalville 1226/7/8: o 
London: ViGilant 2530.) (For details, see Leic) 


BUCBRICKS COMPANY, LTD., S7 Plazza Chambers 
Covent Garden, London, W.C.2. (Tel.: Covent 
Garden 0534.) All grades of washed aggregates, 
sand, building sand, asphalt, grit. Sterilised dry 
sand accurately graded to buyers’ requirements, 


COX, H., AND SONS, LTD., 
33 Southampton Way, 
Camberwell, S.E.S. 
(Tel.: Rodney 2215—3 lines.) 
DANGERFIELD, F. J., AND CO., LTD., 261A Finchiey 
Road, N.W.3. (Tel.: HAMpstead 8044-8.) Granite 
limestone or slag, coated or dry, all sizes an 
pitching, granite kerb and setts, felspar quartz an 
other minerals by road or rail, or ex London stock. 


DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portland, Dorset. (Tel.: Portland 2207/8.) (Fo 
details, see Dorset.) 

ORINKWATER, W. W. (WILLESDEN), LTD., Dudden 
Hill Lane, Willesden, N.W.10. (Tel.: GLAdstone 
6400/5.) Pits: Rush Green, Denham, Bucks. (Tel. 
Denham 2241/2/3.) Also Staines Road, Hounsiow 
Heath, Middlesex. (Tel.: Hounslow 6222/3.) 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Enfeld and Hertford. 

GREENHAM SAND AND BALLAST CO., LID, 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines. Concrete 
aggregates, plastering and building sand. 

+ALL AND CO., LTD., Chantrey House, Eccleston 
Street, S.W.1 (Tel.: Sloane 7122), and at East 
Dulwich, Poplar and Wandsworth. Gravel aggre 
gates, concreting, plastering and building sand. 

HARTIGAN, G. F. X., LTD. Washed sharp sand to 
B.S.S. 882. (See Buckinghamshire.) 

KEEN, W. J., AND SONS, 18 Granville Road, Epping, 
Essex. (Tel.: Epping 2520.) All sands, ballasts, 
shingie and hardcore supplied. 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace North, Paddington, W.2 

READ, P. T., LTD., Gales Gardens, Bethnal Green, 
E.2. (Tel.: Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered; also ready 
mixed concrete. Pits: Fairlop Airfield, Forest Road, 
Ilford, Essex. (Tel.: Hainault 6111/2/3.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura™ Facing. 
Engineering and Common Bricks in terra-cotts 
red and golden brown. (See Glos.) 


MERIONETHSHIRE 


SALOP SAND ANO GRAVEL SUPPLY (0. 
Admaston, Wellington (Tel. 961), Salop. 


MIDDLESEX 


CROSS. GEO. C., AND CO., LTD., Uxbridge Road, 
Southall. (Tel.: Southall 2264/5/6.) Concrete 
aggregates, hardcore, excavations, demolitions. 

ORINKWATER, W. W. (WILLESDEN), LTD., Staines 
Rd., Hounslow Hth., Middx. (Hounslow 6222/3.) 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.; HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Enfield and Herttord. 

GREENHAM SAND AND BALLAST CO., LTD. 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines, Concrete 
aggregates, plastering and building sand. 

GRUNDCN, S., 100/104 Harlington Road, Hillingdon. 
Middlesex. (Tel.: Uxbridge 36511/2/3.) Sand 
ballast, shingle, hardcore, ashes, excavation and 
demolition. 

HALL AND CO., LTD., Chantrey House, Ecclestor 
Street, S.W.1 (Tel.: Sloane 7122), and at Asn 
and Brentford. Pits: Bedfont and Shepperton 
Gravel aggregates, concreting, plastering and 
building sand. 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064), 
SSA Porchester Terrace North, Paddington, "+ 


TWICKENHAM GRAVEL CO., LTD., Feltham Hill 
Road, Hanworth. (Tel.: Feltham 2638.) 

READ, P. T., LTD., Gales Gardens, Bethnal Greer. 
E.2. (Tel.: Shoreditch 9128/9.) Al’ -ands, ballast 
and shingles supplied and delivered; also ready 
mixed concrete. Pits: Edmonton Gravel Pit 
Montagu Road, N.9 (Tel.: Shoreditch 9128/9). 
and Fairlop Airheld, Forest Road, Ilford (Tél: 
Hainauit 6111/2). 

STUART MACEY, LTD., Gordon R@., High Wycombe 
(Tel.: High Wycombe 2591/2.) 


(eter a a Aa cin een So ROR AERO NNER ANA SS RRA AE RRR ETRE I 1 OE TT SSA 








eee 


‘ES 


‘ed Office 
> Woodhali 
+ Ditching, 
deliveres 
Stamtorg 
vel. (Te), 


m Lp, 

oln, 

17 Wet 

veringham, 
lines.) 


Cansgrove, 
ind graded 
9, tarmac, 
he county 


VERARD) 
6/7 /8; o 
ee Leics.) 
Chambers, 
6: Covent 
ggregates, 
‘ilised dry 
uirements. 


\ Finchley 
-) Granite 
sizes and 
juartz and 
don stock. 
e, Easton, 
18.) (For 


+» Dudden 
sLAdstone 
cks. (Tel. 


Concrete 
id. 
Eccleston 
4 at East 
jel aggre 
ing sand. 


> sand to 


d, Epping, 
, ballasts, 


‘on 5064.) 
ton, W.2. 
al Green, 
is, ballast 
Iso ready 
rest Road, 
3.) 

“indertord, 
‘"" Facing, 
erra-cotta, 


Ly 0. 


ige Road. 
Concrete 
alitions. 
ja» Staines 
6222/3.) 
i, Middx. 
gates and 
tord. 
»., LTD. 
2285/7.) 
Concrete 
d. 
Hillingdon, 
Sand. 


3.) . 
ation and 


Eccleston 
it Ashtord 
nepperton 
ring 


on $064), 
ton, W.2 
tham Hill 


al Green. 
is, ballast 
so ready 
avel_ Pit. 
9128/9). 
ord (Tel. 


Wycombe. 


comme 


April 20 1961 








MID-WALES 








NGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(see details under Herefordshire.) 

ROCKS STONE AND LIME CO., 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for details.) 

op RADNOR TRADING CO., LTD. 
Radnorshire. (Tel.; Kington 421.) 








LTD., 
(See 








Quarries in 
(See Heretord- 









snire.) 

sop ©=SAND AND GRAVEL SUPPLY co., 
Admaston, Wellington (Tel. 961), Salop. 

fRN HILL SAND AND GRAVEL CO., LTD., 





aimington Quarries, near Market Drayton, Staffs. 
(Tel: Hales 261/2/3.) (See Staffs. for details.) 


MONMOUTHSHIRE 


wONMOUTHSHIRE ASSOCIATED QUARRIES, LTD.., 
Head Office: 38 Chepstow Road, Newport, Mon. 
(lel.: Newport 58311/2.) Suppliers of all grades 
ot concrete aggregates, road metalling, pitching 
stone, tarmacadam and bitum/nous macadam in 
limestone, dolomite and biue pennant. stone. 
Quarries throughout the county. 
jAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cindertord 3197.) “‘Doura’’ Facing, 
Engineering and Common 6&Bricks in terra-cotta, 
red and golden brown. (See Glos.). 
WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Caletord, Glos. (Tel. 3158/9). (See Gloucestershire.) 






































MONTGOMERYSHIRE 
WASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 





Heretordshire tor detatis.) 


sALOP SAND AND GRAVEL SUPPLY CO., Admaston,. 
Wellington (Tel. 961), Salop. 










NORFOLK 






§ARDON HILL QUARRIES (ELLIS AND EVERARD), 
L10., near Leicester. (Tel.: Coalville 1226/7/8; or 
tondon: VIGilant 2530.) (For details, see Leics.) 


OHNSON, P. C. H., LTD., Station Road, Terrington 
xt. Clement, near King’s Lynn. (Tel.: Terrington 
xt. Clement 248.) Washed and screened gravel, 
roadstone, washed sharp and fine sands. 






















1. WES SAND AND GRAVEL CO., LTO., 22 The 
broadway, St. ives, Hunts. (fel.: St. ives 
4441/2;3/4 and Coney Weston 12.) Pits at 
M. Ives and Konettisnai, near Thetto.a. 

WEITERTON STONE QUARRIES, LID., Pix Farm 
Lane, Meme! Mempsteag, Merts. (lei: Berknain- 
seo 1205/9.) Pils at Snetterton. Concrete 
aggregates, bDutiding sana. 








WORPE GRAVEL PIIS, LID., Harvey Lane, Norwich. 
wth: NUIwen $52435/4.) Wasneo and graded 
eggregaies, sione and gravel Geiivered to ali parts 
vi NOFIOIK and Sultolk. 


NORTHAMPTONSHIRE 












CARDON HILL QUARRIES (ELLIS AND EVERARD), 
LiWy Near Lemester. (lel.. Coaivine §1220//,/6, oF 
bondon, viGuant 2530.) (For detass, see Leics.) 

WESTER STCNE CO., LTD., Stratton Audiey, 
oicester, Uxon. (el.: Stratton Auadiey 4391/4.) 
Manulacturers and suppliers ot ali grades limestone, 
varmacadam, dry, pitching stone, nardcore, etc. 

SLING GRAVEL CO., LED., Station Road, Billing, 
wortnampion. (Ter.. Cogennoe 21%.) Lonaon Umce: 




























2 OerkKeey Square, w.1. (fel.: Maytanw 6541.) 

MAYBROOK, E. W., LTD., Newton Roaa, Higham 
ries, Northants. (lel: Kusnden 52544 ana 
2943), All grages Of wasnea and graaca aggie- 
veles [0 G.S.5., DUIIding sand, naracore. 

OW-MAC (PRODUCTS), LID., Tallington, Stamtora. 
all grades OF Wasnea sand ana wravel. (let... 





Market Veeping <doavui.) 
















WSION STONE QUAKRIES, LID., New Duston, 
worthampton. (tern: Grixnwortn 276 ana <£y¥o, 
UYuston SUD.) Producers of Oullding ana waiting 
stone roadstone, nmaracore, broken Stone, adsnes, 
m0, Qravei and noggin. immediate detvery 
Wroughout Nortnampctonsnire. 

HRRERSAND AGGREGATES, LID., Northampton 


Nogo Quarries, Rusndes, mourthants. (lei.: Kusnaen 
4994/3.) Largest progucers in tne cuunty oF aii 
W#edes Of Nign-quality concrete aggregate to B.S.>. 
veliveries tnrougnout Northampionsmire ana aa- 
Wining Counties. 








WKOONS, F. &., AND SONS, LID., Welby House, 
Mefket Weeping, Peverourvugn. Viet... Martnet 
VeewIg $921/2563.) (dee Lincuinsnire tor Gelaiis.s 

WVERINGHAM GRAVELS, Liw., Moveringnam, 
Noungnam. (lel: Lowdham 317)1—1t5. 





ines.) 

\ror details, see Nottingnamsnire.) 

Attn SIONE CO. (Prop. Anarews Garage), Ketton, 
er Slamiora, (len. newon rai auure, 
vadStone, «rusnea stone, sup Silica 
Quarries at Ketton. 


WALKANESS, A. j., LID., Ransome Roaa, 
amplon., «fei; Northampton 36%.) Frugucers of 
il Grades Of Wasnea aggregates. Buiiuing sana. 

aoe (ume;ssanag mortar). Krompt Geiveries. 
eg tARGe AND LIGHTER CO., LIO., marker 
sn bers, Pelerporougn (fel. 2554/5), ana sniw 
mas ees Wansto.id, near Pelterdoruugn (tes... 
a vid 3504/3). Kuadstone, maracore, vroKen 

wis Ne, Dallast, asnes, sitica clay and sand. 
“a (PETIERBOKOUGH) SAND AND GRAVEL 
a? LiD., 12/ casineld Koad, reterourougn. 
t.; Pelerporougn 4u9!.) All grades wasneo ana 












avo. 


20, Gilay. 


Nortn- 











a Qravei and sana. 
HeckOUGH QUARRIES, LID.,  Sanayianas, 






Feterborougn. (lel; Market Weeping 
-" Eignt quarries suppiying ali grades of nara- 
oe and broken stone. Aiso Wetmix at Yarweii, 
reas lord. All grades gravel ana sana at Maxey. 
—eaghy C.. AND SON (TALLINGTON), LID., 
Oe k House, Langto:t, Peterborough. (Tel.: Market 
mane” 2140.) (See Lincoinshire tor details.) 
fon F. €., LTD., Weedon Road, Northampton. 
“ Northampton 3358.) Producers of washed 
travel and sand to B.S.S. 
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NORTH WALES 


CAWOOD, WHARTON AND CO., LTD., Pistyll Gwyn 
Quarry, Llanarmon, near Mold. (Tel.: Lianarmon- 
yn-ltal 27.) Crushed limestone and tarred macadam, 


all grades. 
CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Llanarmon-yn-lal 43.) Hard, broken lime- 
stone; dry and coated to 8.S.S. Inquiries to 
Registered Office—Market Chambers, Tower 
Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 


Square, 
Trent 88094.) 
ENSTON BROS., Liwyn Isaf Quarry, 
Caernarvon. (Tel.:;: Clynnogfawr 297/8.) All 
crushed, washed natural sand and gravel. 
Highest quality. Precast concrete products, ex_our 








Clynnogfawr, 


sizes 


Griffiths Crossing Factory, Caernarvon. (Tel.: 
Caernarvon 2535/6.) Crushed granite ex our 
quarry, Pengwern and Gwydyr Quarries, Ltd., 
Trefriw, Lianrwst, Denbighshire. (Lianrwst 38.) 

GWALCHMAIL GRANITE QUARRY, Anglesey. Pro- 
prietors: The North Wales Construction Co., Ltd. 
(Tel.: Gwalchmai 292.) All sizes dry and coated 
granite materials, hardcore, filling, ready mixed 
concrete, etc. 


PENMAENMAWR AND WELSH GRANITE CO., LTD. 
Quarries at Penmaenmawr (Tel. 2256/8), and at 
Trevor (Tel.: Clynnogfawr 223), Caernarvonshire. 
All sizes and gradings of crushed granite aggre- 
gate. Any quantity per day; immediate delivery 
ex stock. Coated granite aiso available. 

RUTHIN AND DENBIGH TARMACADAM CO., LTD. 
(a member of the Lunt, Comley and Pitt Group), 
Denbigh. (Tel.: DOenbigh 75.) Lime, timestone, 
carbonate of lime, tarmacadam, etc. Also inquiries 
to Lunt Bros., Ltd., Gazette Buildings, 168 Cor- 
poration Street, Birmingham (Tel.: Central 7408), 


and Lunt Bros., Ltd., Stourbridge (Tel. 5201— 
8 lines). 
TERN HILL SAND AND GRAVEL CO., LTD., 


A!mington Quarries, 
(Tel.; 


near Market Drayton, Staffs. 
Hales 261/2/3.) (See Staffs. for details.) 


NOTTINGHAMSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
(Tel.: Rotherham 2622.) Crushed and graded 
limestone; all grades of washed gravel and sands. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

GLEN QUARRIES, LTD., Central Chambers, Weligate, 
Rotherham. (Tel.; Rotherham 5223.) Crushed 
and graded stone, concreting sand, building sand, 


plastering sand and crushed gravel; could be 
collected ex quarry or delivered. 
GUNTHORPE GRAVELS (1958), LTD. (Tel.: Notting- 


ham 77357; and Works: Lowdham 2131.) (An 
associate company ot T. C. Campbell, Ltd.) All 
grades washed gravei and sand to B.S.S. 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.;: Lowdham 3171—15S lines.) 
Quarries at  Hoveringham, Holme_ Pierrepont, 


Colwick, Bleasby and Newark. Other quarries 
throughout the country—deliveries In 21 counties. 
All grades of washed gravel and sand to any 
specification. Crushed quartzite for surface dressing 
of roads a speciality. Combined plant capacity 
20,000 tons per day. 


NEWARK GRAVEL AND CONCRETE CO., LTD., 
Grove St., New Bailderton, Newark, Notts. (Tel.: 
Newark 401.) All grades washed sand and aggre- 
gates. 

NORTH NOTTS. GRAVEL CO., LTD., Bellmoor, 
Retford, Notts. (See Yorkshire.) 

SALISBURY AND WOOD, LTD., Matlock. (Tel.: 


272/273.) (For details, 


OXFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 


see Derbyshire.) 


London: ViGilant 2530.) (For details, see Leics.) 
BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 


301/4.) (See details under Herefordshire.) 
BICESTER STCNE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audiey 391/2.) 


Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

CURTIS, J.. AND SONS, LTD., Botley Works, Oxford. 
(Tel.: Oxtord 41081/2/3.) Sand and all grades of 
washed aggregates. Pits at Radley, near Abingdon. 
(Tel.: Abingdon 441.) 

DANGERFIELD, Ff. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 


DUSTON STONE QUARRIES, LTD., New ODuston, 


Northampton. ‘(Tel.: Brixworth 278 and 298; 
Ouston $05.) (See Northamptonshire.) 
GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 


London Office (Tel.: 
grades washed aggre- 


(Tel.: Ewelme 20 and 37.) 
Uxbridge 36511/2/3). All 


gates. Path hoggin, broken stone, building sand. 
HALL AND CO., LID., Cardiff Road, Reading. 
(fel. 50458.) 


HAINES, H., (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitcning and broken stone, Cotswoid 
buliding and wailing stone. 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171-—15 lines.) 
(For details, see Nottinghamshire.) 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
Lane, Hemel Hempstead, Herts. (Tel.: Berkham- 
sted 1208/9.) Roadstone, Cotswold buliding and 
walling stone. 

RADNORSHIRE 





BENGRY AND SONS, LTD., Longmoor, Kingsiand, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cieehilistone 284). (See Shrops.) 


NASH ROCKS STONE AND LIME CO., LID., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Heretordshire for detalis.) 

OLD RADNOR TRADING CO., LTD. Quarries in 


Radnorshire. (Tel.: Kington 421.) (See Heretord- 


shire.) 
SALOP SAND AND GRAVEL SUPPL co., 
Admaston, Wellington (Tel.: 961), Sales. 


RUTLAND 
GIBBONS, F. 8., AND SONS, LTD., Welby House. 
Market Deeping, Peterborough. (Tel.: Market 


Deeping 3321/2383.) (See Linceinshire for details.) 


See cnn iG sas 1 PRR ARNEL AEE OEE TNR TT TNA TET 








359 








RUTLAND 


GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop.: Andrew's Garage), 
Ketton, near Stamford. (Tel.: Ketton 206.) Hard- 
core, roadstone, crushed stone, top soll, silica clay. 
Quarries at Ketton. 


HOVERINGHAM 


PETERBOROUGH QUARRIES, ULTD., Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355.) Quarry at Greetham, all grades of broken 


stone and hardcore. (See also Northamptonshire.) 
POLLARD, C., AND SON (TALLINGTON), LTD.. 

Walk House, Langtoft, Peterborough. (Tel.: Market 

Deeping 2140.) (See Lincolnshire for detalis.) 


SHROPSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Asnh- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes: 
coated limestone to B.S. 802 and 1621 and wet- 
mix; darge output; reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD.. 


Ludiow, Salop. (Tel.: Cleehilistone 284.) Granite 
stone, tarmac, chippings, filter media, setts, 
limestone, crushed and walling stone, gravel, 


sand, hardcore and ashes. 

DORRINGTON SAND AND GRAVEL QUARRIES, 
near Shrewsbury. (Tel.: Dorrington 276.) Supplies 
of ready mixed concrete, building sand, washed 
sand, washed and crushed gravel. 

DUNNING AND SON, LTD., Haughmond Quarry, near 
Shrewsbury. (Tel.: Upton Magna 286/7.) All 
grades of high-quality roadstone, concrete aggre- 


gates and coated macadam. All to 8.S.S. Any 
tonnage available for immediate delivery. 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Prestelgne 352.) (See 
Herefordshire for details.) 

OLD RADNOR TRADING CO., LTD., Kington. 
(Tel. 421.) (See Herefordshire.) 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Orayton, Staffs. 


(Tel: Hales 261/2/3.) (See Staffordshire for dets.) 


TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Orayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 


SOMERSET 


ASHAM QUARRY CO., LTD., Chantry, Frome. 
Nunney 351.) All sizes limestone block, broken 
and aggregates. Tarred and bituminous macadam 
to B.S. Ex quarry and delivered. 

DANGERFIELD, F. J.. & CO., LTD., 216A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel. 63001.) Gravel aggregates, 
concreting, plastering and building sand. 

WAINWRIGHT, JOHN, AND CO., LTD., Shepton 
Mallet. (Tel.: Shepton Mallet 2366/7.) All sizes 
basalt, coated basalt, concrete aggregates, filtering 
media, buliding blocks and slabs. 


(Tel.; 


SOUTH SCOTLAND 


ESK MANUFACTURING CO., 
Carlisle 2-4941.) 





LTD., Carlisle. (Tel.: 
(For details see Cumbertand.) 


SOUTH WALES 


HALL AND CO., LTD., 34 High Street, 


(Tel. 74.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
18 Quay Street, Cardiff. (Tel.;: 20646/7.) All sizes 
and gradings of crushed granite aggregate from 
our Cardiff and Swansea Dock Depots. Dolomite 
aggregates from Ewenny Quarry, Bridgend. 
(Tel.: Bridgend 3786.) Coated stone also available. 

SESSIONS AND SONS, LTD., West Dock, Cardiff. 
Producers of coarse and fine aggregate, dredged 
and graded to British Standards. Branches Newport 
and Swansea. (Also Gloucester and Hereford.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cindertord 3197.) ‘‘Doura’™ Facing, 
Engineering and Common 6&Bricks in terra-cotta, 
red and golden brown. (See Glos.) 

SOUTH WALES SAND AND GRAVEL CO., LTD., 
Head Office: P.O. Box 3, Beautort Buildings, 
Swansea. (Tel.: Swansea 53071.) Sand and gravel 
merchants, builders’ merchants, Pennant Quarry 
owners siag, hardcore, ashes, filling, gradea 
clinker filter media. Depots: Cardiff, Newport, 
Barry, Port Talbot, Briton Ferry, Swansea, Lianelly. 


STAFFORDSHIRE 


BALLIDON QUARRJES, LTD., Bailidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes; 
coated limestone to 8.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For detalis, see Leics.) 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacity 2,000 tons 
per day. 

DUNNING AND SON, 
Hednesford. (Tel.: 
sand and gravel. 
stone, 
from 
(See 


HILTON 


Narberth. 





LTD., Wood End Gravel Pits, 
Hednesford 302/325.) Washed 
All to 8.S.S. High-quality road- 
concrete aggregates and coated macadam 
our Haughmond Quarry, near Shrewsbur~ 
Shropshire.) 

GRAVEL, LTD., Cheadle, Staffs. (Tel.: 
Tean 241.) Also at Longton, Stoke-on-Trent 
(Tel.: Longton 32196) and Stretton, Surtou-on- 
Trent (Tel.: Burton 6061). 
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HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- MARCO (AGGREGATES), LTD. Pit: Norlands Lane, HOV 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) Thorpe, near Egham. (Tel.: Chertsey 3401.) Pro- Sa (Tens Comdham 317 1toverinahan, 
Manchester Office: 464 Wilbraham Road, Chorlton, ducers and distributors of high-grade washed sand, (For details, see Nottinghamshire.) "ines,) 
ce anchester. 21. (Tel.: Choriton 2274/5.) Shingle, ballast, etc. MOREYS (VERWOOD), LTD., Verwood 
ON IME .59-; LTO: Oakamoor, (Staffs. (Tel: MARCO (CROYDON), LTD. Hampton Road, West Dorset. (Tel.: Verwood 234.) Concrete svimborne 
ans °BS.s _ — ai 00 ry limestone, Croydon. (Tel.: THOrnton Heath 4236/7/8.) All building sand, hoggin, path gravel 99regates 
Se a building and road aggregates. TAYMAC, LTD., Wootton Bassett, — 
RUGELEY.,CRAYEE (£0: ATD:_,Rugtiey Quarrics, TWICKENHAM, GRAVEL CO. LTD. Government "AWIAC’ Ha’ Wootten Basset’ 77 Sain 
' . Pte : . oad, Ash Vale. el. 2349.) Cotswold stone, hardcore, washed and a) 
eB SS. Lange surpur ners: Finest aggregates wets, A. L.. AND SON, LTD., Bullders’ Merchants, aggregates, building sand. and grades 
SALISBURY. AND woop LTD Matlock. (Tel Garlands one. Kascnestane sree Ghee 4 
: = , ‘ tes, hardcore, ashes, i 
272/273.) (For details, see Derbyshire.) eaniactaracs. , on een WORCESTERSHIRE 
SHIRE OAK GRAVELS, LTD., Lichfield Road, Walsall! WINTON, WM. R. LTD., Send, Woking. (Tel.: 
Wood, Staffs. Washed crushed gravel and washed Ripley 2454/5.) "All grades sand, shingle, ballast, —— ea Ars ae, Near Asp. 
sand. (Tel.: Brownhills 3253.) hoggin and ashes. Clinker block manufacturers. Clean aie oraded ai haakane es asset 202) 
TERN HILL SAND AND GRAVEL Co.. LTD., coated limestone to B.S. 802 and 1621, ange 
mington Quarries, near Market Drayton, Staffs. SUSSEX mix; large output; reliable deliveries.’ ” 






(Tel.: Hales 261/2/3.) Pit sand, concrete sand, BENGRY AND SONS, LTD., Longmoor, Kings) 
° ” + Kingsland 


















































































and all grades of washed crushed gravel. Hardcore, AVANN, F., Cavendish Avenue, Eastbourne. (Tel. ; , 
clinkers, ashes and hoggin. 4969/70.) Washed and graded ballast, sand, bricks, fee ean Her etordanive. (Tel.: Kingsland 301/4) 
TRENTHAM GRAVEL CO., LTD., Lordsley Quarries breeze and concrete blocks, hardcore, clinker, (See details under Herefordshire.) 
Willoughbridge, near Market Drayton, Salop. (Tel.: tarmac, etc., supplied. CLEE HILL TRANSPORT AND ROLLING CO., Lp, 
Pipe Gate 304/S.) All sizes crushed or natural HALL AND CO., LTD., 16 Chapel Road, Worthing. Ludiow, Salop. (Cleehillstone 284.) (See Shrops) 
washed gravel. Twice washed sharp concreting (Tel.: Worthing 7840) Other main depots at DUNNING AND SON, LTD. (See Shropshire.) 
sand. Plastering sand. Plant capacity 2,000 tons Bexhill, Bognor, Crowborough, East Grinstead, HOVERINGHAM GRAVELS, LTD., —_Hoveringh; 
per day. Eastbourne, Horsham, Hove and Seaford. Pits at Nottingham. (Tel.: Lowdham 3171—15 oy 
WARDLOW LIMESTONE, LTD., Cauldon Low, N. pashineten. Crees ae Besroourne, Chichester. (For details, see Nottinghamshire.) : 
Staffs. (Tel.: Oakamoor 366.) Graded limestone for ve speeees are eting. plastering and pulid. EVIN LIME CO., LTD.. Oakamoor, Staffs. (Te; 
il G d li Gravel aggregates, concreting, plastering and build- ' Ss. (Tel, 
all purposes. roun imestone. ing sand, Surecrete precision-mixed concrete. Oakamoor 385/386.) Clean graded dry limestone, 
WINDMILL SAND AND GRAVEL QUARRIES, LTD., HARRIS, M. P., AND CO., LTD., West Station Goods all to B.S.S. sizes. Output 1,000 tons per day 
Cannock Road, Wolverhampton. (Tel. 31108.) Yard, Bexhill (Tel. 61): Cavendish Place, East- NASH ROCKS STONE AND LIME CO., itp, 
Concrete aggregates, plastering, building and bourne (Tel. 3800); Dominion Road, Worthing Presteigne, Radnor. (Tel.: Presteigne 352.) (Se 
asphalt sand. All to 8.S.S. (Tel. 6822); yenoreee ot ane. ae eee rer Herefordshire for details.) z 
2211); Station Goods Yard, Haywards Heat el. ‘ 
SUFFOLK 1750): Crawley Road, Horsham (Tel. 3366); The CO, RADNOR . TRADING CO. LTD. Kington J 
Hornet, Chichester (Tel 4181). All grades aggre- SHAKEMANTLE UARR 5 . 
we? gates, hardcore, clinker, ashes, etc. ANTLE QUARRY CO., LTD., Cindertorg, © 
ALRESFORD SAND AND BALLAST CO., LTD., WRIGHT, C., AND SONS, (B'TON), LTD., 19 Bristol Glos. (Tel.: Cinderford 3197.) ‘Doura” Facing, | 
Alresford Creek, near Colchester, Essex. (Tel.: Gardens Brighton, 7. (Tel.: Brighton 63357 and Engineering and Common Bricks in terra-cotta, 
Wivenhoe 341/494.) Suffolk area pits at Bures 62406.)' All-in ballast, washed and crushed shingle, ret and golden brown. (See Glos.) 
and Stoke-by-Nayland. All grades washed aggre- sand, ashes, hardcore, chalk, bricks, etc. 
gate sand; also hoggin. YORKSHIRE 
SARDON wm Quanntes (eLLts AND EVERARD). WARWICKSHIRE aaimamaanans 
+» near Leicester. el.: Coalville 6/7/8; or —_——_— 
London: ViIGilant 2530.) (For details, see Leics.) BALLIDON QUARRIES, LTD., Ballidon, near Ash- Te keaton 8th.) tran ee ee 
MICKERSON, M. (CONTRACTORS), LTD., Gloucester bourne, Derbyshire. (Tel.: Parwich 201 and 202.) limestone; all grades of washed gravel and sands 
Street, Cambridge. (Tel.: Cambridge 56973/4.) Clean and graded dry limestone to 8.S.S., all sizes, DENNIFF, ALAN S., LTD., Kiveton Park Sh : 
(See Cambs.) coated limestone to B.S. 802 and 1621 and wet- (Tel... Ki "446/7/8.) \T a nr. Sheffield, 
mix; large output reliable deliveries. el.; Kiveton /8.) Truck-mixed and pre 
HALL AND CO., LTD., West End Road, Ipswich. mixed concrete, washed and crushed gravel > 
: i i i DUSTON STONE QUARRIES, LTD., New ODuston, 7 + CON 
(Tel.: Ipswich 55593/4.) Pits at Kesgrave and : creting sand, bldg. sand, crushed and graded st 
Homersfeld, near Harleston. Gravel aggregat Northampton, (Tel.: Brixworth 278 and 298; stone, 
Manes MMMM tad Le a Duston 505.) (See Northamptonshire) GLEN QUARRIES, LTD., Central Chambers, Wellgat, | 
se = HALL AND CO., LTD., 188 Lichfield Road, Four Oaks, Rotherham. (Tel.: Rotherham 5223.) Crushed and 
MACLAREN BROS. (KENNETT), LTD., Station Road, Sutton Coldfield. (Tel.: Four Oaks 356.) Gravel graded stone, concreting sand, building sand, 
Kennett, Cambs. (Kentford 333/4.) (See Cambs.) aggregates, concreting, plastering, building sand. plastering sand and crushed gravel could te 
ST. IVES SAND AND GRAVEL CO., LTD., 22 The HOVERINGHAM GRAVELS, LTD., Hoveringham, collected ex quarry or delivered. i 
Broadway, St. ives, Hunts. (Tel.: St. Ives Nottingham. (Tel.; Lowdham 3171-15 lines.) WOVERINGHAM GRAVELS, LTD., _Hoveringham | 
2441/2/3/4, Coney Weston 12 and Halstead (For details, see Nottinghamshire.) Nottingham. (Tel.: Lowdham 3171—15 lines) 
2323.) Pits at St. Ives, Knettishall, near Thetford, JUDKINS, LTD., Granite Quarries, Tuttle Hill, (For details, see Nottinghamshire.) f 
and Gosfield, near Halstead. Nuneaton. (Tel.: Nuneaton 3411—10 lines.) All NORTH NOTTS. GRAVEL CO LTD., Bel 
sizes washed granite aggregate, tarred and ¥ : - 3 _Bellmoor, 
THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. bituminous macadam. Slab mix a speciality Retford, Notts. (Tel.: Retford 2219—3 lines) 
sgh Riedel nag Deng tend el aapapags KEVIN LIME CO., LTD., Oakamoor, Staffs. | (Tel.: Concrete aggregates = and. sands, quartzite 
WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. Oakamoor 385/386.) Clean graded dry limestone, chippings, building sands. Quarries at Bellmocr 
(Tel.: 59966, 53969, 50353 (night) ). (See Cambs.) all to B.S.S. sizes. Output 1,000 tons per day. and Lound, near Retford and Worksop. | Truc 
SHAKEMANTLE QUARRY CO., LTD., Cinderford, mixed concrete plants at Retford and Worksop, 
Glos. (Tel.: Cinderford 3197.) ‘Doura”’ Facing, Notts., Ossett, Yorks., and Wath-on-Dearne, Yorks. 
SURREY Engineering and Common Bricks in terra-cotta, SALISBURY AND WOOD, LTD., Matlock. (Tel 
aoe red and golden brown. (See Glos.) 272/273.) (For details, see Derbyshire.) 
“OFF, HARRY A., LTD., Buckhurst Hill, Cheapside, SHIRE OAK GRAVELS, LTD. (See Staffordshire.) STANLEY FERRY GRAVEL CO., LTD., Norwich § 
Ascot, Berks. (Tel. 1026/7.) (See Berkshire.) ee as eee aie Caukion pana hy eee Union altace os Sauare, —_ o (Tel.; 
RFIELD, F. J.. AND CO., LTD., 261A Finchi el.: Oakamoor . or details, see Staffs. Leeds 361.) Washed, crushed and natural graded 
a London, NiW:s. (Tel.: HAMpstead 8044/8.) WARWICKSHIRE QUARRIES, LTD., Bedworth Road, sand and gravel. Supplies to specification, large © 
For all road aggregates, kerbs, setts. (See London.) Nuneaton. (Tel.: Coventry 67821.) Red shale, daily production. Centre of Yorks. West Riding 
EASTWOODS SALES, LTD Eastwood House City screened for roads, car parks, sports grounds, market. Pit: Wakefield. 
Road, £.C.1. (Tel.: Clerkenwell 2040.) Longside tennis courts, etc., attractive colour. WELBECK SAND AND GRAVEL CO., Parkhill, Wake: 
Sand and Ballast Pit, Thorpe, nr. Egham. (Tel.: WESTMORLAND field. (Wakefield 4454.) Washed sand and gravel 
sate 3121.) F eee ote and. oe ton WEST RIDING “ore CO, Norwich eee ae 
Runfold, nr. arnham, urrey. el.: unfo City Square, Leeds, 1. (Tel.: Leeds . n 
2020.) Producers and distributors of all grades of BROOMBYS, LTD., Sandside, Milnthorpe, Westmor- 1,000-ton daily plant produces washed grit and soft 
land. (Tel.: Milnthorpe 3251/2.) All grades j 
washed aggregates. washed crushed gravel sand, limestone, granite sands. All aggregates to specification. Competitive 
HALL AND CO., LTD., Victoria Wharf, Croydon. chippings, pitching, tarmacadam, rockery stone, etc. Yorks. W. Riding to Lancs. border. Pit: Wakefeld 
(Tel.: Croydon 4444.) Other main depots at sk MANUFACTURING CO., LTD., Carlisie. (Tel: WOMERSLEY GRADED STONE CO., LTD., Womersity 
Coulsdon, Epsom, Mitcham, Oxted, Purley, Redhill, Carlisle 2-4941.) (For details, see Cumberland ) Quarry, nr. Doncaster. (Tel.: Wentbridge 284) 
Tadworth and Woking. Pits at Send and Redhill. Crushed and graded calcium carbonate limestone 
Gravel aggregates, concreting, plastering and WILTSHIRE aggregates. Triple-screened, first-class products, 
ee — a ee eee concrete. high crushing strength, enna oultaite, tes - 
HARRIS, - P.. AN ” * ngston Road, creting, tarring and road _ making. rices 
Leatherhead, Surrey. (Tel.: 3497.) (See Sussex.) Cw, Snes. 8. Mee be, COR TA See Swest. analysis on application. Quarry: 2 miles from © 
JANES AND CO., LTD., 2C Buckingham Avenue, COKE, T. F. (CHELTENHAM), LTD., 267 Gloucester Darrington, A.1. 
Slough. Sand, aggregates, hardcore, ashes, bull- Road, Cheltenham. (Tel.: 4717/4874.) (See Glos.) X.L. GRANITE (INGLETON), LTD., Head Offices 
dozing & bulk excavation. (Tel.: Slough 20361/2/3.) DANGERFIELD, F. J., AND CO., LTD., 261A Finchley Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) Works Tel.: Ingleton 231. All sizes and gradings 
SSA Porchester Terrace North, Paddington, W.2. For all road aggregates, kerbs, setts. (See London., of iIngleton granite aggregate. 

































To THE CONTRACT JOURNAL CO. LTD., 
32 SOUTHWARK BRIDGE ROAD, LONDON, S.E.| 


Please forward ““THE CONTRACT JOURNAL” each week for which 


ie am es oii ssusclinctadivicteein 
SUBSCRIPTIONS I/we enclose £ 


s4<0 (BLOCK LETTERS) 
per year, post free PIII 5 csasscectesparncseinmsiiae sheen cepa cone 
£2-12-0 (BLOCK LETTERS) 


half-yearly, post free 








Payable in Advance IE ii isiiiictriidic minnie 


(For Readership Classification Purposes Only) 


SUBSCRIPTION ORDER FORM | 





THE INDEX TO DISPLAYED ADVERTISEMENTS WILL BE FOUND ON PAGE 280 


London: Printed and published by the Proprietors, The Contract Journal Company, Ltd., 32 Southwark Bridge Road, S.E.1. 


Thursday, April 20, 1961. Registered at the General Post Office as a newspaper. 


96] 


en 


ES 


aes 


ringham, 
> lines.) 


imborne, 
Wregates, 


Swindon, 
> lines.) 
Oradeq 


ingsland, 
| 301/4) 


LID, FF 


Shrops.) 
) 
ringham, 


5 lines) & 


$. (Tel, i 
mestone, 


per day. 


» LTD. 
2.) (See 


Kington, 7 


ndertord, | 


Facing, 


rra-cotta, 5 


therham. 


Wellgate, 
shed and 
ig sand, 
Ould be 


2ST Apeaaple. a pipers 


rringham, | 
5 lines) § 


Bellmoor, | 


3 lines.) 
quartzite 
Belimoor 


i, Wake- 
d gravel 
Building, 
) Modern 
t and soft 
mpetitive 
Vakefield 


gradings 








E 


af 
~_ 


Say eT 


ie et i i Na NU CT a CHIE 


April 20 1961 


THE 


CONTRACT JOURNAL 


ob 


Jd | 
Singing 


in the | 





A Central African explorer, during a downpour, once met three natives 


carrying gifts from a trader—one umbrella each. Singing happily, they 


held them over their heads by the ferrules, tipping out the rainwater 


when thcy were full. Outdoor workers, too, are happy when they can continue 


on urgent work during rainy days, completely protected by John Smith 


weatherproof canvas products. No hours lost—and less sickness absenteeism. 


TARPAULINS 


JOHN SMITH 


SHELTERS 


COLLAPSIBLE LORRY TILTS 
Hi Te ee 


iis 









canvas 


Sweiy ee? 





JOHN SMITH & co. (LONDON) LTD. Hainault Works, Hainault Road, Chadwell Heath, Romford, Essex. Seven Kings 6070 (10 lines) 
Branch Office and Works: Lower Holmes Street, Cadoxton, Barry, Glam. Barry 2372 
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BE€ FABRIC 


WITHIN A CONCRETE SLAB 


fulfils the engineers’ 


requirements accurately 
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UPPER FLOOR 


Mechanical perfection in the manufacture of 
BRC electrically welded fabric reinforcement 
ensures that the exact sectional area of steel 


per foot width is always maintained. 
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THE BRITISH REINFORCED CONCRETE ENGINEERING CO. LTD., STAFFORD 


London, Birmingham, Bristol, Chelmsford, Leeds, Leicester, Liverpool, Manchester, Newcastle, Cardiff, Glasgow, Dublin, Belfas 
Bulawayo, Calcutta, Johannesburg, Singapore, Vancouver. Export Sales: 54 Grosvenor Street, London, W:! 
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